VOLUME   VI. 

BRICKWORK,  BUILDING,  CONCRETE,  DEPRECIATION,  EARTH  DAMS, 

FLUMES,  LAND,  OVERHEAD,  PIPE  CAST,  PIPE  RIVETED,  RESERVOIRS  CITY, 

RESERVOIR  VALOES,  TUNNELS 

IN  THE 

District  Court  of  the  United  States 

FOR  THE 

Northern  District  of  California 


SECOND  DIVISION 


SPRING  VALLEY  WATER  COMPANY, 
Plaintiff, 


CITY  AND  COUNTY  OF  SAN  FRAN- 
CISCO, Et  Al., 

Defendants. 


Nos.    14,735,    14,892, 
i    15,131, 15,344, 15,569, 
I    Circuit  Court  of  U.  S., 
'    Ninth    Judicial    Cir- 
cuit,   Northern    Dis- 
trict   of     California, 
and  26  and  96  District 
Court  of  U.  S.  North- 
ern District  of  Cali- 
fornia, Second  Divis- 


ABSTRACT  OF  TESTIMONY  TAKEN  BEFORE  HONORABLE 
H.  M.  WRIGHT,  STANDING  MASTER  IN  CHANCERY  FOR 
THE  DISTRICT  COURT  OF  THE  UNITED  STATES  IN 
AND  FOR  THE  NORTHERN  DISTRICT  OF  CALIFORNIA, 
SECOND  DIVISION,  IN  THE  PROCEEDING  ENTITLED 
SPRING  VALLEY  WATER  COMPANY  vs.  THE  CITY 
AND  COUNTY  OF  SAN  FRANCISCO,  Et  Al.,  IN  EQUITY 
NOS.  AS  ABOVE. 


For  Defendants: 
Percy  V.  Long,  Esq. 
Robert  M.  Searls,  Esq. 


Edward  J.  McCutctien,  Esq., 
Warren  Olney,  Jr.,  Esq., 
A.  C.  Greene,  Esq., 

Solicitors  for  Plaintiff. 


NEAL   PUBLISHING   COMPANY,    PRINTERS,    SAN    FRANCISCO 


SAN  Fh/ 


.riV  ROOM* 


■r 


SAN    FRANCISCO 
PUBLIC    LIBRARY 


■iiiilii 

3  1223  04181   7751 

REFERENCE    BOOK 

Not  to  be  taken  Jrom  the  Library 


Digitized  by  the  Internet  Archive 
in  2013 


http://archive.org/details/springvalleywate06spri 


oniM  rr. 

HISTORY  ROOM 


REF  345  Sp82  1907/14 

v. 6 

Sprina  Valley  Water 
Company  (San  Francisco 

Spring  Valley  Water- 
Company,  complainant, 
1916?]^  , 


3  1223  04181  7751 


SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OP  SAN  FRANCISCO 


NINETY-SEVENTH  HEARING.      FEBRUARY  15,  1916. 

Witnesses:    J.  H.  Dockweiler  for  Defendants. 
Geo.  L.  Dillman  for  Defendants. 
Allen  Hazen  for  Plaintiff. 

7024  Certain  corrections  noted  in  the  transcript. 

It  was  arranged  that  Mr.  Bailhache  should  be  allowed  to  inspect 
the  vouchers  of  the  Western  Pacific  Railroad  Co.  in  the  matter  of  the 
tunnel  which  was  changed  on  account  of  the  railroad  being  put  through 
the  Niles  Canyon. 


7025  Witness :    J.  H.  Dockweiler  for  Defendants. 
Dockweiler  cross  examination  by  mr.  mccutchen. 

On  the  Sunol  work  you  would  have  a  building  where  your  ma- 
chinery was  installed,  and  you  would  have  a  blacksmith  shop,  which 
would  include  also  a  place  where  the  auxiliary  man  would  be  work- 
ing. I  have  a  compressor  building  there,  too.  I  don't  know  that  I 
have  specifically  set  out  the  number  of  buildings,  but  I  would  not  say 
that  you  would  want  to  exceed  four  buildings,  which  would  be  com- 
paratively small  ones.  I  did  not  give  any  detailed  thought  to  the 
sizes  of  those  buildings.  You  would  have  a  blacksmith  shop,  and  you 
would  have  a  building  housing  your  compressor.  Then  you  would 
have  a  couple  of  other  buildings.  I  don't  know  exactly  what  I  would 
do  with  them;  I  just  cannot  think  of  it.  You  would  have  your  elec- 
trical machinery  in  with  your  compressor. 

I  assume  always  that  the  camp  will  take  care  of  itself,  and  I  con- 

7026  sider  that  my  estimate  will  carry  that.  You  would  probably  make 
a  couple  of  shifts  in  your  buildings  before  the  end  of  the  job.  Those 
buildings  would  not  cost  you  much.  I  have  made  an  allowance,  I 
think,  of  $1,000  for  moving  and  getting  them  into  the  job.  I  say 
"Extras,  housings,  foundations,  getting  on  the  job  and  incidentals" 
under  two  items  totaling  $1,920.  That  is  in  the  outfit  of  the  Sunol 
tunnels.  That  $1,000  is  more  than  is  required  for  getting  on  the  job, 
but  I  didn't  split  that  up.  I  have  an  allowance  of  $1,920,  which 
would  be  ample  for  that  purpose. 

I  would  have  a  concrete  foundation  for  my  compressor.  You 
would  not  move  that  foundation,  but  you  would  move  the  compressor, 
and  you  would  have  a  new  foundation  for  your  compressor  every 
time  you  moved.    I  think  there  would  be  about  three  moves.    That  is, 

7027  there  would  be  three  foundations — two  moves.  You  would  take  those 
buildings  down  and  put  them  up  again,  but  you  would  not  build  them 
three  times.  You  would  have  a  warehouse  for  your  cement.  I  didn't 
figure  on  how  large  a  warehouse.    You  would  not  take  that  down  and 
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set  it  up  three  times,  as  you  do  not  use  your  cement  warehouse  in 
driving  your  tunnel.  The  warehouse  you  would  have  for  your  supplies 
would  be  a  sort  of  a  partition  adjoining  your  blacksmith  shop  or  ma- 
chine shop.  You  would  have  a  little  den  partitioned  off  there.  The 
superintendent  on  the  job  would  have  his  office,  and  keep  his  mem- 
orandum there.  You  would  give  the  superintendent  a  partition,  and 
have  a  bunk  in  there  for  him.  The  quarters  would  be  ample.  A  man 
has  a  cot  or  a  bunk,  or  a  bedstead — just  what  he  requires;  he  has  a 
desk ;  he  has  a  washbasin  and  stand,  and  a  shelf  for  a  few  books.  It 
does  not  necessarily  follow  that  he  would  not  have  any  toilet  arrange-  7028 
ments.  I  would  say  about  $40  for  that.  The  office  would  be  close  to 
the  blacksmith  shop.  A  room  14  x  16  would  give  a  man  plenty  of 
space  to  work  in. 

The  superintendent  would  have  the  foreman  under  him,  and  I 
cannot  imagine  what  he  would  want  of  anybody  outside  of  that  crew 
that  I  mentioned.  This  superintendent  would  be  getting  about  $8  a 
day,  and  he  has  a  foreman  working  on  each  shift,  the  night  and  day. 
He  gives  the  work  general  supervision.  If  it  is  necessary,  he  would 
have  a  lean-to,  and  there  is  enough  provision  in  my  estimate. there  to 
carry  that.  I  cannot  think  just  now  what  else  is  covered  by  the  item, 
getting  on  the  job  and  incidentals,  $1,000,  other  than  the  buildings  I 
have  spoken  of.  I  think  it  covers  warehousing.  That  is  $900  housing 
and  foundations,  and  then  I  allow  for  getting  on  and  off  the  job,  and 
incidentals.  I  did  not  mean,  when  I  put  that  down,  "getting  on  the 
job  and  incidentals,  $1,000",  buildings,  but  I  do  say  that  it  would  7029 
not  require  $1,000  to  get  you  on  the  job  or  off  the  job  together;  that 
is  available  for  the  securing  of  what  you  have  outlined. 

The  $900  covers  a  blacksmith  shop,  erected  in  three  places,  but 
it  does  not  include  the  cement  house,  as  that  does  not  go  in  in  the 
driving  of  your  tunnel.  I  have  provided  in  my  charge  for  cement  the 
term  warehousing,  and  that  carries  it.  The  $900  was  intended  to 
cover  the  erection  of  a  blacksmith  shop  three  times,  a  compressor 
house  three  times,  and  the  erection  of  three  concrete  foundations  for 
the  compressor,  and  the  erection  of  an  office  three  times.  The  super- 
intendent's quarters  are  his  office,  and  he  is  going  to  sleep  in  his 
office.  He  will  eat  at  the  boarding  house,  and  I  consider  $900,  in  con- 
nection with  the  other  items,  sufficient. 

I  did  not  select  the  sites  for  these  three  camps,  and  I  do  not  re-  7030 
call  the  distance  between  the  ends  of  this  line  over  which  you  would 
operate.  I  had  a  map  before  me  which  showed  the  locations  of  this 
work.  I  cannot  tell  you  where  the  first  camp  would  be  located,  as  I 
did  not  pick  out  the  site.  It  was  my  judgment  at  the  time  that  only 
three  camps  would  be  necessary. 

I  do  not  think  that  every  drift  would  require  ventilation.  I  do 
think  you  could  operate  from  three  camps,  and  get  along  with  7,000 
feet  of  air  pipe.     I  would  not  say  that  four  miles  was  incorrect  for 
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the  distance  between  the  two  ends  of  the  line  over  which  we  would 
work.  I  would  do  everything  I  could  within  reach  of  that  equip- 
ment at  one  time.  Of  course,  if  I  only  had  7,000  feet  of  air  pipe,  I 
would  be  compelled  to  confine  my  operations  at  any  one  time  to  that 
7,000  feet.  I  could  not  give  you  any  more  information  than  what  I 
have  already  stated  about  the  3,650  feet  of  blower  pipe.    When  I  al- 

7031  lowed  4,400  feet  of  track,  I  meant  single  track  of  two  rails,  so  that 
I  will  have  8,800  feet  of  rail,  and  that  is  what  I  have  allowed  for. 
That  rail  weighs  16  lbs.  per  yard. 

I  have  allowed  80  feet  B.  M.  per  lineal  feet  of  tunnel  for  timber- 
ing the  tunnel  as  an  average,  and  all  of  that  80  feet  is  to  be  used  for 
timbering  the  tunnel.  I  have  not  thought  of  any  other  purpose  for 
which  it  is  to  be  used,  but  I  have  made  an  allowance  of  an  average  for 
the  entire  tunnel  lengths  of  that  quantity  of  timber.  When  I  made 
that  allowance  it  was  with  the  view  that  all  of  that  80  feet  B.  M.  per 
lineal  foot  would  be  used  for  timbering  tunnel;  that  is,  the  sides  and 
top  of  the  tunnel.  The  ties  would  get  in  with  my  track.  I  think  my 
allowance  for  track  includes  the  ties.  I  did  not  segregate  it,  I  just 
put  down  "track,  feet,  $1,000".    I  said  4,400  feet  of  16  lb.  rail,  $840, 

7032  and  then  below  that  "extra  track,  4,400  feet,  say  $1,000."  The  rails, 
as  I  recall  it,  would  be  worth  between  $40  and  $50  a  ton,  and  4,400  feet 
would  weigh  about  21  or  22  tons,  and  I  took  one  at  $40  a  ton.  Then 
I  have  4,400  feet  here  at  $1,000,  and  the  average  of  that  would  be  $45 
a  ton.  I  would  get  my  ties  out  of  that  timber  allowance,  despite  the 
fact  that  I  have  allowed  but  80  feet.  I  am  giving  that  80  feet  B.  M. 
as  an  estimate  of  the  timber  used,  and  I  am  satisfied  that  in  that  esti- 
mate I  would  have  enough  to  put  in  ties.  I  imagine  I  would  probably 
use  2x4  ties,  three  feet  wide.  I  have  used  them  that  size  myself  in 
tunnels  I  have  driven,  and  it  held,  which  is  all  you  need.     The  fact 

7033  that  it  held  is  a  test  of  good  construction.  I  don't  know  that  I  have 
ever  seen  anybody  else  use  2x4  ties  in  a  tunnel,  but  I  have  used  them. 

1  will  allow  you  a  4  x  4.  I  will  not  stick  on  a  2-inch  thickness  of  tim- 
ber. I  am  satisfied  that  my  allowance  of  timber  is  correct.  To  prove 
that,  I  have  a  memorandum  here  from  Mr.  Lawrence,  1,081,000  board 
feet  used  in  drifting,  and  my  allowance  is  1,160,000  B.  M.  I  have 
80,000  feet  in  excess  of  what  the  memorandum  shows  that  I  got  from 
Mr.  Lawrence.    I  think  I  have  an  allowance  there  sufficient. 

I  remember  the  tunnel  at  the  outfall  sewer  in  Los  Angeles  had 

2  x  4's  in  it.  This  memorandum  of  Mr.  Lawrence's  is  a  record  of  all, 
the  timber  that  was  used  in  the  Sunol  tunnels  of  the  Spring  Valley 
Water  Co.  I  have  no  details  of  that.  I  don 't  know  whether  it  covers 
drifting  11,000  feet  or  not. 

Questioned  by  Master. 

I  used  80  feet  before  I  made  the  estimate ;  then  afterwards  I  saw 

7034  that  one  of  my  men  checked  it  by  multiplying  80  by  14,500  lineal  feet. 
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Multiplying  80  by  14,500  gives  1,160,000  feet  of  lumber.  I  don't 
know  what  length  of  tunnels  Mr.  Lawrence  drove.  If  you  shorten 
the  length  of  the  tunnel,  you  would  obviously  increase  the  B.  M.  per 
lineal  foot.  I  don't  know  what  length  of  tunnels  he  drove,  but  I  am 
telling  you  Mr.  Lawrence's  figure.  I  used  80  feet  B.  M.  per  running 
foot,  and  on  the  memorandum  sheet  I  have  here,  one  of  my  men  has 
made  a  computation  checking  the  80  feet  B.  M.  per  foot  as  to  the 
amount  of  timbering  I  used  in  my  estimate.  I  did  not  make  the  com- 
putation myself.  This  is  14,500  lineal  feet,  the  total  length  of  the 
Sunol  tunnels;  I  know  that  myself.  One  of  those  tunnels  is  drifted 
as  an  open  cut,  and  it  is  listed  here  at  14,500  feet.  If  that  is  the  case, 
my  timber  allowance  is  larger  than  80  feet  per  lineal  foot.  7035 

Mr.  Metcalf :  If  you  take  Tunnels  Nos.  1,  3  and  4,  the  total  is 
11.900  odd  feet,  and  part  of  that  was  in  open  cut,  so  it  is  probably 
between  11,000  and  11,500.  No.  2  was  built  by  the  railroad  later  on, 
and  so  it  could  not  be  included.    Tunnel  No.  5  was  cut  and  cover. 

Mr.  Dockweiler :  Tunnel  No.  5  I  have  as  open  cut,  1,789  feet  long. 
I  allow  for  4,400  feet  of  extra  track,  as  I  would  want  to  leave  my  track 
in  the  tunnel  until  I  had  concreted.  I  would  try  and  do  some  con- 
creting before  I  had  finished  the  entire  tunnel  job. 

Mr.  Ellis :    Lawrence  originally  drifted  11,812  feet. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

Mr.  Dockweiler :  I  did  not  give  the  allowance  for  the  crushing 
or  other  loss  of  any  of  my  timber  while  this  work  is  progressing,  any 
specific  consideration.  I  just  made  an  estimate  that  that  is  the  timber 
it  wTould  require  per  running  foot  as  an  average.  I  don 't  know  that  I 
made  any  assumptions  as  to  the  overbreakage  in  these  tunnels.  Over- 
breakage  varies  entirely  according  to  conditions.  If  you  can  take  the  7036 
time,  you  can  hew  out  a  tunnel  to  almost  the  proper  size.  The  Bald 
Hill  Tunnel  is  in  point  as  to  that.  The  tunnel  driven  under  the 
Crystal  Springs  Dam,  or  at  least,  through  one  side  of  the  hill  against 
which  the  dam  is  placed,  is  another  tunnel  that  is  driven  almost 
true  to  form.  The  Crystal  Springs  Tunnel  is  lined  with  brick. 
I  did  not  see  it  before  it  was  lined.  I  could  not  recall  what  the  over- 
breakage  was  in  tunnels  of  my  own  experience  and  observation.  I 
did  not  attempt  to  make  any  computation  on  it.  I  have  not  recorded 
any  percentage  of  normal  overbreakage.  I  have  not  thought  of  it  in 
that  term  at  all.    I  would  expect  overbreakage  to  some  extent.  7037 

I  never  saw  slabs  falling  out  of  the  roof  of  a  tunnel  after  it  was 
driven.  I  have  seen  mining  tunnels  where  the  material  has  come  out, 
and  I  have  been  through  a  great  many  tunnels.  That  formation  hap- 
pened to  be  different  from  the  formation  you  are  working  in  here.  I 
don't  recall  the  exact  places  where  I  have  seen  material  drop  from 
the  roof  or  sides  of  the  tunnel,  but  I  know  the  formation  was  kind  of 
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flat,  and  the  slabs  were  falling  out.  Then  there  are  other  plac&s  where 
you  would  have  blocky  material,  and  I  have  had  that  happen  to  me 
in  that  very  blocky  slate,  where  it  was  very  much  broken  up  by  open 
seams,  if  you  may  so  term  it.  Blocky  slate  lies  in  blocks ;  it  comes  out 
in  6-inch  cubes  to  a  foot,  and  2-foot  cubes.  It  is  material  where  you 
would  not  use  any  powder  at  all,  other  than  pot  shots.  You  would 
gad  it  and  crowbar  it,  and  loosen  it  to  bring  it  out.  I  just  put  in  a 
set.  I  would  not  put  in  any  lagging  at  all.  _  At  a  bad  place  I  would 
put  a  cap  and  two  posts  to  hold  it.  I  might,  probably,  put  in  one  or 
two  small  pieces  of  lagging ;  then  I  would  go  on  for  50  or  70  feet,  and 
I  would  not  put  in  a  set  at  all.     That  was  material  for  which  I  did 

7038  not  require  much  powder,  and  it  was  blocky  and  seamy.  It  did  not 
have  so  very  many  laminations  in  it;  it  was  kind  of  wedged  in  tight, 
and  you  had  to  work  the  thing  out. 

In  the  formation  of  the  Spring  Valley,  where  a  tunnel  had  to  be 
timbered  all  the  way,  the  rock  would  be  comparatively  easy  to  handle. 
The  Spring  Valley  formation  is  not  a  blocky  slate.  Your  timber  men 
have  to  knock  off  points  to  get  in  their  sets.  You  may  specify  a  tim- 
ber man  when  he  is  really  a  miner,  and  those  men  have  to  round  off 
your  tunnel  so  they  can  place  the  timbers  in  position.  You  would  try 
and  shape  your  tunnel  out  to  the  proper  size ;  assuming  this  quantity 
of  material,  the  yardage  is  based  upon  making  that  tunnel  so  that 
would  catch  whatever  pockets  or  overbreak  there  might  be.  That  is 
my  recollection  of  the  way  that  quantity  was  arrived  at.  It  was 
arrived  at  as  an  average  thickness.    That  carries  your  overbreak,  and 

7039  fills  up  the  voids  for  your  concrete. 

The  crew  that  you  have  there  at  the  face  has  to  lay  the  track  and 
put  the  floor  in  shape  after  the  shooting  has  been  done.  It  depends 
on  how  you  handle  it  as  to  whether  it  is  considerable  work  or  not  trim- 
ming the  floor.  If  improperly  handled  it  is  very  expensive,  because 
it  requires  the  drilling  of  very  small  holes,  proportionately,  and  it  is 
quite  expensive  to  shoot  those  out.  That  is  generally  done  by  hand. 
You  have  a  crew  sufficient  at  that  place  to  trim  up  and  face  that  tun- 
nel as  you  go  along. 

The  $2.36  which  I  add  to  those  specific  figures  is  25%  of  $9.45, 

7040  the  labor  cost.  That  is  profit  and  contingencies.  I  have  not  segre- 
gated it  into  to  profit  and  contingencies,  but  have  used  that  as  a  per- 
centage throughout. 

The  explosives,  40  cents,  includes  your  powder,  fuse  and  caps. 
I  didn't  figure  out  what  the  powder  would  cost;  I  did  not  make  a 
detailed  analysis  of  that  at  all.  I  just  put  it  down  as  so  much  per 
lineal  foot,  based  on  judgment  and  observation  as  to  what  that  work 
has  cost. 

Mr.  Searls :    Mr.  Lawrence  uses  40  cents. 

Mr.  Dockweiler:  I  would  use  dynamite,  but  the  kind  would  de- 
pend; either  40%  or  60%,  just  as  the  rock  showed  itself.     I  didn't 
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give  any  special  consideration  as  to  the  particular  kind  of  dynamite  I 
would  use,  I  just  shoved  down  40  cents  a  foot,  and  I  didn't  make  any 
detailed  analysis  as  to  how  many  pounds  I  was  going  to  use,  or  any- 
thing. Some  brands  of  dynamite  cost  more  than  others,  but  I  do  7041 
not  think  the  price  varies  much  over  a  period  of  years.  I  don't  recall 
what  the  best  powder  is  designated  in  the  market.  You  want  to  use 
a  powder  that  does  not  give  sickening  fumes.  The  ordinary  dynamite 
gives  out  a  fume  that  if  you  go  into  the  face  too  early  it  causes  violent 
headaches,  and  in  time  may  render  a  person  unconscious.  There  is  a 
powder,  I  don't  recall  the  name,  but  I  think  it  is  Gillett;  I  have  for- 
gotten the  name  of  it,  which  costs  a  little  more  money,  which  can  be 
used,  and  such  use  permits  access  to  the  face  almost  immediately.  I 
have  never  used  it,  but  I  know  that  such  a  powder  would  be  used,  and 
it  is  the  economical  powder  to  use. 

If  you  used  that,  you  would  still  go  to  the  expense  of  a  fan  and 
blower,  as  you  would  want  some  air  there.  I  don't  know  why  you 
would  go  to  that  extra  expense;  one  thing  balances  the  other.  I  am 
just  assuming  that  I  would  have  to  use  it  for  part  of  the  work — that 
is  all.  I  have  assumed  three  8-hour  shifts  in  order  to  make  the  foot- 
age that  I  have  counted  on.  You  could  get  the  fumes  out  in  half  an 
hour.  I  have  known  of  men  going  into  the  face  of  a  long  tunnel,  and  7042 
being  able  to  resume  work,  within  half  an  hour  after  a  previous  shift 
quit.  I  have  seen  that  practiced  in  British  Columbia.  "When  you  fire 
your  shot,  you  open  the  air  cock  of  your  air  pipe,  and  shoot  the  air  in. 
That  will  throw  that  smoke  away  back  from  the  face.  I  would  permit 
miners  to  go  in  the  face  of  a  tunnel  like  that  within  half  an  hour  after 
a  blast.     I  saw  that  done  in  British  Columbia. 

Mr.  Ellis:  I  have  gone  in  the  face  many  times  20  minutes  after 
a  shot,  and  there  was  no  other  ventilation  than  pipe  ventilation.  A  7043 
blow  from  the  face,  and  you  go  right  in  the  face  in  20  minutes  after 
a  shot.  I  have  gone  in  there  20  minutes  after  a  shot  on  many  occas- 
ions. The  back  end  of  the  tunnel  would  be  more  or  less  foul,  but  the 
face  would  be  clear. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

Mr.  Dockweiler :  I  do  not  know  whether  the  company  supplied 
anything  for  the  work  on  Pilarcitos  Tunnel  No.  2.  I  have  no  infor- 
mation outside  of  the  report  made  by  Mr.  Schussler  in  1867  with  ref- 
erence to  that  tunnel. 

I  have  a  mule  on  each  shift  on  this  Sunol  work.  I  keep  three 
faces  going  there  at  one  time.  I  did  not  figure  out  how  far  removed 
they  are  one  from  another.  You  would  only  have  one  mule  to  each 
face.  I  don't  know  whether  they  would  all  be  under  the  same  roof 
when  they  were  not  working.  I  didn't  give  that  detail  any  consid- 
eration. The  mule  would  be  handled  the  way  an  ordinary  contractor 
handles  a  mule.    You  might  have  a  lean-to  and  put  him  under  it,  but      7044 
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there  would  be  no  box-stall  arrangement  for  the  mule.  There  are  nine 
mules;  that  is,  a  mule  for  each  shift  of  three  headings.  I  made  an 
allowance  of  $1.19  for  a  mule,  and  that  assumed  that  animal  to  work 
five  days  in  the  week.  That  takes  care  of  the  sick  chaps,  and  the 
extras.  The  mules  are  not  in  the  investments;  they  are  in  the  equip- 
ment— the  crew.  The  mule  is  included  in  what  I  call  the  heading 
shift;  that  is,  where  the  drill  men  are,  the  chuck  tenders,  the  four 
muckers,  one  mule  driver,  one  mule,  one  shift  boss,  and  one  timber 
man.  I  have  not  put  him  in  under  equipment;  I  have  charged  him 
in  under  the  working  force.  That  $1.19  is  an  allowance  which  gives 
you  interest  on  the  money,  depreciation  account,  produces  the  mule, 
and  makes  every  allowance  for  him.    That  is  to  cover  the  mule  whether 

7045       you  own  him  or  rent  him. 

I  will  give  you  these  figures.  I  allow  $1.09  for  a  horse  or  a  mule 
as  the  cost  within  the  City  of  San  Francisco.  Outside  of  San  Fran- 
cisco, and  within  60  miles  thereof,  it  is  $1.19,  based  upon  the  follow- 
ing :  The  animal  is  assumed  to  work  five  days  per  week,  which  equals 
260  days  per  year.  The  cost  of  the  animal  equals  $200.  Life  assumed 
at  five  years.  Fixed  annual  charge:  $200  divided  by  5  equals  $40. 
Interest  at  6%  is  $12,  which  makes  $52.  Annual  cost  of  feed  outside 
of  San  Francisco  as  follows :  I  feed  him  27  lbs.  of  hay  daily,  and  that 
amounts  to  9,855  lbs.  during  the  year.  This  is  an  average,  and  is 
based  on  the  Southern  Pacific 's  experience  with  horses  and  mules ;  18 
lbs.  of  grain,  which  amounts  to  6,570  lbs.  during  the  year ;  40  gallons 
of  water  a  day,  which  amounts  to  14,600  gallons  a  year.  That  is 
$184.70  per  annum.  The  fixed  charge  for  interest  and  depreciation 
is  $52.  Food,  $184.70.  Shoeing,  12  months  at  $2.50  a  month,  $30. 
Harness  and  repairs,  $11.50.  Stable  expenses,  $30.  Total,  $308.20. 
Dividing  that  by  260  days  gives  you  $1.19  per  day  for  your  animal. 
You  can  rent  a  span  of  animals  with  harness  for  $25  a  month,  and 
you  board  them.  You  are  renting  a  span  over  there  in  Calaveras  for 
that  today.  I  am  conversant  with  prices.  My  recollection  is  I  saw 
a  record  somewhere  or  other  on  the  cost  of  the  Calaveras  Dam,  which 
showed  where  a  span  is  rented  for  $25  a  month;  that  is  $12.50  per 
animal. 

I  have  assumed  an  average  price  of  $200  for  a  tunnel  mule,  and 
you  can  buy  a  tunnel  mule  for  that.  We  had  four  mules  at  the  Bu- 
climo  Mine,  and  when  we  sold  them  we  didn  't  get  $200  for  them,  and 
they  were  ordinary  average  picked  mules.  I  don't  remember  what 
they  weighed.  On  this  job  I  just  marked  down  here  a  mule,  and  as 
to  whether  he  is  a  big  chap  or  a  little  one,  I  don 't  know.    I  don 't  mean 

7047  a  burro.  There  is  a  scarcity  of  animals  now  owing  to  the  war  de- 
mand, but  the  normal  demand  during  the  years  1907  down  to  1913 
would  have  allowed  you  to  purchase  an  animal  at  $200.  I  do  not 
know  what  mines  up  in  the  mining  part  of  this  state  usually  pay  for 
good  tunnel  mules. 
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My  estimate  allows  for  nine  cars  for  driving  those  11,000  or  14,- 
000  feet  of  tunnel.  That  gives  you  about  three  cars  to  a  heading.  I 
would  expect  those  cars  to  be  worn  out  at  the  end  of  the  job.  I  think  7048 
they  would  last  until  the  end  of  the  job.  You  might  bring  on  some 
others,  but  I  would  charge  off  practically  that  amount  of  cars  to  the 
job.  I  would  expect  those  cars  to  be  in  service  probably  a  year.  I 
have  allowed  a  speed  of  36  feet  per  day.  As  to  the  number  of  loads 
those  mules  would  haul  on  each  trip.  I  did  not  give  that  any  con- 
sideration. I  would  probably  leave  some  of  the  cars  at  the  face,  in 
order  that  the  muckers  might  be  filling  them  while  the  mule  was  out 
on  a  trip.  As  to  whether  the  mule  would  be  going  out  on  some  trips 
with  one  ear.  and  on  other  trips  with  two  cars,  I  didn't  give  that 
detail  any  consideration.  I  have  not  analyzed  it  to  see  whether  my 
figures  lead  to  that  conclusion. 

The  cost  of  keeping  the  six  drilling  machines  in  order  would  be 
expensive;  you  charge  off  the  whole  machine.  I  have  a  charge  here  ^49 
for  maintenance  and  tools,  and  I  have  two  shifts  of  blacksmith  and 
helper  working ;  they  would  be  doing  something  on  the  machine  drills, 
although  they  would  not  necessarily  do  all.  There  would  be  some 
parts  they  might  make ;  they  might  make  a  bolt.  I  have  seen  a  black- 
smith making  a  part  of  a  drilling  machine  in  the  mine  adjoining  the 
one  I  worked  in  in  Fresno.  For  instance,  he  would  make  a  hook  to 
go  over  the  end  of  the  drill  where  you  insert  your  drill  steel.  You 
can  buy  those  parts,  but  you  can  make  your  own,  and  every  man  has 
his  own  device.  Men  will  have  little  improvements;  the  hook  may 
come  along  with  the  drill,  and  it  may  give  out,  and  then  you  make 
one  of  your  own.  What  I  call  the  hook  on  the  drill  is  right  at  the 
drill  where  you  insert  the  piece  of  steel.  I  don't  know  what  you  call 
it.  but  it  is  the  device  the  chuck  tender  has  to  loosen  up  with  his 
wrench  every  time  he  inserts  a  drill. 

The  sand  for  Stone  Dam  Tunnel  No.  2  would  be  a  five-mile  haul 
from  Millbrae ;  that  is  for  the  concrete  lining  of  the  tunnel.  In  my 
Exhibit  142  I  give  the  cost  of  hauling  cement,  and  of  hauling  brick. 
When  these  figures  are  reduced,  the  cost  per  ton-mile  for  hauling 
cement  is  more  than  the  cost  per  ton-mile  for  hauling  brick,  and  that 
is  correct ;  that  is  the  way  the  computations  show.  That  is  the  way  I 
have  made  the  computation.  The  way  I  have  estimated,  it  costs  more 
per  ton-mile  to  haul  cement  than  it  will  to  haul  brick.  At  first  blush 
it  looked  to  me  as  if  cement  would  be  the  easier  of  the  two  to  handle. 
These  figures  on  the  cost  of  hauling  cement  and  sand  I  made  up  after 
investigating  from  the  best  sources  of  information  I  could  secure, 
talking  with  men  in  the  hauling  business ;  the  cost  of  loading  and  un- 
loading cement  I  take  at  $1.50  per  load.  I  have  here  the  cost  of  load- 
ing and  unloading  for  brick  75  cents.  I  carry  1,666  brick  to  the  load, 
and  I  have  25  barrels  of  cement  to  the  load. 

Referring  to  Defendant's  Exhibit  141,  where  I  made  a  change      7051 
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with  reference  to  Crystal  Springs  Tunnel  No.  1,  from  a  9-hour  day 
underground  to  an  8-hour  day ;  I  did  not  make  that  change  with  ref- 
erence to  Crystal  Springs  Tunnel  No.  2,  because  I  had  estimated  that, 
which  was  inside  the  city  limits,  at  8  hours. 


Dillman  "Witness:    Geo.  L.  Dillman  re-called  for  Defendants. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

I  do  not  know  of  any  tunnel  anywhere  through  any  class  of  ma- 
terial that  was  driven  and  fully  lined  with  either  brick  or  concrete 
for  $10  a  running  foot.  I  have  had  very  little  to  do  with  lined  tun- 
nels. I  have  never  lined  a  tunnel  with  brick,  and  I  have  never  com- 
pletely lined  a  tunnel  with  concrete.  My  tunnel  linings  have  gen- 
erally been  timber.  I  think,  in  a  certain  measure,  that  I  used  the 
costs  of  the  tunnels  in  the  Oakdale  District  as  a  guide  in  fixing  the 
cost  of  running  these  tunnels  that  we  are  considering  here.  I  knew 
the  work  of  these  station  men,  and  I  know  they  were  in  the 
state  at  the  time  of  this  supposed  work,  1907  to  1913,  and  my 
knowledge  of  what  they  could  do  in  tunnel  excavation  was  t  largely 
derived  from  watching  them  do  it  in  the  Oakdale  Tunnel.  They  are 
the  same  men  who  made  the  records  on  the  Los  Angeles  Aqueduct 
tunnels.    While  the  digging  at  Oakdale  was  a  little  bit  easier,  it  was 

7052  done  at  a  much  greater  profit  to  the  men.  Putting  it  on  a  day's  wage 
basis,  the  estimate  per  cubic  foot  of  excavation  is  considerably  larger 
for  these  Spring  Valley  tunnels  than  for  the  Oakdale  Tunnel,  so  I 
think  I  did  use  that  information,  but  not  resolving  it  directly,  with- 
out considering  that  the  Spring  Valley  tunnels  are  harder  material; 
on  the  other  hand,  that  is  an  advantage  in  a  certain  way;  it  should 
stand  better.  The  Spring  Valley  material  is  better  to  stand  than  the 
Oakdale  material,  and  more  expensive  to  excavate.  I  know  it  is  bet- 
ter to  stand  because  of  the  hardness  of  the  rock;  that  is  from  an  ex- 
amination that  I  made  myself.  All  hard  country  rock  does  not  stand 
well,  and  it  is  not  a  fact  that  some  hard  rock  stands  very  poorly,  and 
requires  a  great  deal  of  timbering. 

I  have  had  experience  in  running  tunnels  in  a  slate  country,  and 
have  met  with  running  ground  in  such  country.  You  strike  running 
ground  more  in  a  serpentine  country  than  you  do  in  slate,  although 
slate  runs  some  at  times.  I  have  never  found  running  ground  in  a 
rocky  granite  country,  nor  have  I  ever  heard  of  it.  Slate  has  not  a 
definite  hardness ;  there  is  some  soft  slate,  and  some  pretty  hard  slate. 
Some  of  the  slate  near  the  mother  load  is  pretty  hard  slate,  while 
some  of  the  slate  along  the  Western  Pacific  is  a  fairly  soft  slate.    They 

7053  had  their  tunnel  difficulties  there  more  in  the  serpentine  than  in  the 
slate. 

I  have  not  been  very  much  in  the  mines  of  the  mother  load.  I 
have  been  in  the  Jumper  Mine  in  Tuolumne  County,  which  is  not 
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heavy  timbered.  I  have  never  been  in  any  of  the  mines  at  Angels 
Camp,  and  do  not  know  whether  they  are  heavily  timbered  or  not. 
They  must  timber  some  drifts  as  they  run  them  there,  but  I  do  not 
know  whether  that  is  harder  material  than  anything  you  can  find  on 
the  Peninsula. 

I  know  they  have  a  rock  up  there  that  is  very  prevalent  called 
the  green  stone,  which  is  very  hard.  The  only  tunnels  I  know  of  7054 
through  the  green  stone  have  absolutely  no  timbering,  big  or  little ; 
those  are  water  tunnels  along  the  Stanislaus.  The  old  tunnels  on  the 
north  side,  one  of  them  through  green  stone,  it  was  a  large  tunnel, 
needed  no  timbering,  and  has  not  any  timbering  yet.  The  two  tun- 
nels that  I  drove,  called  the  Owl  Creek  Tunnels,  went  through  the 
same  material ;  they  are  not  timbered,  and  probably  will  not  be. 

The  Oakdale  Tunnels,  to  which  I  referred,  are  in  part  timbered. 
I  think  less  than  10%  of  them  is  timbered.  Material  that  stands 
without  timbering  is  pretty  good  tunnel  country,  but  there  is  a  great 
difference  in  the  cost  of  excavating  that  same  material.  These  tun- 
nels that  I  have  used  at  Oakdale  are  soft  rock  tunnels.  As  a  rough 
estimate,  90%  of  those  tunnels  stand  without  timbering.  The  span 
which  is  represented  by  the  width  of  the  tunnels  is  small  in  the  Spring 
Valley  tunnels.  The  fact  that  there  were  no  timbers  estimated  in  this 
inventory  seems  very  reasonable.  I  would  expect  to  go  through  those 
hills  in  nearly  every  case  with  very  little  timbering,  and  possibly  none. 
The  Merced  Tunnel  would  be  an  exception  to  that,  and  I  would  ex- 
pect to  do  some  timbering  there.  In  the  other  tunnels  I  have  not 
estimated  timbering,  because  it  is  not  in  the  inventory,  and  I  only  heard 
they  were  timbered  after  the  evidence  began  to  come  in  in  this  case.      7055 

What  the  inventory  shows  with  reference  to  the  timbering  in 
those  tunnels  makes  a  difference  in  the  cost  of  the  tunnels,  and  be- 
cause the  inventory  does  not  show  that  they  were  timbered,  I  assumed 
that  you  could  run  a  tunnel  through  that  country  without  timbering. 
I  did  not  make  the  assumption  solely  for  that  reason.  From  an  ex- 
amination of  the  country  this  is  quite  reasonable,  too.  I  know  lots  of 
tunnels  that  are  run  through  softer  stuff  than  that  without  timbering, 
and  they  stand,  too.  I  don't  know  of  any  tunnel  run  through  ma- 
terial identical  with  these.  I  assumed  that  because  timbering  was 
absent  from  the  inventory,  and  it  did  not  seem  unreasonable  from  an 
examination  of  the  ground,  that  there  would  be  no  need  for  allow- 
ance for  timbering  for  tunnels  of  that  description.  Taking  into  con- 
sideration the  examination  that  I  have  made,  and  all  of  my  knowledge 
of  the  locality  in  which  those  tunnels  are  driven,  it  is  my  opinion  that 
ordinarily  those  tunnels  could  be  driven  without  timbering,  and  my 
estimate  proceeds  upon  that  assumption.  7056 

The  Oakdale  Tunnels  had  a  slight  advantage  over  the  Spring 
Valley  tunnels  in  that  the  material  was  softer,  but  I  think  that  soft 
material  requires  more  timbering,  and  I  intend  to  be  understood  by 
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that  that  in  my  opinion  the  Oakdale  Tunnels  required  more  timber- 
ing than  the  Spring  Valley  tunnels.  I  have  said  that  not  more  than 
10%  of  the  Oakdale  tunnels  were  timbered,  and  it  is  my  belief  there 
would  be  less  timbering  required  on  the  Peninsula  than  in  Oakdale. 
Therefore,  it  is  my  opinion  that  not  10%  of  the  tunnels  on  the  Penin- 
sula would  require  timbering.  If  those  tunnels  had  to  be  timbered,  I 
would  add  to  my  estimate  the  cost  of  the  timbering,  and  that  would  be 
$40  per  thousand  for  what  was  timbered.  If  the  timbers  used  were 
7057  6x6  posts  and  6x6  caps,  and  spaced  four  feet  apart,  and  completely 
lagged  with  2-inch  lumber,  it  would  take  a  little  less  than  55  feet  B.  M. 
per  foot  of  tunnel  to  timber  throughout.  That  would  be  for  a  tunnel 
5  x  7 ;  I  figured  it  on  an  average.  The  installation  of  that  timber  would 
increase  the  excavation,  and  I  didn  't  allow  for  that  either.  I  took  the 
inventory  for  that.  I  had  not  assumed  anything.  I  assumed  that 
that  tunnel  would  be  so  driven  as  to  throw  out  exactly  the  agreed 
yardage,  and  no  more.  I  don't  know  how  this  yardage  was  gotten 
at.  I  presume  this  yardage  includes  all  the  overbreak,  and  all  nec- 
essary excavation  that  was  done.  I  have  not  made  any  figures  to 
know  whether  that  is  true. 
7058-7059  (Here  ensued  a  discussion  among  Counsel  on  the  question  as  to 

whether  the  entire  computation  of  quantities  for  excavation  of  tunnels 
should  include  an  additional  amount  to  the  amount  given  in  the  in- 
ventory, and  an  extra  section  which  would  include  timbering,  if 
timbering  is  necessary.) 

Mr.  Dillman :  In  Tunnel  No.  2,  Stone  Dam,  3,530  feet  long,  con- 
crete lined,  4  ft.  4  inches,  by  4  ft.  5  inches;  the  excavation  for  the 
dimensions  given  would  only  be  2,500  cubic  yards.  There  is  in  the 
inventory  5,883  yards,  or  something  more  than  twice  the  size  of  the 

7060  completed  tunnel.  Part  of  that  is  occupied  by  the  lining,  the  thick- 
ness of  which  is  not  given.  That  does  not  look  unreasonable;  at  the 
same  time,  so  far  as  I  have  noticed,  I  see  no  figures  here  by  which  the 
actual  excavation  can  be  computed.  I  don't  know  where  this  agreed 
inventory  was  made,  but  I  have  accepted  the  inventory  as  correct. 

I  do  not  assume  that  a  hole  could  be  driven  to  the  exact  size 
stated  in  this  inventory.  There  naturally  would  be  a  little  overbreak. 
Not  over  10%  overbreak  of  the  neat  excavation.  The  Oakdale  tunnels 
were  run  very  neat,  and  the  overbreak  there  did  not  amount  to  very 
much.  The  green  stone  tunnels,  the  most  irregular  tunnels  that  were 
left,  were  the  hard  rock  tunnels.  I  know  that  the  overbreak  there 
was  not  more  than  10%.     You  can  walk  right  through  those  tunnels 

7061  now.  They  are  located  about  five  miles  above  Knight's  Ferry.  There 
were  irregular  seams  in  that  material,  and  they  did  not  break  well 
to  the  seams  at  all.    The  overbreak  would  not  exceed  10%. 

I  could  not  have  said,  in  my  direct  examination,  that  expert  tun- 
nel men  would  not  have  any  overbreakage  at  all.  If  I  did  say  it,  I 
want  to  take  it  back.     There  is  hardly  any  tunnel  driven  with  no 
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overbreak.  There  is  often  such  little  overbreak  that  it  is  not  paid  for. 
Overbreakage  is  caused  when  the  rock  will  not  work  just  to  neat  lines, 
no  matter  with  what  care  the  work  may  be  done,  nor  how  expertly  it 
may  be  done.  When  I  say  the  overbreakage  would  not  be  more  than 
10%,  I  think  that  10%  would  be  an  outside  estimate  for  material  of 
this  kind.  Of  course,  there  are  cases  where  overbreakage  is  very  seri- 
ous. One  spot  of  overbreak  might  cost  more  than  the  rest  of  the  tun-  7062 
nel.  In  the  Shephard's  Pass  Tunnel  they  had  an  overbreak  where 
they  had  a  hole  come  in  on  them  that  broke  out  to  daylight.  I  believe 
it  was  due  to  the  ignorance  of  the  men  in  the  heading  when  the  break 
started. 

The  Oakdale  tunnels  were  in  better  ground  to  dig  than  the  tun- 
nels on  the  Spring  Valley  properties,  but  poorer  ground  to  stand. 
A  good  deal  of  the  Oakdale  tunnels  are  now  untimbered — all  of  the 
hard  rock  tunnels.  I  think  we  timbered  about  300  or  400  feet  of  the 
7,000  foot  tunnel.  There  was  no  other  timbering  in  the  soft  tunnels, 
except  in  one  place  where  we  timbered  a  heading  to  get  underground. 
After  those  tunnels  were  dug  I  timber-lined  one  of  the  short  tunnels 
complete,  because  of  the  clayey  nature  of  the  material  it  would  shrink 
with  the  air,  and  I  was  afraid  of  it.  I  don't  know  as  it  was  neces- 
sary. The  tunnels  have  been  operated  for  several  years  now,  and  they 
are  not  concrete  lining  the  large  tunnel,  the  7,000  foot  tunnel.  The 
holes  were  largely  bored,  and  I  think  you  could  gouge  this  material 
out  with  a  knife.  It  required  shooting.  I  think  you  can  whittle  that 
material  with  a  knife,  and  I  think  you  can  whittle  any  material  with 
a  knife  in  which  you  can  use  an  auger.  I  think  you  could  pick  it  very 
largely;  not  that  it  would  be  economical  to  pick,  though.  The  other  '^03 
method  would  be  a  cheaper  method  of  doing  it.  On  this  Spring  Val- 
ley work  I  would  not  expect  to  use  a  pick,  except  to  clean  it  up  a  little 
bit,  and  I  would  not  expect  to  use  an  auger  on  any  of  it,  because  I 
think  it  is  too  hard  to  bore.  I  have  some  doubt  about  that ;  I  suppose 
you  would  run  into  a  little  of  it  that  you  could  bore,  but  not  enough 
of  it  to  bother  changing  your  operation. 

In  the  Oakdale  tunnels,  in  which  we  used  augers,  we  bored  from 
5  to  12  holes  into  the  face  before  shooting,  to  a  depth  of  three  or  four 
feet.  I  say  that  just  from  casual  observation;  I  have  been  in  the 
heading  many  times,  but  I  didn  't  follow  up  the  work.  They  were  able 
to  make  10  feet  on  a  shift.  I  think  they  usually  made  two  shots  to 
a  shift.  I  have  estimated  the  cost  per  cubic  yard  on  the  Peninsula  7064 
very  much  in  excess  of  what  this  cost  on  a  per  diem  basis.  You  can- 
not entirely  use  one  as  a  guide  for  the  other,  but  these  are  not  the 
only  soft  material  tunnels  I  have  had  any  experience  with.  They  are 
not  too  entirely  dissimilar,  that  knowing  the  cost  of  one  would  not  be 
a  guide  to  the  probable  cost  of  the  other.  These  are  all  soft  rock  tun- 
nels, and  this  is  not  hard  rock  on  the  Peninsula ;  it  is  harder  than  the 
rock  I  had  at  Oakdale.    It  is  a  stratified  rock  like  at  Oakdale.    I  would 
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7065  characterize  this  material  which  you  can  whittle  with  a  knife  as  rock. 
You  can  whittle  most  of  the  shale  with  a  knife,  and  you  can  whittle 
most  of  the  carboniferous  shales  with  a  knife.  I  don't  know  that  you 
can  whittle  any  of  this  material  down  here  with  a  knife.  You  would 
not  be  able  to  whittle  with  a  knife  the  material  that  you  showed  to 
Mr.  Dockweiler  yesterday. 

The  Western  Pacific,  which  I  spoke  of  as  having  trouble  in  some 
of  its  tunnels,  had  a  great  many  engineers,  and  a  great  deal  of  differ- 
ent advice,  but  they  encountered  a  lot  of  trouble  there  that  was  not 
expected  when  the  tunnels  were  started.  That  was  due  to  swelling 
ground  in  a  soft  country ;  it  was  in  the  Spring  Garden  Tunnel,  and  in 
a  seam  in  the  Beckwith  Tunnel.  The  Spring  Garden  Tunnel  is  the 
tunnel  between  the  drainage  of  the  north  and  middle  forks  of  the 

7066  Feather  Eiver.  That  was  a  suspicious  tunnel  from  the  start.  The 
country  rock  there  was  not  supposed  to  be  very  hard,  but  the  bulk  of 
it  was  harder  than  the  material  through  which  these  Spring  Valley 
tunnels  were  run,  although  where  they  had  the  trouble  it  was  softer. 
I  was  not  in  the  Spring  Valley  tunnels ;  that  is  from  my  estimate,  based 
on  an  examination  of  the  country  rock.  The  bulk  of  the  material 
through  which  that  tunnel  was  driven  was  very  much  harder  than  the 
bulk  of  the  material  on  the  Peninsula.  The  trouble  you  would  meet 
with  from  running  ground  would  be  very  much  less  with  smaller  sec- 
tion tunnels  than  with  a  section  the  size  of  a  railroad  tunnel.  By  that, 
I  mean,  you  could  catch  it  up  easier.  They  didn't  have  the  trouble 
with  the  heading  in  the  Spring  Garden  Tunnel.  The  trouble  was 
when  they  got  to  the  bench,  and  the  running  ground  they  encountered 
was  material  that  came  in ;  it  was  a  schistos  slate,  and  some  serpentine. 
I  think  in  one  case  it  was  an  angle  formed  by  a  couple  of  seams — but 
that  is  hearsay.  I  did  not  have  charge  of  this  construction ;  I  was  in 
those  tunnels  a  couple  of  times  during  the  construction. 

7067  I  have  not  seen  material  that  it  would  be  almost  impossible  to 
stop  after  it  began  to  run,  unless  it  was  quicksand.  I  have  seen  pockets 
left  above  the  tunnel  when  material  ran  to  a  great  extent,  but  that 
has  not  occurred  frequently  in  my  experience;  it  has  occurred,  how- 
ever. I  have  not  had  much  trouble  with  my  tunnels,  but  I  have  been 
in  tunnels  where  there  was  considerable  trouble.  I  have  gone  into 
a  tunnel  while  it  was  under  construction,  and  found  a  great  pile  of 
muck  in  the  mouth  of  the  tunnel,  and  the  face  which  was  not  there  on 
the  previous  shift,  and  that  was  due  to  caves.  That  has  happened  in 
less  degree  with  expertness  than  with  carelessness.  It  is  not  an  un- 
common occurrence,  and  I  would  not  be  surprised  if  I  had  repeated 
experiences  of  that  kind  in  a  good  many  materials  through  which  I 
was  driving  a  tunnel. 

7068  I  have  run  tunnels  other  than  in  the  Oakdale  District,  and  on  the 
Western  Pacific,  principally  railroad  tunnels.  I  have  had  charge  of  the 
contractor's  forces  on  the  Astoria  &  Columbia  River  Railroad.    I  can 
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cite  the  ease  of  a  tunnel  there  through  Columnar  Basalt,  which  is 
about  as  nasty  a  material  to  drill,  on  account  of  the  wedging  of  the 
drills,  as  you  can  find.  It  shoots  fairly  well,  is  fairly  hard  rock;  it  is 
a  full  railroad  section  that  was  actually  contracted  and  excavated  for 
Lss  than  $25  a  lineal  foot.  I  think  the  section  took  in  about  14  cubic 
yards  to  the  foot.  The  contractor  did  not  go  bankrupt.  That  was  in 
my  experience,  and  I  was  in  charge  of  the  contractor's  forces  right 
there.  This  particular  contract  was  a  sub  of  a  sub.  The  man  went  in 
and  took  up  the  work  and  finished  his  job,  but  I  do  not  think  he  made 
a  great  deal.  I  think  the  railroad  paid  quite  a  little  bit  more  for  the 
work.  I  think  their  price  was  about  $50  or  $60.  They  did  not  furnish 
anything  to  the  sub-contractor. 

I  know  about  the  tunnels  that  were  run  on  the  Peninsula  by  the 
Southern  Pacific,  and  they  encountered  running  ground,  and  had  a 
good  deal  of  trouble,  due  to  unstable  ground.     This  ground  is  less    7068^2 
stable  than  the  ground  further  down  the  Peninsula  through  which 
these  Spring  Valley  tunnels  were  run. 

(Mr.  Hazen  presented  some  more  photographs,  which  are  copies       7069 
of  the  photographs  which  Mr.  Lippincott  referred  to  the  other  day 
in  the  collection  of  old  photographs.) 

(Here  ensued  a  discussion  among  Counsel,  the  Master,  and  wit-  7069-7073 
nesses,  with  reference  to  the  matter  of  quantity  shown  in  the  inven- 
tory. The  question  was  as  to  whether  the  entire  computation  of  quan- 
tities for  excavation  of  tunnels  should  include  an  additional  amount 
to  the  amount  given  in  the  inventory,  and  on  extra  section  which 
would  include  timbering,  if  timbering  were  necessary.) 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN.  7074 

Mr.  Dillman :  I  think  the  material  on  the  Southern  Pacific  tun- 
nels in  San  Francisco  is  a  little  softer  than  the  material  on  the  Penin- 
sula through  which  the  Spring  Valley  tunnels  were  driven.  I  think 
it  is  the  same  formation.  The  trouble  wTith  these  Bay  Shore  tunnels 
was  that  they  struck  some  faults  where  there  was  some  motion  similar 
to  Tunnel  No.  2  of  the  Western  Pacific  in  Niles  Canyon.  That  was 
driven  through  a  fault  there,  and  that  was  what  gave  them  the  trouble 
with  the  crushed  timbers.  I  did  not  anticipate  anything  of  that  kind 
in  connection  with  the  small  Spring  Valley  tunnels,  and  have  not 
estimated  anything  for  it.  I  would  not  expect  to  encounter  faults  in 
the  Crystal  Springs  Tunnel  No.  2,  which  is  back  in  the  hills.  I  think 
it  is  a  quarter  of  a  mile  or  so  back. 

A  fault  is  a  surface  in  the  ground,  along  which  motion  takes 
place,  relative  motion.  Sometimes  these  faults  are  very  considerable; 
sometimes  they  are  small,  and  have  small  continual  motion,  which  7075 
makes  it  a  very  serious  matter  for  tunnel  work.  The  main  difference 
I  would  say  now  between  the  trouble  to  be  encountered  in  a  railroad 
tunnel  on  the  Bay  Shore  and  any  small  tunnel  is  due  more  to  the 

1937 


Dillman 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OP  SAN  FRANCISCO 


difference  in  size  than  any  other  one  thing.  The  span  of  a  double 
track  railroad  tunnel  is  very  considerable,  and  the  material  must  form 
some  sort  of  an  arch  over  this.  The  lining  of  the  tunnel,  no  matter 
what  it  is,  does  not  carry  the  weight  of  the  hill  overhead.  The  ma- 
terial itself  forms  a  natural  arch  somewhere  up  there,  so  that  the 
lining  of  the  tunnel  carries  a  small  weight  of  material  compared  to 
the  overhead  weight. 

I  think  the  material  through  which  the  five  Bay  Shore  Tunnels 
were  run  is  generally  a  little  harder  than  the  Oakdale  country, 
through  which  I  ran  some  tunnels.  I  don't  think  the  Oakdale 
material  would  hold  up  in  a  tunnel  of  that  size  at  all.  There  is  all 
the  difference  in  the  world  between  the  span  that  has  to  be  sup- 
ported in  the  matter  of  caving.  If  the  tunnel  that  was  actually 
needed  was  a  very  small,  uneven  size  and  shape  to  work,  I  can  con- 
ceive where  it  would  be  cheaper  to  make  a  hole  larger  than  the 
tunnel  that  was  actually  needed ;  it  could  probably  be  excavated 
larger  with  no  greater  cost  per  lineal  foot.  I  think,  as  a  general 
rule,  applying  that  to  the  smallest  of  these  tunnels,  that  these  tun- 
nels, could  all  be  run  cheaper  by  keeping  to  the  size,  rather  than 
by  overbreaking  it.     I  don't  think  there  is  any  general  rule  about 

7076  it.  If  you  have  a  tunnel  say  5  feet  wide  by  7  feet  high,  there  is  no 
possible  advantage  in  enlarging  the  section  to  cheapen  the  cost  per 
lineal  foot.  You  cheapen  the  cost  very  slightly  in  soft  material  per 
cubic  yard,  but  you  would  certainly  enlarge  that.  If  you  were  run- 
ning a  tunnel  in  a  country  that  had  to  be  timbered,  you  could  run  a 
tunnel  5  x  7  as  economically  as  you  could  7x7.  I  don't  know  that 
I  ever  saw  a  tunnel  7x  7.  The  timbers  that  you  would  use  are 
6x6  and  2-inch  lagging.  The  5  x  7  is  the  neat  section  I  am  talk- 
ing about.  You  work  inside  that  section  and  handle  cars  in  there. 
You  could  timber  and  line  that  5x7  feet  tunnel  cheaper  than  you 
could  a  7  x  7.  If  you  made  your  tunnel  5  feet  wide,  by  the  time 
you  got  your  timbers  on  each  side,  you  would  only  have  4  feet,  and 
the  lagging  back  of  that  would  take  up  2  more  inches  on  each  side, 
so  that  your  tunnel  would  be  3  ft.  8  in.  wide.  The  tunnel  is  generally 
wider  at  the  bottom  than  it  is  at  the  top,  and  it  is  the  top  width 

7077  you  speak  of  as  being  5  feet,  and  ultimately  narrowed  to  3  ft.  8  in., 
or  whatever  it  is,  and  the  bottom  would  probably  be  a  foot  or  1^2 
feet  wider  than  that.    That  is  uniform  practice. 

It  makes  it  cheaper  to  run  the  tunnel  if  you  slope  the  walls.  If 
the  side  timbers  were  vertical,  swelling  earth  would  simply  push  the 
feet  in ;  if  they  had  a  slant,  swelling  earth  does  not  do  that.  I  would 
put  a  drain  in  that  tunnel  if  I  needed  it.  I  would  put  it  on  the 
floor  of  the  tunnel,  and  its  width  would  depend  on  the  amount  of 
water.  I  have  seen  a  drain  narrower  than  12  inches.  I  have  seen 
a  drain  in  between  the  rails  under  the  ties. 

I  had  not  thought  of  a  mule  to  use  in  any  of  these  tunnels.     I 
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might  have  a  plank  on  the  track;  it  is  a  good  thing  to  walk  on,  it  is 
handy.  The  ear  man  would  not  have  to  walk  between  the  two 
rails;  he  would  walk  on  either  side,  or  he  could  walk  on  the  rail 
itself,  with  his  hand  on  the  car.  The  width  of  the  track  is,  say,  20 
inches,  and  he  would  have  plenty  of  room  to  walk  on  the  side  with 
his  hand  on  the  car.  In  some  cases  I  would  have  an  air  pipe  in  that  7078 
tunnel,  and  in  some  cases  I  would  not.  I  would  have  an  air  pipe 
where  it  was  necessary.  If  you  ran  it  by  power,  you  would  neces- 
sarily have  an  air  pipe,  but  I  have  not  considered  you  would  run 
any  of  those  tunnels  by  power  drills.  This  is  properly  hand  work. 
In  some  cases  you  might  have  a  ventilating  system,  but  not  all.  I 
think  I  would  put  in  6  or  8-inch  ventilating  pipe.  I  would  put  in 
less  than  8  inches;  ventilating  pipes  I  have  seen  have  been  to  ven- 
tilate very  much  Larger  tunnels,  and  ordinarily  they  are  from  12  to 
16  inches.  I  don't  think  now  of  any  6-inch  ventilating  pipe,  but  I 
am  satisfied  it  could  be  used  very  well  in  these  small  tunnels.  I 
have  seen  an  8-inch  pipe.  There  is  not  a  great  deal  of  room  in  those 
small  tunnels,  but  I  do  not  think  the  men  would  be  cramped  there. 

The  car  is  about  2  feet  wide,  or  maybe  30  inches;  I  don't  re- 
member. If  it  were  2  feet  wide  and  3  feet  deep,  and  between  5  and  7079 
6  feet  long,  it  would  hold  a  yard  of  material.  I  don't  remember 
seeing  one  5  or  6  feet  long,  but  I  have  seen  them  a  good  deal  longer. 
That  was  in  bigger  tunnels  than  these.  They  were  not  operated 
by  hand  power.    I  would  expect  to  use  small  cars. 

It  is  much  more  accurate  to  figure  the  work  by  the  lineal  foot, 
without  regard  to  the  yardage,  in  determining  the  cost  of  the  tun- 
nel. I  cannot  say  that  I  have  any  definite  starting  point  in  de- 
termining what  it  will  cost  per  cubic  yard.  I  didn't  go  into  the 
matter  of  how  many  feet  a  crew  would  make  per  shift  in  material 
such  as  is  encountered  on  the  Peninsula.  If  my  estimate  is  right  of 
$3  or  $4  a  yard,  and  the  yardage  amounted  to  a  yard  to  the  foot, 
it  meant  3  or  4  feet  a  day.  I  have  an  opinion  as  to  how  many  feet 
a  crew  would  make  a  shift  in  that  locality.  I  think  they  would  7080 
make  more  than  3  feet,  and  less  than  10  feet.  My  crew  would  con- 
sist of  about  4  men,  who  would  be  doing  everything.  They  would 
do  the  drilling,  the  shooting,  the  mucking,  the  moving,  and  very 
possibly  one  of  them  would  do  the  blacksmithing.  They  would  not 
be  paid  by  the  day.  They  would  be  paid  in  proportion  to  the  work 
done,  and  not  in  proportion  to  the  time  spent.  I  am  proposing  to 
do  this  with  station  men,  and  I  would  expect  them  to  make  probably 
$5  or  $6  a  day  at  the  prices  I  have  given. 

There  are  a  great  many  gangs  of  men  in  the  West  that  do  this 
kind  of  work.  This  particular  gang  I  spoke  of  I  am  best  acquainted 
with,  and  I  know  they  were  available  for  this  work  at  that  time. 
That  is  the  reason  I  mentioned  them.  It  is  rather  an  elastic  crowd 
of  men.     Men  join  them  and  men  leave  them.     They  travel  about 
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from  one  job  to  another,  and  they  have  a  certain  amount  of  fraternal 
feeling  and  actions,  and  deal  together,  and  all  of  them  become  con- 
tractors. They  did  the  Western  Pacific  tunneling;  they  did  the 
aqueduct  tunneling,  but  I  do  not  know  whether  they  did  all  of  it; 
they  did  my  tunneling,  and  they  did  the  South  San  Joaquin  tun- 
neling. The  E.  B.  &  A.  L.  Stone  Co.  were  the  contractors  that  the 
Western  Pacific  Railroad  Co.  contracted  with  to  do  the  Niles  Canyon, 

7081  and  from  Oakland  to  Oroville,  but  they  depended  on  these  station 
men  to  do  their  work.  I  don't  know  that  they  did  the  Stone  work; 
they  did  the  Utah  work  up  in  the  Sierras,  which  was  very  much 
more  expensive  than  the  work  Stone  had,  in  the  way  of  tunneling.  I 
was  not  with  the  Western  Pacific  when  it  did  that  work  through  Niles 
Canyon.  I  don't  know  who  did  the  work  on  the  Spring  Valley 
Tunnel  that  was  built  by  the  Western  Pacific.  Stone  had  the  con- 
tract there,  and  I  presume  it  was  very  probable  that  they  should 
contract  these  tunnels  as  extra  work. 

Railroad  constructors  do  not  all  know  how  to  do  tunnel  work; 
some  of  them  understand  it,  and  some  do  not.  E.  B.  &  A.  L.  Stone 
are  not  considered  very  strong  in  the  world  as  railroad  contractors. 
The  few  railroad  contracts  they  have  had  have  not  redounded  to 
their  credit  or  their  pockets.     They  have  lost  on  railroad  contracts 

7082  they  have  taken,  notwithstanding  the  experience  they  have  had. 
The  most  able  men  have  not  lost  money.  I  think  very  likely  the 
Utah  Construction  Co.  lost  money  on  some  of  its  Western  Pacific 
tunnels.  That  company  is  the  best  outfit  west  of  Chicago.  I  don't 
doubt  that  they  have  lost  money,  but  they  have  made  money  in  a 
great  many  cases,  more  than  they  have  lost,  and  in  the  aggregate 
they  have  made  a  great  deal  of  money  in  this  kind  of  work. 

I  don't  know  who  the  men  were  who  actually  were  in  charge 
of  the  work  of  running  this  Spring  Valley  Tunnel,  which  was  run 
by  the  Western  Pacific.  I  only  knew  of  that  work  as  it  was  going 
on  in  a  casual  way.  I  saw  the  statement  of  the  expenses  incurred  by 
the  Western  Pacific  in  running  one  of  these  tunnels,  but  if  I  had  had 
that  information  at  the  time  I  made  my  estimate,  it  would  not  have 
influenced  me,  because  I  think  I  know  more  about  what  the  cost  of 
those  tunnels  should  be  than  either  the  contractor  or  the  men  in 

7083  charge  of  the  Western  Pacific  at  that  time.  I  do  not  know  the  way 
in  which  that  particular  tunnel  was  worked.  I  did  not  know  the 
Western  Pacific  did  that  particular  tunnel  until  the  year  before 
last,  1914.  I  think  I  was  with  some  of  the  Spring  Valley  people, 
who  told  me  so  when  I  was  going  over  the  work.  They  did  not  tell 
me  what  the  work  had  actually  cost,  nor  did  they  tell  me  what  the 
Western  Pacific  had  paid  for  it.  I  first  learned  what  the  Western 
Pacific  had  paid  for  it  when  the  testimony  was  put  in  here  the 
other  day. 

It  is  very  hard  to  apply  the  statistics  of  one  piece  of  work 

1940 


Dillman 


SPRING  VALLEY  WATER  CO.   VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


directly  to  another,  unless  you  understand  not  only  all  the  usual 
Pacts,  but  also  some  of  the  unusual  facts.  It  runs  in  my  mind 
that  this  tunnel  was  paid  for  by  the  Western  Pacific  at  about  $15  a 
foot,  and  that  it  was  sub-let  to  the  men  who  did  the  work  for  $9 
or  $10  per  lineal  foot.  Now  I  know  that  early  in  the  progress  of  7084 
the  Stone  estimate  there  was  considerable  friction  between  the  Engi- 
neering Department  of  the  Western  Pacific  and  the  Stone  outfit; 
while  this  discrepancy  seems  great,  it  sounds  to  me  as  though  it 
was  something  of  a  sop  thrown  out  to  the  Stones  to  stop  some  of 
that  feeling  and  friction. 

I  only  know  that  it  was  sub-let  for  $9  on  what  I  heard  here 
the  other  day.     I  don't  know  who  said  it. 

Mr.  Searls:  I  think  it  arose  this  way:  Mr.  Lawrence  gave  a 
value  of  $9  as  the  cost,  and  I  think  I  suggested  it  may  have  been 
sub-let  for  that ;  I  think  that  was  all. 

CROSS  EXAMINATION  BY  MR.   MCCUTCHEN. 

Mr.  Dillman:  I  wrote  on  behalf  of  Dockweiler  to  the  chief 
engineer  of  the  Western  Pacific,  I  think,  and  asked  him  for  the 
cost  of  the  tunnel,  and  if  he  wrote  to  me,  I  turned  the  letter  over 
to  Dockweiler,  and  have  not  seen  or  thought  of  it  since.  If  I  knew 
the  actual  cost  of  this  tunnel  to  the  Western  Pacific,  on  or  about 
April.  1914.  I  didn't  remember  it.  I  do  remember  asking  for  some 
information,  and  I  think  it  was  that  kind  of  information  for  Dock- 
weiler's  benefit. 

The  knowledge  of  the  cost  of  one  tunnel  would  not  be  of  much 
aid  in  determining  the  cost  of  another  tunnel,  unless  you  understand 
all  the  attendant  circumstances.  If  I  had  knowledge  of  the  cost 
of  the  tunnels.  I  don't  think  I  would  disregard  and  discard  that 
information  entirely.  In  this  instance  I  don't  think  I  ever  remem-  7085 
bered  it  from  that  day  to  this.  I  passed  it  on  to  Mr.  Dockweiler, 
and  it  didn't  make  any  impression  on  me.  I  didn't  regard  it  as  of 
any  value  in  giving  the  proper  cost  of  the  reconstruction  of  that 
tunnel.  I  apparently  did  not  regard  it  as  giving  the  proper  cost  of 
the  tunnel  when  it  was  constructed. 

I  have  not  attempted  to  use  the  information  on  the  tunnel  in 
Shasta  County,  which  is  reported  in  the  Engineering  Record,  and 
which  I  have  never  seen.  That  is  only  corroborative  of  the  fact 
that  tunnels  are  driven  for  considerably  less  money  than  Mr.  Hazen 
states  in  his  evidence.  I  didn't  know  anything  about  that  tunnel, 
except  from  hearsay.  The  actual  cost  of  anything  the  Western 
Pacific  did  would  have  very  little  effect  on  my  estimate.  I  referred  7086 
several  times,  on  my  direct  examination,  to  Western  Pacific  con- 
struction, but  not  as  evidences  of  cost.  I  referred  to  Western  Pacific 
construction  as  part  of  my  experience  in  running  tunnels,  but  I 
said  I  would  not  pay  much  attention  to  what  they  had  paid  for 

1941 


Dillman 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


work  in  making  an  estimate  on  the  proper  cost  of  that  work.  The 
sections  of  the  tunnels  of  the  Western  Pacific,  as  to  shape,  are  very- 
satisfactory.  I  have  not  made  my  costs,  based  on  any  one  set  of 
past  costs,  as  my  experience.  My  experience  extends  not  only  to 
the  Western  Pacific,  but  to  the  Union  Pacific,  and  to  the  Burlington, 
and  the  Portland  &  Puget  Sound,  the  Astoria  &  Columbia  River  Rail- 
road, the  Nevada  Northern,  the  Oregon  Railway  &  Navigation  Co., 
and  a  great  deal  of  other  work  at  various  times.  I  have  not  related 
my  estimate  on  these  tunnels  directly  to  any  one  tunnel,  or  any  one  set 
of  tunnels,  as  closely  as  to  the  Oakdale  work,  with  which  I  was 
recently  connected;  it  went  on  during  the  time  that  this  work  is 
supposed  to  have  been  done,  and  was  finished  in  1913.  I  knew  more 
of  the  main  facts  then  than  of  the  collateral  facts  and  conditions 
there.     They  were   small   tunnels.     Therefore,   I   considered   them 

7087  more  pertinent  than  any  other  tunnels.  I  refer  now  to  the  north 
side  Oakdale  tunnels ;  there  are  5  or  6  tunnels  there,  which  run 
through  soft  material.  The  material  through  which  those  tunnels 
were  driven  was  a  little  bit  softer  than  the  average  of  the  Spring 
Valley  tunnels,  and  by  that  I  mean  you  could  bore  them  instead  of 
having  to  drill  them.  You  could  not  bore  the  Spring  Valley  tun- 
nels. You  can  whittle  that  material  at  Oakdale  with  a  knife.  The 
Spring  Valley  Peninsula  material  and  this  Oakdale  material  is  all 
soft  material,  but  that  material  at  Oakdale  was  enough  softer  so  it 
could  be  bored.  I  do  not  think  the  Spring  Valley  tunnels  could  be. 
They  would  have  to  be  drilled.  I  think  that  the  cost  of  drilling 
would  be  the  main  difference  in  the  cost  of  the  tunnels  per  yard. 

It  is  my  opinion  that  there  is  a  comparison  between  those  two 
materials.    The  main  difference  is  the  way  in  which  the  holes  must 

7088  be  put  into  the  material.  That  is,  the  instrument  you  would  use. 
In  close-grained  granite  I  might  have  to  use  power  drills;  I  might 
not  touch  it  with  hand  drills.  In  the  one  case  the  material  would 
be  so  hard  that  you  could  not  use  an  auger,  and  in  the  other  case 
it  would  be  so  soft  that  you  could  use  an  auger,  and  I  say  you  can 
use  any  experience  in  driving  a  tunnel  in  one  of  these  materials 
for  the  purpose  of  determining  the  expense  of  driving  a  tunnel  in 
the  other;  the  main  difference  is  in  the  cost  of  driving  the  holes. 
I  think  the  hard  material  would  shoot  almost  the  same,  and  possibly 
better  than  the  soft  material  of  Oakdale.  It  would  cost  about  the 
same  amount  of  money  to  muck  and  handle  the  material  after  it 
is  shot. 

I  would  not  expect  to  bulldoze  much  of  this  material.  Possibly 
once  in  a  while  you  would  get  a  block  that  you  would  have  to  bull- 
doze, but  very  few.  We  had  to  break  the  material  with  a  sledge 
at  Oakdale  before  the  men  could  put  it  into  the  car,  but  notwith- 
standing that,  one  crew  could  take  out  from  8  to  10  feet  of  it  on 

7089  a  shift.    I  think  if  you  will  give  me  a  little  time  I  can  cite  a  good 
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many  hard  rock  tunnels  where  they  have  taken  out  more  than  5 
feet.  In  my  own  experience  I  have  made  more  than  5  feet  on  a 
shift.  I  have  heard  of  5  feet  being  taken  out  in  an  8-hour  shift  in 
material  In  which  it  was  necessary  to  use  a  drill.  It  was  material 
about  as  hard  as  the  rock  probably  was  down  on  the  Peninsula;  it 
is  not  exceptionally  hard  rock.  It  was  in  the  headings  of  railroad 
tunnels,  which  is  a  test ;  a  railroad  tunnel  is  taken  out  in  two  parts, 
a  heading  which  is  run  ahead,  and  then  the  bench  which  is  taken 
out  afterwards.  They  do  it  in  that  way  because  they  can  get  ahead 
faster  than  they  can  by  working  the  whole  face  at  once,  and  in 
the  aggregate  I  think  that  it  is  cheaper.  The  material  coming  out 
of  a  heading  is  simply  wheeled  in  wheelbarrows  ordinarily.  There 
is  not  ordinarily  a  track  in  there,  unless  it  runs  in  a  great  distance  7090 
ahead  of  the  bench ;  that  is  simply  dumped  out  over  the  bench,  and 
is  handled  by  the  mucker.  In  recent  practice  they  use  a  steam  shovel, 
and  they  have  tunnel  shovels  tiow,  and  go  right  into  it  that  way. 

My  allowance  for  timber  in  place  in  timbering  these  tunnels 
was  $45  a  thousand,  which  would  be  4V2  cents  a  foot  B.  M.  I  would 
cite  in  corroboration  of  that  the  contract  price  that  was  introduced 
here  in  the  case  of  the  Stone  Tunnel ;  they  paid  $40  a  thousand  for 
that.  I  don't  see  any  estimate  for  timber  in  these  tunnels  of  mine 
at  all. 

Questioned  by  Master. 

If  it  is  in  the  inventory,  it  is  estimated.  If  it  is  not  in  the  in- 
ventory, it  is  not  estimated. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

Referring  to  overbreakage,  which  I  did  not  allow  because  I  did 
not  find  any  in  the  inventory:  Those  figures  in  the  inventory  rep- 
resent the  amount  excavated  as  agreed  upon  between  the  represen- 
tatives of  the  Spring  Valley  and  the  City.  I  know  that  there  is  an 
opening  there  of  a  certain  size,  but  I  do  not  know  that  the  lining  is 
of  a  certain  thickness.  The  lining  is  given  in  quantities  in  the  in-  7091 
ventory,  and  I  did  not  concern  myself  with  the  thickness  of  it.  I 
did  not  assume  that  a  hole  was  broken  out  which  would  have  been 
made  by  the  removal  of  just  the  quantity  of  material  found  in  the 
inventory,  and  that  the  hole  was  not  any  larger  than  that  in  any 
case.  I  assumed  that  the  inventory  included  the  material  that  was 
broken  out,  included  overbreak,  and  it  should;  if  it  does  not,  it  is 
not  my  fault.  There  is  sure  to  be  some  overbreak.  In  most  cases  of 
small  overbreak  it  is  so  small  that  it  is  not  estimated ;  the  contractor 
stands  it.  If  it  is  a  large  overbreak,  and  unavoidable  from  the  seams 
of  the  rock,  the  custom  is  to  pay  him  anywhere  from  a  quarter  to 
the  whole  amount  of  the  overbreak  at  the  contract  price  per  cubic 
yard.  I  assume  that  the  overbreak  is  included  in  the  yardage,  and 
I  have  allowed  full  price  for  it.     I  didn't  make  any  inquiries  to 
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ascertain  how  that  yardage  was  obtained ;  when  I  started  this  esti- 
mate, I  only  started  it  with  the  statement  that  here  was  an  agreed 
inventory,  and  except  in  one  or  two  cases  where  there  was  an  evi- 
dent mistake,  I  have  not  made  any  corrections  to  this  inventory 
at  all. 

I  assumed  that  they  would  have  to  do  some  temporary  tim- 
bering in  the  Lake  Merced  Tunnel,  and  I  think  that  is  the  reason 
why  I  left  my  tunnel  price  per  yard  way  above  what  it  would  cost 
to  cover  that  amount  of  timbering. 

Questioned  by  Master. 

7092  The  $4  for  the  3  items  of  excavation  is  very  much  in  excess  of 
the  actual  cost  of  digging  sand,  and  getting  it  out  of  the  hole.  I 
suppose  there  would  have  to  be  some  protection  there,  I  didn't 
know  what  it  Was,  and  I  never  heard  how  difficult  it  was  until  the 
other  day,  so  I  made  my  sand  excavation  the  same  price  as  my  rock 
excavation. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

I  never  drove  a  tunnel  in  wet  sand.  I  got  into  a  tunnel  once 
that  gave  me  a  good  deal  of  trouble,  in  dry  sand.  That  did  not  run 
$4  a  foot.  I  didn't  run  this  for  $4  a  foot  either.  This  cost  $8.  The 
unit  I  have  used  is  $4  a  yard.  I  did  not  know  that  this  work  was 
below  the  water  level,  but  I  take  it  for  granted  now  that  it  was. 
I  don't  know  that  my  price  is  a  reasonable  one  in  view  of  the  evi- 
dence that  has  come  in  here,  and  which  is  entirely  new  to  me.  I  am 
not  sure  but  what  that  water  would  cost  more  than  what  I  have 
estimated  for  it.  It  might  raise  the  price  of  that  tunnel  a  good 
deal.  It  is  not  all  bad  digging,  though.  From  a  study  of  the  pro- 
file, there  is  a  good  deal  of  hard  ground.  They  did  have  some 
trouble  in  the  middle  of  that  tunnel  that  I  never  heard  of  until 

7093  just  a  day  or  so  ago. 

Probably  out  of  that  $4  I  allowed  $2  or  $2.50  for  timber  on  the 
Merced  Tunnel.  That  was  not  my  intention,  as  I  had  no  intention 
when  I  put  these  figures  down.  I  considered  they  would  have 
to  have  some  protection.  I  didn't  know  what  it  was,  and  I  didn't 
estimate  in  detail  what  timbers  there  were.  I  did  intend  to  allow 
some  of  the  $4  for  timber.  I  did  not  find  any  indication  in  the  in- 
ventory that  the  timber  was  used  in  that  work.  I  allowed  timber- 
ing there  because  it  seemed  evident  to  me  on  the  ground  that  you 
would  have  to  protect  yourself  by  timbering  in  that  kind  of  ma- 
terial. That  is  not  as  good  material  to  stand  as  any  of  the  other 
tunnels  on  the  system.  The  only  reason  I  did  not  allow  the  timber- 
ing on  the  Peninsula  was  not  that  there  was  not  any  timbering  on 
those  tunnels  shown  in  the  inventory,  but  I  did  not  think  the  ground 
needed  timbering.  The  absence  of  timbering  in  any  case  in  the 
inventory  did  induce  me  not  to  allow  for  timbering,  and  also  the 
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fact  that  in  one  case  it  seemed  reasonable,  and  in  the  other  it  did 
not  seem  reasonable  that  it  could  get  along  without  timber.  I  did 
not  assume,  when  I  made  that  allowance,  that  this  was  dry  sand.  7094 
I  expected  you  would  find  a  little  water  in  there,  but  I  did  not 
assume  that  it  was  water  under  pressure.  I  assumed  that  that  sand 
was  in  a  normal  condition,  more  or  less  wet  than  sand  ordinarily 
would  be  at  that  depth,  and  assuming  that,  I  made  an  allowance  for 
timbering.  The  Lake  Honda  Tunnel  is  a  smaller  tunnel,  and  the 
dimensions  of  the  tunnel  have  something  to  do  with  the  running 
of  sand,  if  you  are  driving  it  through  sand.  I  think  a  small  tunnel 
would  stand  much  better  than  a  wider  tunnel  when  driven  through 
dry  sand. 

When  the  inventory  says  "earth  50%,"  I  do  not  necessarily 
understand  that  that  is  sandy  material. 

Mr.  Dockweiler :  The  Twin  Peaks  Tunnel  on  the  west  end  is  7095 
run  through  sand,  where  the  contractor  parallels  the  Lake  Honda 
Tunnel.  A  sandy  clay  is  the  material.  I  would  not  work  men  in 
the  sandy  part  of  the  Lake  Honda  Tunnel  of  the  Spring  Valley 
without  timbering  it.  Some  parts  there  have  a  kind  of  a  sandy 
clay,  but  through  what  I  should  term  sand,  I  should  estimate  the 
timber,  and  then  a  little  section  of  it  that  is  chirtle,  that  stands  very 
well. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN.  7096 

Mr.  Dillman:  If  I  thought  the  Lake  Honda  Tunnel  needed 
timbering,  I  would  certainly  protect  the  men  by  putting  it  in.  I 
did  not  allow  for  anything  outside  the  inventory.  I  didn't  allow 
anything  for  timbering  on  the  Lake  Honda  Tunnel.  I  might,  or  I 
might  not  send  men  in  there  without  timbering,  simply  depending 
on  developments.  My  estimates,  so  far  as  the  timber  was  omitted, 
and  should  be  put  in,  are  undoubtedly  lacking.  I  don't  know 
whether  it  would  be  necessary  or  not  to  timber  any  of  that.  I 
think  in  an  original  estimate,  Where  I  was  getting  the  quantities 
and  making  this  inventory,  and  where  I  had  no  knowledge  of  the 
fact  as  to  the  actual  construction,  that  I  would  allow  quite  a  little 
for  timbering  there.  It  is  quite  a  good  deal  softer  formation  than  7096A 
it  is  down  further  on  the  Peninsula,  and  I  think  very  likely  I  would 
allow  in  that  kind  of  an  estimate  for  some  timbering,  but  I  have 
not  allowed  in  this  estimate  for  any  timbering,  because  it  is  not  in 
the  inventory.  I  made  the  allowance  on  the  Merced,  which  is  not  in 
the  inventory,  because  it  is  evident  that  you  would  have  to  timber 
there,  while  it  is  not  quite  so  evident  on  the  Lake  Honda  Tunnel. 
The  fact  that  the  timbering  is  absent  from  the  inventory  is  the 
principal  fact  that  I  did  not  allow  it.  The  other  fact  is  that  it  did 
not  seem  to  require  any  timbering  absolutely,  and  being  omitted, 
I  have  left  it  out.  I  assumed,  in  the  case  of  the  Merced,  that  it  was 
an  omission,  and  I  assume  now  that  all  the  timbering  you  would 
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use  there  would  be  temporary  timbering,  and  not  what  you  would 
call  permanent  timbering. 

Referring  to  a  photograph,  one  of  a  set  of  photographs  offered 

7097  in  evidence  today,  on  the  bottom  of  which  it  says:  "Lake  Merced 
"Drainage  System  Tunnel,  May  20,  1896,  No.  45-B":  If  those 
timbers  were  temporary,  I  don't  know  whether  they  could  be  taken 
out  or  not.  I  think  I  should  leave  them  in  if  the  hole  was  big 
enough  without  them.  If  you  took  them  out,  very  probably  you 
would  get  your  tunnel  full  of  sand.  You  would  probably  not  have 
any  tunnel  a  little  while  after  you  took  them  out.  They  show 
considerable  pressure,  and  some  distortion.  They  show  the  neces- 
sity for  timbering.  When  I  said  that  if  the  Merced  Tunnel  were 
driven  from  the  outlet  end,  you  would  not  need  any  appliances  to 
take  care  of  the  water,  I  mean  you  could  drain  the  water  out  of  the 
tunnel  without  pumps,  and  all  that  that  would  do  away  with  would 
be  pumps.  If  I  was  in  such  a  hurry,  and  could  not  spend  the  time, 
undoubtedly  that  would  be  the  way  to  construct  it.  That  would 
obviate  the  sloughing  of  the  material  at  the  face ;  as  you  trim  it, 
the  sloughing  would  probably  be  decreased.  This  trouble  in  the 
Merced  Tunnel  must  have  come  from  water  under  considerable 
pressure,  that  the  opening  up  of  the  head  released;  as  you  pro- 
gressed, the  drainage  would  decrease  that  trouble. 

I  don't  think  I  have  ever  seen  any  figures  on  the  cost  of  run- 

7098  ning  tunnels  in  wet  sand,  and  I  have  not  had  any  experience  in 
running  tunnels  in  such  materials  myself. 

The  unit  prices  per  yard  do  not  apply  when  you  are  contrast- 
ing very  small  with  very  large  tunnels,  but  within  a  moderate  range 
of  size,  the  cost  per  yard  is  the  most  nearly  constant  way  of  getting 
at  it,  much  more  so  than  the  cost  of  lineal  foot.  The  cost  per  yard 
would  be  increased  in  the  same  material  for  the  smaller  tunnel,  but 
I  cannot  tell  how  materially  increased.  I  can  estimate  it  by  an 
examination  of  the  ground  satisfactorily  to  myself  and  my  clients 
in  any  given  case,  but  I  cannot  tell  the  ultimate  fact. 

The  custom  with  reference  to  running  the  floor  of  a  tunnel  on 
an  exact  grade  is  to  take  the  floor  out  a  little  bit  low,  and  then 
let  the  spilling  from  the  cars,  and  the  trimming  up  for  the  timbers, 
and  so  on,  fill  that  up  so  it  won't  have  to  be  taken  out  again.  It 
has  happened  that  the  grade  is  found  to  be  heavy,  and  it  is  neces- 
sary to  take  out  a  section  of  the  floor  later  on,  but  that  would  be 
from  bad  instrument  work,  if  it  were  done.  It  is  not  common,  but 
I  have  known  it  in  my  experience.  It  has  not  frequently  happened 
7098%  in  my  experience.  In  tunnel  work  in  my  experience  it  is  uncom- 
mon.   I  have  had  it  get  too  low  oftener  than  too  high. 

7099  I  do  not  know  of  any  tunnel  of  any  size  anywhere  that  was 
driven  and  concreted  for  $15  a  foot.  My  experience  with  lined 
tunnels  is  very  small,  but  I  recited  a  contract  which  has  been  let, 
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and  is  now  being  executed,  for  a  tunnel  concrete  lined  that  contains 
more  material  than  the  Peninsula  tunnels  of  the  Spring  Valley 
Water  Co.,  more  excavation;  I  don't  know  how  the  lining  will  pan 
out — for  less  than  $15  a  foot.  That  is  not  completed,  and  the  con- 
tractor may  fail.  I  do  not  know  of  any  tunnel,  concrete  lined  and 
completed,  the  cost  of  which  was  as  little  as  $20  a  foot.  My  experi- 
ence with  concrete  or  brick  lined  tunnels  is  very  slight.  I  have 
never  built  one  myself.  I  do  not  know  of  one  that  has  been  built 
and  concreted  for  less  than  $50  a  foot. 

RE-DIRECT  EXAMINATION  BY  MR.  SEARLS. 

If  I  were  to  find  that  the  greater  number  of  the  Peninsula 
tunnels  of  the  Spring  Valley  Water  Co.  were  actually  timbered 
throughout  their  entire  length,  that  would  not  be  conclusive  to  me 
that  it  was  necessary  to  timber  the  ground  in  order  to  support  it 
during  construction.  They  might  have  intended  to  delay  the  lining 
for  a  period  of  a  few  years,  just  as  we  did  at  Oakdale.  As  a  mat-  7100 
ter  of  fact,  in  time  nearly  all  tunnels  will  have  to  be  lined,  many 
of  them  having  stood  25  and  30  years,  and  the  timbering  is  only  a 
temporary  thing  compared  to  the  permanently  concrete  lined 
tunnel. 

Dillman 's  appraisal  of  city  properties  was  then  introduced  and 
marked  "Defendants'  Exhibit  101a".  7101 

(With  the  consent  of  Counsel  for  Plaintiff  and  the  Master,  Mr.  7101-7102 
Dillman,  at  the  request  of  Counsel  for  Defendants,  is  to  prepare 
such  corrections  in  his  estimate  of  these  tunnels  as  he  would  deem 
to  be  necessary  to  allow  for  the  amount  of  timbering  that  he  would 
deem  reasonable  if  the  tunnels  are  to  be  timbered,  and  if  the  in- 
ventory does  not  govern  in  that  respect.  The  basis  of  his  assump- 
tions are  to  be  made  on  the  assumption  of  the  amount  of  timbering 
that  Mr.  Lippincott  has  estimated,  or  assumed,  for  these  respective 
tunnels.) 

RE-DIRECT  EXAMINATION  BY  MR.  SEARLS. 

In  figuring  my  brick  work,  outside  of  tunnels,  I  think  the 
range  of  prices  I  used  was  from  $20  to  $25  a  thousand  in  place,  in- 
cluding mortar,  hauling,  and  everything.  I  think  the  haul  was  the 
cause  of  the  principal  variation  in  the  prices.  I  did  not  analyze  it 
much,  but  I  knew,  and  had  in  my  mind  all  the  time  that  the 
Eemillard  brick  on  board  cars  near  Pleasanton  could  be  had  for 
about  $6  a  thousand,  and  the  freight  haul  to  the  different  points  on 
the  Peninsula  would  probably  be  about  $1  a  thousand.  That  isn't 
from  any  rate  that  I  have  gotten  from  the  railroad,  but  is  assumed, 
and  the  error,  if  any,  is  small  compared  to  the  probable  error  in 
the  cost  of  laying,  and  so  far  as  I  have  assumed  anything  in  the 
cost  of  brick,  I  have  assumed  it  at  $7  on  board  cars  at  different 
points  on  the  Peninsula. 
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I  assume  that  common  brick,  such  as  has  been  priced  here  in 

7103  this  discussion,  is  suitable  for  hydraulic  work  of  this  sort.  From 
an  examination  of  the  brick  work  that  I  could  see,  I  think  the  brick 
used  was  simply  good  hard  red  brick.  In  outside  work  a  mason 
will  lay  from  1,000  to  2,500  or  3,000  brick  a  clay,  and  for  tunnel 
work  about  1,000  a  day.  Brick  work  has  been  more  or  less  com- 
mon, although  I  have  not  done  much  of  it,  ever  since  I  was  a  small 
boy;  the  common  price  when  I  first  knew  about  laying  brick  was- 
$13,  and  $14  laid  in  the  wall.  That  was  for  ordinary  straight  build- 
ing walls.  The  price  has  gone  up  somewhat  from  that  time,  until 
now,  with  a  reasonable  haul,  it  is  probably  $17  to  $20  a  thousand. 
The  last  brick  work  I  had  done  was  the  curbing  of  a  14-foot  wall 
about  50  feet  deep,  and  while  I  do  not  remember  the  exact  prices, 
the  cost  of  brick  on  board  cars  was  between  $11  and  $12  a  thousand, 
with  a  haul  of  a  little  over  a  mile  through  very  sandy  roads,  so  that 
large  loads  could  not  be  hauled  to  the  site,  and  the  price  was  in 
the  neighborhood  of  $25  a  thousand  for  the  brick  in  place,  including 
mortar.  I  don't  know  how  the  price  of  brick  has  decreased  in  the 
last  15  or  20  years,  except  from  hearsay.  I,  at  one  time,  was  offered 
a  large  lot  of  brick  in  San  Francisco  at  $4  a  thousand,  but  I  had 

7104  no  immediate  use  for  it,  and  I  did  not  care  to  speculate,  and  did 
not  care  to  take  it. 

Questioned  by  Mr.  McCutchen. 

That  was  real  brick,  and  it  costs  about  that  to  burn  brick  under 
fairly  favorable  circumstances. 


Hazen  Witness :    Allen  Hazen  re-called  for  Plaintiff. 

Questioned  by  Master. 

A  very  small  amount  of  lime  has  been  used  in  mortar,  some- 
times with  the  idea  of  making  the  mortar  less  permeable,  but  when 
we  used  to  use  brick  in  hydraulic  construction,  lime  was  never  per- 
mitted. We  always  thought  it  was  injurious  to  the  strength,  and 
to  long  continued  durability,  and  excluded  it. 

Questioned  by  Mr.  Searls. 

I  do  not  know  whether  lime  was  used  in  the  brick  mortar  in 
the  Spring  Valley  works.  It  does  not  make  any  difference  in  the 
7105  cost  of  reproduction,  because  it  is  estimated  as  an  additional  in- 
gredient, and  would  perhaps  facilitate  the  work  of  the  masons  a 
little,  but  it  seems  to  me  it  is  immaterial  from  that  standpoint.  If 
we  were  going  to  build  it,  we  would  discuss  the  merits  of  it. 

Questioned  by  Mr.  Dillman. 

It  is  claimed  that  it  makes  it  hydraulically  a  little  tighter,  but 
I  have  been  rather  skeptical  about  that.  There  may  have  been  some- 
thing in  it,  but  if  the  lime  is  imperfectly  slacked,  it  has  always 
pieces  that  are  not  slacked  at  the  time  and  slacked  afterwards,  and 
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if  liny  are  imbedded  in  your  mortar,  the  slacking  afterwards  has  a 
disintegrating  effect.  We  get  that  sometimes  where  lime  is  used 
in  buildings ;  that  is  something  I  would  not  want  to  have  happen 
in  any  hydraulic  work.  It  does  not  make  much  difference  in  build- 
ings, but  I  would  not  want  it  in  walls  that  had  to  be  water-tight. 

DIRECT  EXAMINATION   BY   MR.   GREENE. 

There  are  eleven  city  reservoirs,  holding  altogether  92,000,000 
gallons,  and  the  estimated  cost  of  reproduction  of  which  is  $865,819. 

I  have  here  a  sheet  which  may  be  convenient  as  a  list,  showing  the 
reservoirs  and  their  capacities,  and  the  estimated  cost  of  reproduc- 
tion. The  overhead  and  the  depreciation  are  also  shown  on  this 
sheet.  I  also  put  the  corresponding  data  on  one  sheet,  perhaps  as 
a  matter  of  convenience,  for  the  three  impounding  reservoirs  of  this 
system ;  this  is  a  copy  of  the  data  in  my  note  book,  which  I  made  up 
for  my  own  information,  and  which,  I  think,  may  be  convenient  at 
this  time.  It  has  no  significance,  except  as  a  summary  of  the  figures 
which  are  otherwise  stated. 

This  sheet  is  as  follows: 

No.  2192 

Spring  Valley   Water  Company 

Appraisal  Department. 

Allen   Hazen 

COST   OF  RESERVOIRS,   STRUCTURES   ONLY— AUGUST   2nd,   1915. 
(Copied   February   10,   1916.) 
Cost  to 
Reproduce 

Including  Cost   per 

Cost  to  Overhead  Approxi-  Million 

Reproduce  and  Less  mate  Gallons 

Without  Deprecia-  Capacity  Columns 

Overhead  tion  in  Millions  (1)  &  (2) 

No    Land  No   Land         of    Gallons  a^ —_^ 

Reservoir.  (1)  (2)  (3)  (4)  (5) 

Pilarcitos,    including   feeder 

flumes  $    395,747  $    501,578  1,000  $         396  $         502 

San    Andreas,     including 

Bald  Hill  Tunnel 650,938  799,598  6,000  108  133 

Crystal     Springs,     including 

old    dam    2,034,602  2,406,081  22,500  90  107 

University   Mound   210,428  257,877  37  5,700  6,900 

College    Hill    70,090  81,133  14  5,000  5,800 

Honda    396,931  449,290  33  12,000  13,600 

Potrero  Heights  26,053  32,193  1.00  26,000  32,000 

Lombard   Street    38,116  48,186  2.50  15,300  19,300 

Francisco    Street    63,742  49,261  3.00  21,200  16,400 

Clarendon    Heights    Tank....  16,135  18,792  0.50  32,300  37,500 

Clay   Street  17,040  19,554  0.25  68,000  78,000 

Presidio    Heights    23,925  29,685  0.70  34,000  42,500 

Oceanside    2,023  2,371  0.02  101,000  118,000 

Meyer    1,336  1,583  0.02  67,000  79,000 

Totals  &  Averages: 
3    Storage    Reservoirs $3,081,287  $3,707,257  29,500  $104  $126 

II  Distributing  Res 865,819  989,925  92  9,400  10,750 
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7108  The  principal  items  in  reservoir  construction  have  already  been 
covered  by  me  in  a  general  way  in  discussing  concrete,  brick  work 
and  excavation,  and  they  are  summarized  in  "Exhibit  111".  I  will 
now  take  up  the  reservoirs  briefly,  beginning  with  the  University 
Reservoir,  on  page  216  of  the  inventory.  The  first  item  is  for  earth 
excavation,  for  which  I  have  estimated  40  cents  per  cubic  yard.  I 
have  estimated  the  earth  work  for  these  reservoirs  exactly  as  I 
should  have  done  in  the  eastern  part  of  the  country,  where  I  am 
more  familiar  with  cost  conditions,  and  with  the  idea  of  adjusting 
it  if  necessary  for  the  California  conditions;  with  respect  to  this 
earth  movement,  conditions  outside,  it  seems  to  me  that  the  advan- 
tages of  climate  practically  offset  the  higher  rate  of  cost  as  com- 
pared with  eastern  conditions,  and  the  prices  that  I  have  used  here 
for  the  earth  are  practically  just  the  figures  that  I  would  estimate 
if  the  work  were  similarly  located  in  the  northeastern  part  of  the 
United  States.  For  these  earth  works  the  haul,  which  I  think 
averaged  700,  800  or  perhaps  900  feet,  was  most  of  it  down  hill;  a 
great  deal  of  the  material  being  deposited  as  surplus  in  adjoining 
lower  lots,  and  some  of  it  being  placed  in  the  embankment  which 
goes  part  way  around  the  reservoir.  The  uphill  part  of  the  haul  at 
the  last  need  never  be  deep,  as  the  distances  were  considerable,  and 
the  height  to  which  it  was  elevated  not  very  great.  It  is  a  good 
steam  shovel  job,  apparently. 

The  material  is  a  fairly  heavy  material,  but  not  offering  any 
special  difficulties  in  excavation.  The  next  item  is  for  compacted 
fill,  and  that  I  understand  represents  that  part  of  that  embankment 

7109  which  is  artificial,  and  this  material  is  part  of  the  material  covered 
by  the  preceding  item.  In  other  words,  most  of  the  excavated  ma- 
terial was  wasted,  but  this  part  of  it  was  put  into  the  embankment, 
and  the  25  cents  represents  the  added  cost  of  putting  it  in  the  em- 
bankment and  compacting  it  to  make  a  suitable  water-tight 
structure. 

The  macadam  bottom  was  rather  an  unusual  item;  it  seems  to 
take  the  place  of  puddle,  and  to  have  been  used  in  the  same  way; 
why  it  is  classified  as  macadam  instead  of  puddle,  I  do  not  know. 
The  42  cents  per  square  yard  which  I  have  used  amounts,  I  think, 
to  $1.50  a  cubic  yard.  The  concrete  slopes  and  bottom  I  have  esti- 
mated at  $12  per  cubic  yard,  and  the  prices  for  concrete  have  already 
been  discussed.  That  is  practically  sidewalk  work.  They  are  put 
down  in  squares,  and  given  an  excellent  finish.  Asphalt  paving  is 
a  walk  around  the  top  of  the  reservoir,  and  the  water-proofing  on 
the  sides  and  bottom  is  estimated  at  3  cents  a  sq.  foot.  The  boat 
and  gage  board  are  small  items.  The  items  on  the  following  page 
of  the  inventory  are  for  piping. 

7110  As  far  as  my  figures  are  these  original  figures,  they  do  not 
make  any  difference  with  the  agreed  figures  for  the  buildings.     I 
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have  not  corrected  this  for  that.  That  may  be  true  frequently  with 
other  items  as  they  go  ahead.  I  won't  attach  any  importance  to 
them  as  far  as  it  is  agreed  to.  The  piping  was  estimated  at  prices 
which  were  used  throughout  the  system,  and  which  were  believed 
to  be  fair.    It  is  a  small  item. 

Questioned  by  Master. 

That  is  not  included  ill  the  City  Distribution  System  that  is 
agreed.  On  page  218,  fences,  cultivation,  trees,  lawns,  and  shrub- 
bery, I  think  that  was  an  estimate  made  by  Mr.  Roeding,  the  agri- 
cultural expert  of  the  company.  The  inlets  and  outlets  were  esti- 
mated at  prices  that  I  believe  to  be  fair  for  the  respective  items. 
There  is  some  44-inch  riveted  pipe  coming  into  these,  and  I  think 
that  is  really  a  part  of  the  main  line,  in  this  case  the  Crystal  Springs 
pipe  line.  It  is  separated  in  the  inventory  simply  because  it  hap- 
pens to  be  on  the  inside  of  a  reservoir  fence.  I  estimated  it  at  the 
same  prices  per  foot  as  are  used  for  the  main  lines,  on  the  assump- 
tion that  it  really  was  a  part  of  the  main  line,  and  would  have  been 
built  at  the  same  time,  and  under  the  same  conditions. 

I  think  the  tunnel  on  page  219,  structure  11,  is  not  a  real  tun- 
nel, but  rather  a  deep  cut,  through  which  some  of  the  outlet  piping  7111 
was  carried,  and  it  was  estimated  in  that  way,  and  not  as  a  tunnel. 
The  buildings  on  page  220  are  agreed  upon.  There  are  some  more 
sewer  and  water  connections  on  the  following  page.  I  do  not  un- 
derstand that  these  water  and  sewer  connections  are  in  the  stipu- 
lated valuations. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  first  item  on  page  222  is  for  the  screens,  and  those  are  the 
screens  through  which  the  water  would  pass  before  it  went  on  to 
the  city;  these  screens  carried  a  great  deal  of  brass  wire  mesh, 
which  represents  quite  a  substantial  expense.  On  some  of  the  older 
screens  that  has  fallen  into  decay,  and  has  been  replaced  with 
cheaper  material,  but  on  a  large  part  of  the  screens  the  full  equip- 
ment is  still  available,  and  this  estimate  was  made  up  based  on  the 
cost  of  the  materials,  with  an  allowance  on  the  carpenter  work  in 
putting  it  together,  $20  for  each  screen.  The  weir-box  is  an  arrange- 
ment for  measuring  the  water,  and  is  estimated  much  as  flumes 
were  estimated.  There  are  some  little  structures  of  flumes,  but  I 
do  not  understand  that  they  were  included  in  the  agreement  on 
flumes.  The  total  for  this  reservoir  is  $210,428  without  overhead. 
The  first  two  or  three  items  make  up  a  very  large  percentage  of 
all  of  it.  7112 

I  took  as  a  starting  point  65  cents,  which  I  think  is  about  the 
cost  of  getting  out  that  material,  and  putting  it  into  a  reservoir 
embankment,  rolling  it,  and  making  a  reservoir  structure  of  it; 
that  is  about  the  going  price  in  reservoir  cosntruction  that  I  have 
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known  about  in  the  East  at  the  present  time,  and  within  the  last 
ten  years.  If  higher  figures  or  lower  figures  are  obtained,  it  depends 
upon  the  character  of  the  material  somewhat,  and  it  is  something 
that  must  always  be  a  matter  of  judgment.  In  other  words,  there 
are  so  many  little  differences  that  cannot  be  classified  and  allowed 
for  in  a  specific  way  that  a  comparison  with  other  work  has  to  be 
rather  in  general  terms.  I  could  tell  you  what  the  cost  has  been  on 
this  reservoir  and  that  reservoir,  but  none  of  them  would  be  strictly 
comparable,  and  I  do  not  know  anyway  that  I  could  make  you  a 
schedule  that  would  show  just  why  there  are  differences  in  the  dif- 
ferent cases.  It  is  my  judgment  that  the  65  cents  is  a  fair  price  for 
handling  that  material  in  that  way;  then  for  the  part  of  the  ma- 
terial that  did  not  go  into  the  embankment,  but  was  excavated  and 
spilled,  obviously  the  lower  price  would  be  allowed.  I  think  40 
cents  and  25  cents  are  a  fair  division  of  the  65  cents. 
7113  I  have  built  quite  a  number  of  reservoirs;  I  have  examined  a 

great  many  reservoirs,  seen  their  weaknesses,  and  where  they  had 
trouble  with  leakage,  and  I  have  seen  the  methods  of  construction, 
and  been  somewhat  familiar  with  the  costs. 


NINETY-EIGHTH  HEARING.  FEBRUARY  16,  1916. 

Witnesses:     Geo.  L.  Dillman  for  Defendants. 
Allen  Hazen  for  Plaintiff. 
Geo.  A.  Elliott  for  Plaintiff. 

7114  Witness :    Geo.  L.  Dillman  re-called  for  Defendants. 

Dillman  The  question  of  the  amount  of  material  in  concrete  was  quite 

different  on  the  two  sides  of  the  case.    A  block  of  concrete  was  gotten 

7115  from  the  Crystal  Springs  Dam,  and  this  went  through  an  experiment 
at  the  Bryant  Street  Yard,  which  was  very  satisfactory  to  Mr.  Hazen 
and  Mr.  Metealf,  and  very  unsatisfactory  to  me.  I  knew  that  there 
was  considerable  error,  and  until  I  had  studied  the  matter  over,  I  was 
not  prepared  to  say  just  what  the  effect  of  the  error  was.  The  error 
was  due  to  ignoring  the  porosity  of  concrete.  Subsequent  experi- 
ments have  shown  me  that  15%  of  the  volume  of  this  particular  con- 
crete is  voids  so  far  as  material  other  than  water  goes.  When  these 
voids  are  filled  with  water  there  is  an  error  in  that  kind  of  an  experi- 
ment, and  when  they  are  filled  with  air,  the  error  is  still  worse  with 
the  method  used. 

On  the  29th  of  December,  1915,  this  piece  of  concrete  was  de- 
livered to  the  office  of  the  Badische  Co.,  592  Howard  Street.  They 
had  nothing  to  do  with  these  tests,  but  had  a  laboratory  that  was  tem- 
porarily unused  at  that  time.    On  the  30th  of  December  the  piece  was 
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weighed  as  found,  and  was  found  to  weigh  70  pounds;  it  was  then 
submerged  in  a  tank  of  water.  I  weighed  it  on  the  31st,  and  it  weighed 
7-4  pounds  after  it  had  been  submerged  24  hours.  I  re-submerged  it, 
and  weighed  it  again  on  the  3rd  of  January,  and  it  still  weighed  74 
pounds.  Then  I  took  it  out  and  drained  it,  and  put  it  over  a  small 
offiee  heater  whore  it  would  drain  and  be  warm.  On  the  5th  the  block 
weighed  71  pounds.  On  the  10th  it  weighed  69%  pounds.  I  then  7116 
concluded  it  was  fairly  dry,  or  as  dry  as  it  would  be  in  the  atmos- 
phere. This  shows  that  it  had  lost  but  a  quarter  of  a  pound  from  the 
condition  in  which  it  was  first  received.  I  then  broke  it  into  pieces, 
one  piece  of  which  I  could  handle,  which  weighed  32  pounds.  This  I 
thoroughly  dried,  not  using  heat  enough  to  drive  off  the  water  of 
hydration  or  crystalization. 

Questioned  by  Mr.  MeCutchen. 

I  do  not  know  how  much  heat  I  used ;  it  was  put  over  a  little  elec- 
tric heater,  and  an  iron  box  placed  over  that  to  concentrate  the  heat. 
I  think  it  was  above  the  boiling  point  part  of  the  time.  It  remained 
over  that  several  days.  I  think  it  was  a  constant  heat.  I  did  not  try 
to  regulate  it.  It  was  not  over  boiling  point  all  of  the  time.  It  took 
some  time  for  it  to  get  up  to  boiling  point.  The  current  was  off  part 
of  the  time.  I  had  it  turned  off  at  night.  I  first  tried  to  put  it  over 
a  couple  of  Bunsen  burners,  but  the  box  I  put  over  it  extinguished  the 
burners,  and  so  I  used  an  electric  heater.  On  the  13th  the  piece 
weighed  32  pounds,  which  was  the  same  weight.  It  lost  nothing.  It 
was  32  pounds  both  at  the  beginning  and  at  the  end  of  this  roasting  7117 
process. 

There  is  no  question  but  what  the  piece  wras  as  dry  as  concrete 
would  ever  get,  until  the  water  of  hydration  is  driven  off.  I  then 
shellaced  it  for  the  purpose  of  closing  the  pores,  so  that  the  error  due 
to  porosity  would  be  eliminated.  This  is  a  perfectly  proper  process, 
and  it  is  the  only  process  that  I  know  of  that  is  proper  to  get  at  the 
specific  gravity  of  this  material.  On  the  17th  I  rigged  a  tank  under 
the  scale  so  that  the  32  pound  block  could  be  weighed  in  air  and  in 
water.  The  board  and  the  string  which  were  used  to  hold  the  rock, 
and  to  support  it  across  the  scales,  weighed  1*4  pounds;  the  greatest 
weight  in  the  air  was  33V2  pounds.  The  tare  IVi  pounds  made  the 
net  weight  in  air  321/4:  pounds.  With  the  additional  shellac  and  errors 
in  measurement,  the  weight  of  the  block  in  air  was  3214  pounds.  The 
gross  weight  in  water  was  19V4  ;  the  tare  1*4,  making  the  net  weight  in 
water  18  pounds;  so  we  have  the  weight  in  air  32V4  pounds,  divided 
by  the  loss  of  weight  in  water  I314  pounds,  and  that  gives  us  a  specific 
gravity  of  2.26  instead  of  2.42  apparent  specific  gravity  found  in  that 
first  experiment  in  the  Bryant  Street  Yard.  That  represents  the  error 
in  that  experiment. 

That  corresponds  to  141  pounds  per  cubic  foot,  plus  the  water 
that  was  left  there,  the  water  of  hydration.    I  don't  think  I  ever  said       7118 
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that  the  material  that  went  into  a  cubic  foot  of  concrete  weighed  as 
low  as  118.  The  weight  which  I  figured  for  Crystal  Springs  Dam  was 
3500  lbs.  of  material.    3500  divided  by  27  is  130. 

Questioned  by  Mr.  Hazen. 

The  weight  in  water  was  18  pounds  net,  so  there  was  14V4  lbs. 
lost.  The  board  and  the  string  were  not  weighed  in  the  water,  except 
a  very  small  portion  of  the  string ;  the  board  was  on  the  platform  of 

7119  the  scales.  The  gross  weight  in  air  was  33y2  lbs.,  which  makes  2.26, 
and  that  multiplied  by  the  weight  of  a  cu.  ft.  of  water  taken  at  62.4 
lbs.,  is  141  lbs.  per  cubic  foot.  The  shellac  and  possible  errors  in 
former  weight  amount  to  half  a  pound.  I  don't  know  what  the  spe- 
cific gravity  of  the  shellac  is,  but  it  is  a  very  small  amount  as  com- 
pared to  the  whole,  and  also  when  you  consider  that  the  nearest  weight 
we  could  take  on  these  scales  was  one-quarter  of  a  pound,  there  is  not 
any  gross  error  in  that  shellac. 

Mr.  Hazen:  If  we  assume  that  there  is  half  a  pound  error  in 
that,  and  the  specific  gravity  is  one,  then  we  have  31%  divided  by 
13%,  and  the  specific  gravity  would  be  2.31,  and  the  weight  per  cubic 
foot  would  be  144. 

Mr.  Dillman:  I  can't  understand  that;  you  will  have  to  show 
me. 

7120  Questioned  by  Master. 

Mr.  Dillman :  There  was  one-quarter  of  a  pound  of  shellac,  and 
I  raised  to  half  a  pound  by  reason  of  possible  errors  in  preceding 
figures.  There  are  errors  in  every  measurement  that  I  have  ever 
taken.  I  didn't  make  that  allowance  because  I  thought  it  was  proper. 
I  think  it  is  improper.    I  thought  I  had  taken  it,  but  I  have  not. 

Mr.  Hazen :  Calculating  it  on  one-quarter  of  a  pound  instead  of 
half  a  pound  would  make  it  32  divided  by  14.  The  specific  gravity 
would  be  2.29,  and  the  weight  per  cubic  foot  would  be  142^2- 

7121  Mr.  Dillman :  There  is  not  any  such  thing  in  practice  as  accu- 
rate measurements.  You  take  measurements  according  to  the  needs  of 
the  case.  Earth  work,  rock  work,  and  concrete  work  are  never  meas- 
ured exactly.  The  refinement  necessary  to  be  gone  into  to  reasonable 
limits  of  possibilities  would  still  contain  errors  in  measurements.  The 
error  in  this  kind  of  work  is  insignificant  compared  to  the  gross  errors 
by  not  considering  the  porosity  of  this  material. 

The  purpose  of  my  experiment  was  to  show  that  150  pounds  did 
not  go  into  this  concrete  in  Crystal  Springs.  My  experiment  was  to 
show  that  the  alleged  test  of  the  weight  of  this  concrete,  when  first 
made  by  Mr.  Hazen  and  Mr.  Metcalf,  at  the  Bryant  Street  Yard,  was 
grossly  in  error.  I  did  not  know  what  weight  did  go  into  the  con- 
crete, and  I  don 't  know  yet.  So  far  as  the  block  we  got  there  from  the 
Crystal  Springs  Dam,  141  pounds  went  into  a  eu.  ft.  of  concrete,  but 

7122  I  don 't  know  that  that  went  all  through  there.  When  I  got  this  labor- 
atory, I  also  got  some  material  from  the  Niles  Cone,  sand  and  gravel, 
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and  I  had  some  boxes  made,  in  which  we  manufactured  two  blocks  of 
concrete,  one  with  a  wet  mix,  and  one  with  a  dry  mix.  The  dry  mix 
was  very  thoroughly  tamped  into  this  box;  the  wet  mix  was  shovel 
tamped  into  this  box.  All  the  material  we  could  get  into  a  cu.  ft.  of 
space  there  was  141  lbs.  of  sand,  gravel  and  cement.  The  box  was  a 
cu.  ft.,  and  the  materials  were  weighed  dry,  but  were  put  into  the  box 
wet.  The  sand  had  a  little  moisture  in  it  when  it  was  weighed.  I 
don't  know  whether  the  sand  at  Niles  is  loaded  on  to  the  cars  very 
wet  or  not.  If  it  started  wet,  it  would  dry  out  very  much  on  the  way 
to  the  Crystal  Springs  Dam.  I  did  not  count  on  any  moisture  in  the 
sand  or  in  the  rock,  that  would  have  to  be  freighted  from  San  Mateo 
to  the  Crystal  Springs  Dam,  unless  my  weights  assumed  and  consti- 
tuted contained  moisture. 

My  experiments  did  not  eliminate  the  element  of  moisture  en-  7123 
tirely  in  the  sand  and  gravel  that  was  freighted,  or  would  be  freighted 
from  San  Mateo  to  Crystal  Springs  Dam.  The  gravel,  I  think,  was 
fairly  dry;  the  sand  was  damp.  My  experiment  does  not  allow  for 
moisture  in  the  sand.  I  did  not  dry  the  sand  out  to  ascertain  what 
moisture  there  would  be  in  a  ton  of  sand.  I  don 't  know  whether  there 
would  be  considerable  weight  in  a  cu.  ft.  of  sand.  The  weight  of  the 
materials  that  went  into  the  concrete  was  not  to  exceed  145  lbs.  at  the 
outside.  That  is,  the  most  compact  concrete  that  is  built  of  these  ma- 
terials cannot  possibly  exceed  145  pounds.  There  would  be  between 
3  and  4  percent  of  moisture  in  the  materials  that  went  into  the  con- 
crete. I  don't  intend  to  make  any  estimate  on  that.  I  don't  know 
which  way  the  error  would  be.  This  experiment  has  eliminated  the  7124 
gross  error  which  was  introduced  in  the  experiment  by  Mr.  Hazen  and 
Mr.  Metcalf. 

My  experiment  determines  the  weight  of  the  materials  that  went 
into  that  concrete  so  far  as  the  block  of  concrete  represented  the  aver- 
age of  the  Crystal  Springs  Dam.  It  is  within  a  small  percentage  of 
error.  It  is  less  than  1%,  I  think.  I  said  there  might  be  a  difference 
of  possibly  3  or  4  percent  of  moisture,  but  the  moisture  that  was  in  the 
sand  was  also  in  the  sand  to  a  more  or  less  degree  that  I  used  and 
weighed.  The  sand  that  I  used  contained  some  moisture.  It  was  not 
wholly  dry,  but  I  am  not  saying  just  how  much  it  contained.  I  am 
not  willing  to  hazard  an  opinion  as  to  the  percentage  of  moisture  in 
sand  coming  from  Niles  and  used  in  the  Crystal  Springs  Dam.  The  7125 
only  way  to  tell  would  be  to  take  that  sand  and  dry  it  out,  and  then 
find  out  what  it  contains.  My  experiment  does  not  leave  you  entirely 
in  the  air  as  to  the  weight  of  those  materials.  It  eliminates  the  very 
gross  error  made  in  that  experiment,  and  without  taking  into  con- 
sideration the  porosity  of  that  stuff. 

Mr.  Searls :    It  checks  exactly.    He  gets  141  lbs.  either  way. 

Mr.  Greene :     Referring  to  page  5696  of  the  record,  under  the 
discussion  as  to  weights,  Mr.  Searls  interpreting  Mr.  Dillman 's  figures, 
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says  as  follows :  "It  checks  his  own  figures  as  to  weight  of  the  finished 
"product  if  he  says  3200  lbs.  to  the  cu.  yd.  of  concrete.  Mr.  Hazen: 
"3200  lbs.  per  cu.  yd.  would  be  118  lbs.  per  cu.  ft.,  instead  of  130 — 
"which  Mr.  Dillman  stated  above,  and  Mr.  Searls,  that  has  not  been 
' '  controverted. ' ' 

Mr.  Searls :  You  will  find  further  on  that  Mr.  Dillman  increased 
his  weights  to  3500  pounds. 

Mr.  Greene :    118  was  what  was  discussed  at  that  time. 


Hazen  Witness:     Allen  Hazen  for  Plaintiff. 

7126  After  our  experiment  last  fall,  the  large  block  on  which  the  ex- 
periment was  made  was  cut  in  several  pieces,  of  which  Mr.  Dillman 
had  one,  and  one  of  the  large  pieces  was  taken  to  a  stone  cutter,  and 
he  was  directed  to  cut  out  a  cubic  foot.  The  stone  cutter  worked  on  it 
for  some  time,  and  cut  a  cube  of  material,  but  it  was  more  than  a  cubic 
foot.  He  intended  to  trim  it  exactly  to  a  foot,  but  he  gave  it  up  before 
he  got  it  down,  so  that  the  dimensions  over-run,  but  it  is  good,  true 
shape,  and  can  be  measured  exactly  as  it  stands.  That  block  has  been 
standing  in  the  shed  out  at  the  yard,  under  a  good  roof,  and  in  a  dry 
place,  for  perhaps  six  weeks,  more  or  less.  Last  night  a  number  of 
us  went  out,  and  Mr.  Dillman  measured  this  block,  and  we  wrote  down 
the  figures  that  he  measured.  Mr.  Metcalf  weighed  it,  and  the  weight 
calculated  from  those  figures  is  150  lbs.  to  the  cubic  foot.  The  whole 
block,  as  we  measured  it  originally,  coming  in  from  the  rain,  and 
without  drying  it,  we  measured  151  lbs.  After  six  weeks '  standing  in 
a  dry  place  on  a  shelf,  and  measuring  a  cube  of  it,  in  a  way  about  which 
there  cannot  be  any  possible  question,  and  which  can  be  checked  by 
anyone  interested,  it  comes  out  150  lbs.  to  the  cubic  foot.  That  ma- 
terial has  not  been  calcined  as  Mr.  Dillman 's  specimen  was.  I  think 
it  is  as  dry  as  concrete  ordinarily  ever  gets,  and  it  was  as  dry  as  I 
should  ever  think  of  having  it  when  weighing  it  to  determine  that. 

Questioned  by  Master. 

I  should  expect  that  the  heat  that  Mr.  Dillman  applied  might  drive 
off  some  of  the  water  of  crystalization.     I  don't  know  how  I  should 

7127  determine  that;  I  have  not  thought  of  it.  It  would  take  a  good  deal 
of  heat  to  drive  off  enough  water  to  make  it  disintegrate.  The  water 
of  crystalization  is  something  allied  to  a  chemical  combination  closely. 
I  think  it  might  be  correctly  spoken  of  as  a  chemical  combination,  al- 
though a  loose  chemical  combination. 

Questioned  by  Mr.  Searls. 

The  water  of  crystalization  is  taken  up  in  the  concrete  to  some 
extent  in  setting ;  about  30  lbs.  to  the  barrel  is  taken  up  in  setting.  In 
all  my  calculations  I  allow  for  the  water  of  crystalization  which  is 
taken  up  in  setting.    If  they  are  taken  into  account,  the  weight  is  not 
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inaccurate.  T  allow  for  it  by  adding  30  lbs.  to  the  barrel.  If  Mr. 
Dillman's  experiment  had  proven  up  even  a  part  of  that  water  of 
erystalization,  I  do  not  think  the  result  would  have  been  more  accu- 
rate then  mine.  If  you  want  to  determine  the  calcined  dry  material, 
with  all  the  water  exposure,  obviously  the  concrete  would  have  to  be 
calcined,  as  Mr.  Dillman  has  done,  but  that  is  an  unusual  procedure. 
I  have  never  done  it,  and  I  never  thought  of  doing  it  in  this  case.  It 
is  true  there  is  some  water  in  the  concrete  as  dry  as  it  is  now,  but  it 
is  a  small  amount ;  it  is  also  true  there  is  water  in  all  the  materials  of  7128 
the  construction,  and  if  it  is  taken  into  account  on  one  side,  it  has  to 
be  taken  into  account  equally  on  the  other.  The  7y2  lbs.  difference 
between  the  142^  lbs.,  and  the  150  lbs.,  might  be  due  to  water,  al- 
though I  find  it  very  hard  to  believe  that  there  is  as  much  water  in  the 
concrete  as  that. 

Questioned  by  Master. 

I  did  not  start  out  to  find  the  amount  of  water  in  the  material. 

Mr.  Dillman :  I  find  the  amount  of  water  with  the  material  I 
used,  because  I  made  two  boxes  of  concrete,  and  it  is  the  identical 
material  I  propose  to  use  where  all  the  material  was  carefully  weighed. 
I  think,  probably,  if  there  is  any  difference,  that  the  material  in  a 
smaller  experiment  is  a  little  dryer  than  the  material  that  would  go 
into  a  dam  in  bulk.  I  would  not  expect  that  difference  to  be  more 
than  3  or  4  percent. 

Questioned  by  Mr.  McCutchen.  7129 

Mr.  Hazen :  The  percentage  of  moisture  in  sand  and  gravel  com- 
ing wet  from  Niles  is  something  that  could  only  be  determined  by 
experience,  because  different  sands  differ  a  good  deal  in  their  capacity 
for  holding  water,  but  I  should  not  be  surprised  if  the  sand  from  Niles 
carried  10%  of  water  by  weight  at  the  start,  less  than  that  on  arrival; 
it  would  lose  in  transit.    The  gravel  would  not  carry  as  much. 

Questioned  by  Master. 

The  primary  discussion  in  this  matter  came  on  the  weight  of  the 
concrete  per  cubic  foot.  In  my  estimates  I  figured  on  150  lbs.  per  cu. 
ft.,  and  that  included  30  lbs.  of  hydration  for  each  barrel  of  cement, 
and  including  that  provided  materials  enough  to  make  up  that  weight 
— and  that  is  dry  material ;  whatever  the  weight  of  the  water  would 
be  in  the  sand  would  be  added  to  that.  I  don 't  mean  30  lbs.  of  hydra- 
tion in  the  150  lbs.  I  mean  30  lbs.  hydration  per  barrel  of  cement 
used.  That  figure  I  have  from  my  own  experience.  I  have  tested  that 
out. 

Mr.  Ellis :  The  sand  and  gravel  that  went  into  that  manufactured  7130 
block  of  cement  were  about  the  same  dampness  as  ordinary  construc- 
tion materials.  They  were  not  dried  out ;  they  were  the  ordinary  run 
of  sand  and  gravel.  The  gravel  was  fairly  dry,  just  the  same  as  all 
Niles  gravel  is.  The  sand  was  more  or  less  damp.  It  had  come  over 
from  the  rainy  season.     It  was  not  damp  enough  to  be  objectionable, 
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but  about  the  condition  you  would  expect  that  sand  to  arrive  in  on  any- 
job.  There  was  a  sack  of  sand,  and  I  should  judge  it  was  possibly  2 
or  2y2  cu.  ft.  of  sand.  It  was  a  large  sack  of  sand,  and  a  sack  of 
gravel. 

Questioned  by  Mr.  Greene. 

Mr.  Hazen :  In  my  judgment,  the  weight  of  this  block  that  was 
weighed  out  there  corresponds  pretty  closely  as  the  correction  of  the 
water  of  hydration  in  the  cement,  with  the  little  correction  for  the 
water  in  the  block  as  it  now  stands,  and  would  be  the  larger  correc- 
tion for  the  probable  water  in  the  sand  and  ballast  used.  Taking  them 
all  into  account,  I  think  the  material  used  would  be  somewhat  greater 
than  the  weight  of  the  finished  block  without  any  allowance  for  waste. 
I  think  there  should  be  an  allowance  for  waste,  and  that  would  still 
further  increase  it.     I  would  suggest  that  that  cubic  foot  that  Mr. 

7131  Dillman  made  be  brought  in  here  and  put  alongside  of  the  cubic  foot 
cut  from  the  dam,  and  we  can  see  just  how  they  look  side  by  side. 

Mr.  Ellis :  I  don 't  think  a  visual  examination  would  mean  any- 
thing at  all,  in  so  far  as  telling  anything  as  to  the  strength  or  the  in- 
tegrity of  the  concrete. 

Mr.  Hazen :  I  think  it  would  give  us  a  very  definite  idea  in  this 
matter. 

Mr.  Dillman :  Representatives  of  the  Spring  Valley  were  asked 
to  be  present  at  the  manufacture  of  these  blocks,  but  they  were  not 
present.  Our  material  was  fairly  dry,  and  was  tamped  a  good  deal 
better  than  ordinary  concrete  is  tamped  when  it  is  first-class  concrete ; 

7132  there  were  three  tampers  and  one  shoveler.  The  wet  concrete  was 
merely  shovel  tamped  in  place,  and  contained  within  half  a  pound  the 
same  material  as  the  other,  the  difference  being  in  the  amount  of  water 
used. 

7133  DIRECT  EXAMINATION  BY   MR.    GREENE. 

Mr.  Hazen:  College  Hill  Reservoir,  page  224,  differs  from  the 
University  Mound  in  that  it  is  built  on  a  projecting  spur  of  a  hill, 
and  was  on  an  end  of  a  ridge,  or  on  a  ridge  where  it  falls  off  sharply 
at  the  end.  A  much  more  difficult  place  to  build  a  reservoir  than 
the  site  of  the  University  Mound.  There  was  some  surplus  excava- 
tion in  this  reservoir,  but  not  nearly  as  much  as  in  the  University 
Mound,  and  the  surplus  was  hauled  off  on  the  side  of  the  lot,  or 
rather,  hauled  up  on  the  side  of  the  lot. 

The  earth  work  consisted  in  taking  off  the  top  of  the  ridge, 
and  building  a  dam  with  the  earth  on  the  lower  ground  on  the  two 
sides,  and  on  the  downhill  side  of  the  ridge,  and  on  the  one  side 
it  was  all  in  excavation  against  the  higher  slope.  The  haul  was  not 
so  long  as  at  the  University  Mound,  probably  not  averaging  over 
300  or  400  feet,  but  the  slopes  to  be  encountered  would  be  much 
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greater;  a  good  deal  of  the  last  part  of  the  haul  would  be  an  uphill 
haul,  and  some  of  it  a  pretty  steep  uphill  haul,  because  the  reservoir 
is  not  very  Large,  and  the  climbs  would  have  to  be  made  quickly. 

I  thought,  from  .in  inspection  of  the  material  in  the  neighbor- 
hood, that  the  material  at  College  Hill  was  a  stiffer,  harder  clay  than 
at  University  Mound,  and  represented  a  greater  difficulty  in  dig- 
ging. The  estimates  of  these  reservoirs  I  made  in  all  cases  upon  the 
ground,  taking  the  sheets  out  with  me,  and  trying  to  think  out  7134 
how  the  ground  originally  looked,  and  where  the  surplus  material 
would  go.  and  where  the  material  for  construction  would  come  from. 
I  wrote  prices  opposite  the  items  at  that  time  in  view  of  what  I 
saw  and  found  out  in  that  way.  I  think  that  this  earth  work  on 
the  College  Hill  was  more  difficult  than  on  the  University  Mound, 
and  I  estimated  10  cents  a  yard  more  for  it.  The  puddle  I  estimated 
at  $2.50  per  cubic  yard.  I  don't  know  where  the  clay  came  from; 
I  was  unable  to  locate  any  good  puddle  clay  in  the  neighborhood, 
and  I  assume  that  that  must  have  been  brought  in  from  the  outside, 
and  very  likely  it  was  quite  a  haul.  In  both  of  these  reservoirs, 
and  other  reservoirs  of  the  system,  the  work,  so  far  as  I  could  find 
out,  was  substantially  tight.  They  are  in  daily  use.  It  is  not  possible 
to  shut  them  off  to  see  if  there  is  any  leakage ;  in  material  like  that 
of  which  these  reservoirs  were  built,  if  there  is  any  large  amount 
of  leakage  it  would  probably  show  somewhere  in  the  neighborhood. 
There  are  a  few  places  where  the  ground  is  moist  enough  to  make 
the  grass  show  a  little  greener,  but  I  was  unable  to  find  or  hear  of 
any  substantial  leakage,  or  indication  of  leakage  from  these  reser- 
voirs. The  fact  that  they  are  tight  is  a  very  important  considera- 
tion in  deciding  upon  the  character  of  the  work,  and  upon  the  utility 
and  value  of  it. 

The  other  items  I  estimated  in  the  same  way  as  for  the  other 
reservoir,  and  they  represented  my  judgment  from  the  most  part  on 
the  ground,  and  Math  the  various  structures  before  me.  The  build- 
ings are  agreed  to,  of  course,  the  figures  that  I  have  have  no  signifi- 
cance, because  they  are  superseded  by  the  agreed  figures.  7135 

The  inlets  and  outlets,  $8,000,  are  the  structures  for  bringing 
the  water  into  the  reservoir,  and  for  taking  it  out  again.  There  are 
several  structures  at  the  College  Hill  Reservoir.  There  was  an  old 
system,  and  then  a  newer  and  a  larger  one  added  at  a  subsequent 
time,  I  think,  in  connection  with  additional  piles. 

The  Honda  Reservoir,  page  229  of  the  schedule:  I  have  here 
some  photographs  of  this  reservoir,  marked  756-D,  and  75-D,  which 
show  some  of  the  conditions.  These  are  dated  June  2nd,  1904,  but 
it  is  my  understanding  that  they  were  reproduced  on  that  date  from 
photographs  that  were  old  at  that  time,  and  that  were  lost  in  the 
fire.  I  don't  know  what  the  original  date  was.  I  understand 
that  Honda  was  a  natural  lake,  and  it  was  drained  by  cutting  a 
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tunnel,  or  it  would  be  cut  and  tunnel  on  one  side,  and  probably  by- 
other  drainage  operations.  There  is  quite  a  natural  drainage  area 
tributary  to  it,  so  that  I  should  expect  that  a  great  deal  of  water 
would  have  to  be  taken  care  of  right  along  during  the  construction 
of  the  bottom,  and  getting  the  foundations  for  the  masonry  walls. 
The  excavation  in  the  schedule  is  104,600  cu.  yds.,  not  a  very  large 
quantity  for  a  reservoir  of  this  kind,  and  indicates  that  the  basin 
was  a  natural  one,  and  that  this  represents  simply  some  trimming 
up  of  the  sides  to  get  a  regular  outline,  and  perhaps  grading  for 

7136  the  floor,  though  it  seems  to  have  been  lined  with  cement;  that  is 
said  to  be  sand,  and  I  think  it  undoubtedly  was  sand  excavation 
from  an  inspection  of  the  neighborhood.  I  have  estimated  that  at 
75  cents  per  cu.  yd.,  on  the  assumption  that  that  was  wet  material, 
and  that  a  great  deal  of  draining  work  was  necessary  in  connection 
with  the  excavation.  I  have  had  in  mind  work  that  has  been  car- 
ried out  from  time  to  time  under  my  own  direction,  where  excava- 
tion has  been  made  in  sand  below  the  water  level,  in  part,  and 
where  the  work  has  ordinarily  cost  about  $1  a  cu.  yard.  I  have 
not  assumed  that  all  of  it  would  be  as  difficult  as  this,  because  some 
of  it  would  be  excavation  on  the  sides,  which  would  require  an  easier 
effort,  and  so  I  took  75  cents  as  representing  the  price  for  the  whole 
of  it.  The  solid  rock  excavation;  I  don't  know  what  that  repre- 
sented, and  I  have  put  that  in  at  $2.  The  gage  board  was  a  small 
item. 

The  puddle  clay  I  estimated  at  $2.50  a  cu.  yd.  I  don't  know 
where  the  clay  came  from,  or  where  it  could  readily  have  been  se- 
cured. I  assume  that  it  must  have  been  hauled  in  from  the  outside, 
and  probably  from  some  distance. 

The  largest  items  of  construction  for  this  reservoir  are  masonry, 
and  there  are  three  kinds  of  masonry  listed;  concrete,  brick  work, 
and  rubble,  and  some  ashlar.  To  reproduce  the  brick  work  and 
ashler  at  the  present  time,  in  just  the  way  that  they  are  built,  would 
cost  a  great  deal  of  money.    At  the  time  that  they  were  built  brick 

7137  was  the  normal,  economical  construction  material  for  this  kind  of 
work,  but  at  the  present  time,  owing  to  the  change  in  labor  condi- 
tions, brick  work  is  very  much  more  expensive,  relatively,  than  con- 
crete, and  it  did  not  seem  quite  fair  to  me  to  rate  this  reservoir  on 
what  it  would  cost  to  reproduce  the  brick  and  ashlar  today  just  as 
it  was  built,  so  I  based  this  estimate  on  reproducing  this  masonry 
right  through  with  concrete,  because  I  think  that  is  actually  what 
would  be  done  at  the  present  time,  or  would  have  been  done  at  any 
time  in  the  period  under  discussion.  Taking  the  quantities,  and 
adding  up  the  cu.  yardage  of  the  different  materials,  and  converting 
the  brick  work  into  cu.  yards,  I  have  20,476  cu.  yards  of  masonry 
in  the  whole  structure,  and  I  estimated  that  at  $10  a  cu.  vd.,  or 
$204,760. 
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The  items  of  cement,  plaster,  and  water-proofing:  I  omit  as  being 
part  of  the  masonry  work.  The  brick  work  used  to  be  plastered, 
commonly,  but  I  should  consider  that  part  of  the  brick,  if  I  esti- 
mated it  as  brick.  I  would  expect  the  concrete  to  be  applied  so  that 
it  would  not  need  plastering. 

The  figures  as  to  the  price  of  concrete  as  a  whole,  I  presented 
some  time  ago.  and  they  are  covered  by  another  schedule,  and  this 
was  part  of  the  work  that  was  included  in  that  discussion,  and  it 
applies  to  it.  In  my  judgment,  taking  it  right  through,  $10  a  cu. 
yard  is  a  fair  price  to  estimate  for  the  construction  of  that  work, 
under  the  conditions  at  Honda.  It  is  something  of  a  haul  for  the 
materials.  The  work  would  call  for  quite  a  variety  of  forms.  It 
is  a  fairly  large  piece  of  work  at  one  place,  that  could  be  handled 
with  a  central  mixing  plant,  and  without  any  very  heavy  expense  7138 
for  the  transportation  of  the  concrete  after  it  was  mixed.  The 
method  of  estimating  this  as  concrete  is  one  that  I  have  followed.  I 
know  some  people  don't  approve  of  it,  and  perhaps  I  am  not  doing 
the  company  full  justice  in  using  it  in  this  case,  but  it  is  what  I 
have  contended  for  when  I  am  on  the  other  side,  and  I  allow  just 
the  same  in  this  case. 

My  unit  on  the  Crystal  Springs  Dam  concrete  was  $9,  and  that 
is  to  be  compared  with  this  figure  of  $10  as  far  as  they  are  com- 
parable, but  generally  speaking,  a  structure  like  the  Crystal  Springs 
Dam  could  be  built  for  somewhat  less  per  cu.  yd.  than  the  walls 
and  lining  of  a  reservoir  of  this  kind.  I  should  not  expect  to  get 
just  the  same  price  per  cubic  yard  in  the  two  cases. 

Questioned  by  Master. 

I  omit  water-proofing,  because  with  concrete  construction,  which 
I  should  expect  to  do  for  $10,  that  would  not  be  necessary. 

Questioned  by  Mr.  Searls. 

The  bottom  of  the  reservoir  ought  to  be  surfaced;  perhaps  not 
just  like  a  sidewalk,  but  in  a  way  that  would  call  for  a  correspond- 
ing amount  of  labor,  and  would  cost  as  much.  The  walls,  which 
would  represent,  I  think,  the  greater  part  of  the  material,  would  not 
be  surfaced  in  that  way.  They  would  be  made  against  forms,  and 
would  be  surfaced  on  the   exposed  top   only. 

Questioned  by  Mr.  Greene. 

The  figure  here  includes  all  the  masonry  in  the  agreed  schedule, 
and  I  am  quite  sure  that  it  does  include  the  dividing  dam  which 
crosses  the  reservoir.     There  is  a  further  reason  on  that  plastering 
and  water-proofing — a  good  deal  of  it  is  not  in  very  good  order,  and       7139 
if  it  were  allowed,  it  would  be  marked  off  again  in  depreciation. 

Mr.  Dillman:    My  rate  on  the  excavation  is  30  cents. 

Mr.  Hazen :  The  forebay  and  the  outlet  system  represents  quite 
a  little  expense  on  Honda,  because  it  was  a  difficult  outlet  following 
down    the    valley   through    what    had    been    the    natural    dam    that 
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formed  the  lake.  That  is  estimated  at  prices  that  I  thought  were 
fair  in  going  over  the  work. 

There  are  some  short  tunnels.  The  one  marked  "Upper  tun- 
nel", line  38,  is  estimated  at  $35  per  foot.  This  is  a  tunnel  large 
enough  so  that  two  pipes  could  be  laid  in  it,  and  it  is  also  driven  at 
a  low  level,  where  access  to  it  was  difficult. 

The  lower  tunnel  is  a  very  small  tunnel,  and  not  large  enough 
to  lay  pipes  through ;  that  was  estimated  at  $22  per  foot,  which 
seems  like  a  low  figure  for  a  tunnel.  I  think,  as  a  matter  of  fact, 
that  is  quite  a  small  tunnel. 

There  are  a  number  of  small  items.  The  buildings  are  agreed 
upon,  and  my  estimate  has  no  significance  as  to  them. 

Questioned  by  Mr.  Greene. 

Structure  43,  and  structure  40  seem  to  be  the  largest  items,  and 
several  of  the  other  structures  go  with  them,  I  think.  They  all 
represent  a  system  of  drainage.     I  think  they  properly  should  not 

7140  De  caUed  sewers ;  it  is  a  system  of  drainage  to  take  the  waters  and 
the  waste  from  the  valleys  above  the  reservoir  around  the  reservoir, 
and  discharge  them  into  the  valley  below.  Those  structures  are 
necessary  to  protect  the  quality  of  the  water  in  the  reservoir.  The 
structures  seem  to  be  quite  adequate  for  that.  Mr.  Elliott  has  since 
raised  this  reservoir  so  that  the  protection  from  any  of  these  waters 
getting  in  is  greater  at  the  present  time  than  it  was  at  the  date  of 
this  valuation.  That  shows  the  possibility  of  raising  it,  and  giving 
it  added  protection.  That  was  a  wise  move,  and  added  to  the 
capacity  of  the  reservoir,  which  is  also  desirable.  Drainage  of  this 
kind  always  has  to  be  provided  where  a  distributing  reservoir  is 
built  in  a  natural  valley  where  there  is  a  population  above  it;  also 
that  is  to  be  expected  where  the  water  company  does  not  own 
the  land  above. 

Questioned  by  Master. 

I  do  not  mean  that  the  concrete  is  not  waterproof.  Referring 
to  picture  756-D,  you  will  see  there  are  2  valleys  coming  down  to 
this  reservoir  from  above ;  if  the  reservoir  were  simply  built  as  a 
reservoir,  and  nothing  was  done,  the  water  from  those  valleys  would 
run  into  the  reservoir.  It  is  necessary  to  build  this  conduit  to  carry 
those  flows  around  the  reservoir  and  keep  it  out.  That  always  has 
to  be  done  with  a  reservoir  built  in  such  a  location  as  that. 

7141  (The  two  photographs  marked  756-D,  and  75-D,  were  offered, 
and  put  in  the  pamphlet  with  the  other  Merced  pictures.) 

Structure  48,  a  sewer  tunnel,  I  omitted  from  my  estimate.  The 
reason  that  I  estimated  it  was  because  the  City  was  building,  or  had 
built  a  sewer  which  served  the  purpose  of  this  old  sewer  tunnel. 
This  estimate  was  made  in  the  first  place  with  reference  to  the  pro- 
posed sale,  and  so  I  thought  in  connection  with  that  that  this  old 
sewer  tunnel  probably  had  no  value,  and  no  claim  had  best  be  made 
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for  it.  but  this  actually  was  in  use,  and  was  necessary  during  most, 
or  the  whole  of  the  period  covered  by  these  rate  suits,  and  so  I 
think,  so  far  as  these  rates  suits  are  concerned,  I  was  in  error  in 
leaving  it  out,  and  it  ought  to  be  included.  As  I  did  not  estimate 
it,  I  think  that  someone's  else  estimate  should  be  added  to  my  figure 
for  that  item. 

The  screen  house,  structure  55,  serves  to  screen  the  water  before 
it  enters  the  reservoir.  This  was  estimated  in  a  similar  way  to  the 
screen  house  at  the  University  Mound.  I  think  it  is  true  here,  also, 
as  to  some  of  the  screens,  that  the  brass  wire  has  been  replaced  by 
cheaper  material,  and  I  think  the  allowance  for  depreciation  will 
cover  the  difference  there  made  on  that. 

These  three  reservoirs  are  the  principal  distributing  reservoirs 
of  the  system.  They  are  very  well  situated  with  reference  to  the 
territory  to  be  served.  They  are  near,  and  at  suitable  elevations. 
The  University  Mound  supplies  the  low  service ;  College  Hill  the 
intermediate  service,  and  the  Honda  supplies  the  principal  service  of 
the  city,  and  is  a  very  important  reservoir.  The  other  reservoirs 
are  scattered  about,  and  serve  special  districts,  or  a  small  district, 
and  in  several  cases,  high  districts.  They  serve  local  needs  that  7142 
would  not  be  fully  met  by  the  principal  reservoirs. 

The  first  of  these  is  the  Potrero  Heights  Reservoir,  on  page  239. 
The  first  and  largest  item  in  the  construction  of  this  reservoir  is 
the  excavation.  The  reservoir  was  built  nearly  all  in  excavation 
in  rock,  and  the  hole  was  lined  up,  and  the  lining  was  carried  as  a 
wall  for  a  certain  distance  above  the  top  of  the  rock.  The  schedule 
shows  loose  rock,  but  from  an  inspection  of  the  material  on  the  sides 
of  the  hill  where  it  is  exposed,  I  should  say  that  that  is  as  hard 
and  solid  a  rock  as  is  encountered  in  the  City  of  San  Francisco. 
The  excavation  had  to  be  made  carefully,  and  at  greater  expense 
than  would  be  ordinarily  involved  in  excavation  of  this  rock,  in 
two  respects :  In  the  first  place,  the  hole  was  lined  up  with  concrete, 
and  it  was  necessary  to  excavate  carefully,  and  to  shoot  with  small 
charges,  to  avoid  shaking  the  rock  outside  the  excavation  to  pieces, 
and  making  it  unsuitable  for  the  use  that  was  to  be  made  of  it. 
The  necessity  of  excavating  in  this  way  would  add  quite  a  little  to 
the  expense  of  handling  this  material.  It  was  expensive  for  the 
second  reason,  that  it  was  excavating  the  hole,  and  the  material  had 
to  be  hoisted  out  of  it  to  be  disposed  of,  instead  of  shoving  it  off  the 
bank,  or  taking  it  out  on  grade,  as  might  be  done  in  some  other 
excavation.  That  is  estimated  at  $1.50  per  cu.  yd.  The  concrete 
lined  wall  is  estimated  at  $12  per  cu.  yd.  This  is  a  circular  structure, 
and  is  carried  up  as  a  lining  in  the  rock,  and  extends  as  a  wall  above 
the  top  of  the  rock.  The  amount  is  comparatively  small.  That  is 
estimated  at  $12  per  cubic  yard,  and  the  bottom  at  $10  per  cubic 
yard. 
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There  is  some  brick  in  the  bottom  and  the  sides,  which  I  have 

7143  estimated  at  $25  and  $30  per  thousand.  Also  some  cement  plaster, 
which  I  presume  goes  with  the  brick  work,  at  5  cents  per  square 
foot.  The  rest  of  the  items,  mainly  relate  to  the  connections,  and 
were  estimated  in  the  same  way  as  for  the  other  reservoirs.  That 
applies  to  pages  239  and  240,  including  structure  11.  The  total  cost 
to  that  point  is  $234,296.  The  rest  of  the  estimate  relates  to  a 
tank  which  was  built  afterwards,  and  which  really  is  an  independent 
little  reservoir  system  by  itself. 

7144  AS  TO  THE  POTRERO  HEIGHTS  RESERVOIR. 

This  is  taken  from  the  reports  of  the  Spring  Valley  Water  Co. 
to  the  City  of  San  Francisco,  and  shows  an  expenditure  in  1897  of 
$16,250,— in  1898,  $3,825.28 ;  total  cost  $20,075,  made  up  as  follows : 

Labor   $10,099 

Cement  3,207 

Grading    2,609 

Float  i.        125 

Not  classified 4,035 


520,075 


■  The  cost  of  labor  at  the  present  time  would  be  something  like 
9%  greater  than  in  1897,  but  improved  appliances  would  permit  a 
reduction  in  the  number  of  men.  The  increase  would  be  large,  but 
not  in  direct  ratio.  Adding  50%  of  the  labor  cost,  or  $5,050,  makes 
the  total  cost  brought  up  to  date  $25,125. 

This  reservoir  was  constructed  entirely  on  excavation,  and  the 
excavation  is  the  largest  item  of  the  cost  of  construction.  This 
excavation  is  reported  in  the  agreed  schedule  as  loose  rock,  but 
from  my  own  inspection  it  seems  that  the  rocks  are  loose  for  a  slight 
distance  on  the  surface  only.  Other  excavations  in  the  neighborhood 
at  the  time  of  inspection  showed  the  rock  to  be  solid  and  hard  for 
a  short  distance  below  the  surface,  and  this  actual  condition  was 
taken  in  estimating  the  price  per  cubic  yard. 

The  cost  of  construction  is  also  increased  because  the  reservoir 
is  at  the  top  of  a  sharp  hill,  with  bad  roads,  and  the  cost  of  deliv- 
ering tools  and  supplies  at  the  site  would  be  greatly  increased  over 
the  ordinary  delivery  cost  at  a  corresponding  position. 
7145  It  appears  from  this  that  the  cost  of  this  reservoir  was  $20,075. 

It  was  built  at  a  time  when  labor  was  very  much  cheaper  than  at 
present.  I  have  not  attempted  to  bring  it  up  to  date  in  a  precise 
way,  but  in  a  general  way  it  would  certainly  cost  a  great  deal  more 
to  build  now  than  it  did  cost  to  build  at  the  time  when  it  was  built. 
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It  may  be  that  the  reported  cost  includes  some  overhead,  but  I  have 
no  information  on  that  point. 

The  wood  tank,  represented  by  structures  12  to  18,  inclusive,  is 
estimated  $1,151,  which  was  my  understanding  of  the  actual  cost 
without  overhead.  The  keeper's  dwelling  is  an  agreed  figure.  Mr. 
Elliott  tells  me  that  the  cost  of  $1,151  includes  structures  12  to  16, 
on  page  241,  and  does  not  include  structures  17  and  18,  as  I  assumed 
it  to  do,  and  to  that  extent  my  estimate  is  in  error,  and  too  low. 

The  Lombard  Street  Reservoir,  page  244,  is  on  the  top  of  a  high, 
sharp  hill.  It  was  necessary  to  bring  in  material  from  off  the  im- 
mediate site  to  build  it.  It  was  a  sharp,  uphill  haul  for  that.  Too 
steep  to  take  it  up  by  scrapers.  It  would  have  to  be  hoisted  in 
some  way.  The  unit  prices  are  raised  somewhat  because  of  these 
conditions.  I  have  for  the  earth  excavation  on  the  site  50  cents  per 
cu.  yd.;  loose  rock,  $1.25;  for  the  embankment,  25  cents  per  cu.  yd., 
which  is  an  addition  to  the  50  cents,  making  75  cents  altogether  for 
taking  the  material  on  the  lot,  and  making  a  dam  of  it;  for 
placing  the  loose  rock,  25  cents ;  for  the  borrow,  85  cents,  which  7146 
with  the  25  cents  in  the  embankment  makes  $1.10  for  getting  the 
material  on  to  the  site,  hoisting  it  up,  and  making  a  dam  of  it. 

The  brick  lining  on  the  bottom  I  have  estimated  at  $22  a  thou- 
sand, and  $30  for  the  lining  of  the  slopes.  I  think  it  is  very  doubtful 
if  the  brick  work  could  be  built  as  it  actually  is  for  these  prices. 
They  would  correspond  to  $11  and  $15  per  cu.  yd.  for  concrete.  I 
had  that  in  mind  as  a  limiting  condition  in  making  those  estimates. 

The  cement  plaster  is  estimated  at  5  cents ;  it  is  a  small  item. 
There  is  a  rubble  wall  which  is  not  strictly  a  part  of  the  reservoir, 
but  which  is  necessary  along  the  street  to  hold  up  the  bank  on  top 
of  which  the  reservoir  is ;  that  is  a  very  good  grade  of  rubble 
masonry.  I  estimate  it,  and  some  plaster  on  it,  and  some  other  minor 
items,  at  $6  per  cubic  yard.  The  concrete  curb,  gutter  and  catch 
basins  are  estimated  at  $12  per  cubic  yard.  The  asphalt  coating 
at  3  cents  a  sq.  foot,  and  on  the  slopes  IV2  cents  a  sq.  foot.  The 
other  items  are  small. 

There  is  quite  an  item  for  cultivation  of  this  reservoir.  A  good 
deal  of  expense  was  incurred  in  bringing  on  good  soil.  This  is 
estimated  as  to  the  greatest  quantity  at  $2  per  cu.  yd.,  with  75  cents 
a  cu.  yd.  for  trimming  and  disposing  of  the  material  taken  off;  then 
the  planting  is  added.  The  grounds  have  been  parked,  and  present 
an  attractive  appearance,  which  is  desirable  in  the  residential  sec- 
tion where  this  reservoir  is  located.  The  inlet  and  outlet  systems  are 
estimated  as  for  the  other  reservoirs.  I  think  the  tunnel  is  not  a 
true  tunnel,  but  an  open  cut. 

To  explain  my  unit  at  $22  for  lining  the  brick  bottoms,  and 
$30  for  lining  the  brick  slopes :   It  is  more  expensive  to  place  either       7147 
brick  or  concrete  on  slopes  than  it  is  on  the  bottom.     The  brick 
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work  on  this  reservoir  is  in  fair  condition;  it  seems  to  be  a  very- 
excellent  piece  of  work,  and  I  took  that  into  account  in  making  the 
estimate. 

The  Francisco  Street  Reservoir,  page  247 :  I  estimated  for  earth 
excavation  40  cents;  then  for  placing  it  in  embankment,  25  cents, 
making  65  cents  altogether.  For  loose  rock,  $1.25  in  excavation. 
This  reservoir  was  puddled,  and  the  puddle  is  estimated  at  $2.50  a 
cubic  yard.  The  concrete  is  estimated  at  $12  per  cu.  yd. ;  some  brick 
work — brick  walls — at  $22  per  thousand,  which  corresponds  to  $11 
per  cu.  yd.  for  concrete.  Those  walls  represent  relatively  simple 
construction,  and  are  estimated  at  $1  less  per  cu.  yd.  than  the  pav- 
ing. The  brick  slopes — only  a  small  amount — I  estimate  at  $30  per 
thousand,  and  in  another  section  the  bricks  on  the  bottom  are  esti- 
mated at  $22  per  thousand  again.  Plaster  I  estimate  at  5  cents.  Then 
follows  some  small  items,  and  also  the  inlet  and  outlet  pipe  systems. 
The  keeper's  residence  has  been  agreed  to. 

I  use  a  unit  of  $12  for  my  concrete  here,  as  against  $10  at  Lake 
Honda,  because  this  is  a  much  smaller  piece  of  work,  and  a  dif- 
ferent location.  In  my  judgment  this  was  a  fair  price  under  the 
conditions  existing  here.  The  Honda  construction  was  quite  a 
heavy  wall,  and  quite  a  large  mass  of  concrete  in  one  place,  and  it 
makes  it  possible  to  do  the  work  for  a  smaller  price  per  cubic  yard. 

Questioned  by  Mr.  Searls. 

I  think  the  haul  would  be  shorter  here ;  on  the  other  hand,  it 
would  be  quite  a  little  climb,  quite  a  steep  grade.  I  expect  it  would 
be  possible  at  the  present  time  to  go  up  there  with  motor  trucks, 
7148  but  we  are  a  little  in  doubt  as  to  whether  motor  trucks  were  avail- 
able in  1907  for  this  work.  I  didn't  make  any  specific  assumptions 
for  using  motor  trucks  for  the  hauling  on  my  city  work.  I  am  in 
the  habit  of  doing  this  work  by  contract,  and  letting  the  contractor 
do  it  the  cheapest  way  he  can.  If  motor  trucks  were  available,  I 
am  perfectly  willing  to  assume  that  they  were  used  in  any  trans- 
portation that  was  to  be  done ;  if  they  were  not  available  in  1907, 
and  the  other  earlier  years,  it  does  not  seem  to  me  the  assumption 
ought  to  be  made  that  the  prices  of  hauling  would  be  covered  by 
prices  that  could  be  secured  at  the  present  time. 

Questioned  by  Mr.  Greene. 

The  $1.25  for  loose  rock  was  my  estimate  as  to  the  cost  of 
making  that  excavation.  The  conditions  would  be  somewhat  like 
those  I  described  at  the  Potrero  Heights  Reservoir.  That  is  to  say  it 
could  not  be  shot  so  hard  as  to  leave  the  adjoining  rock  that  was  to 
be  used  as  a  basis  badly  broken  or  irregular;  on  the  other  hand,  I 
don't  presume,  in  this  case,  that  it  was  necessary  to  hoist  it  out 
of  a  hole.  I  presume  they  were  able  to  get  it  out  without  any 
special  difficulty  in  delivery,  and  possibly  deposit  it  on  the  lower 
part  of  the  same  lot. 
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The  Francisco  Reservoir  is  absolutely  necessary  to  the  opera- 
tion of  the  system  at  the  present  time,  but  at  the  same  time  it  is  a 
reservoir  that  dates  back  to  the  earlier  and  different  conditions,  and 
it  is  not  ordinarily  carried  full  at  the  present  time.  In  the  develop- 
ment of  ili«'  system,  probably,  some  other  disposition  will  be  made 
of  it,  so  this  relates  more  to  depreciation  than  to  the  cost  of  repro- 
duction, but  it  really  is  in  a  somewhat  different  position  from  the 
first  three  reservoirs  we  considered. 

We  come  next  to  the  tanks.  I  have  here  a  little  statistical  in- 
formation as  to  three  tanks,  which  I  would  like  to  read  in  at  this 
point.     It  is  as  follows:  71^9 

Spring  Valley  Water  Company 
February  14,  1916 

STAND  PIPE  DATE 

(Copied  from  Page  A-149,  Allen  Hazen 's  Note  Book,  May  1914) 

Clarendon  Presidio  Clay 

Heights  Heights  Street 

Diameter   80  60                         60 

Height  15  35                         11 

Capacity,  gallons  565,000  740,000  233,000 

Date  1895  1903  1885 

Material  Steel  Steel  Steel 

Weight,  pounds 124,377  205,961  65,527 

Weight  per  1,000  gallons  capacity..  220  275  280 

Foundation,  cubic  yards  208  797  182 

Cu.  yds.  per  1,000  gallons 0.37  1.07  0.78 

Depth  over  area  of  tank  1.12  7.60  1.74 

Plates,  thickness  34  %                         % 

Stress  on  plate  12,500  14,500  6,800 

Stress  on  plate,  72%  between  rivets  17,300  20,000  9,600 

NOTE:  Presidio  Heights  tank  in  1903  cost  $12,490  or  6.05  cents  per  lb. 
The  costs  of  the  earlier  tanks  are  not  known. 

Allow  cents  per  pound 6  6  7V2 

Amount    $7,500  $12,300  $4,900 

Cover  @  25c  per  sq.  foot 1,260  700  700 

These  tanks  are  smaller  reservoirs  built  on  the  tops  of  hills  where  it  was 
not  possible  to  get  open  reservoirs  for  the  service  and  when  this  type  of  con- 
struction is  more  advantageous. 

The  Clarendon  Heights  Tank  is  set  forth  on  page  250.     The  ex-       7150 
cavation  I  estimated  at  50  cents  a  cu.  yd. ;  concrete  base  at  $10  per  cu. 
yd. ;  the  steel  work  at  6  cents  per  lb.,  erected  complete.     That  price 
I  reached  in  this  way:     In  the  East  5  cents  a  pound  for  stand-pipes 
complete,  erected,  is  about  a  normal  price.     The  extra  freight  to  San 
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Francisco  would  make,  perhaps,  six-tenths  of  a  cent  per  lb.,  and  the 
extra  cost  of  erection  would  make  about  four-tenths  of  a  cent  per  lb., 
and  so  I  allow  about  a  cent  extra.  In  connection  with  that  I  have  the 
information  that  the  actual  cost  of  the  Presidio  Heights  Tank  was  in 
1903  $12,490,  which  amounted  to  6.5  cents  per  lb.,  and  so  checks  my 
figure.  While  1903  is  before  the  date  under  discussion,  it  is  not  so 
long  before  it,  and  there  was  probably  no  very  radical  change  in  con- 
ditions during  that  interval. 

Questioned  by  Mr.  Searls. 

This  price  of  steel  I  take  as  an  average  price. 

The  covers  for  these  tanks  I  estimated  at  25  cents  per  sq.  ft.,  uni- 
formly, regardless  of  the  variations  in  the  way  they  are  built.  These 
represent  roofs.  They  are  supported  by  some  structural  steel  work 
in  the  interior,  which  was  put  up  to  help  brace  the  tank,  and  which  also 
helps  carry  the  roof.  The  different  tanks  vary  considerably  in  that 
respect,  and  I  ignored  those  differences,  and  took  what  I  considered  a 
fair,  average  price  for  the  coverings. 

The  fence  around  this  tank  is  a  very  substantial  one,  and  the  esti- 
mate is  $796. 

The  Clay  Street  Tank  is  given  on  page  252.     That  is  made  of 

7151  wrought  iron  plates.  The  excavation  was  slight;  the  concrete  is  esti- 
mated at  $10  per  cu.  yd.,  the  tank  at  7%  cents  a  lb.,  instead  of  6  cents 
for  the  steel,  an  advance  of  iy2  cents  a  lb.,  because  of  its  being  wrought 
iron.  In  making  that  estimate,  I  assumed  that  the  plates  were  of  the 
same  excellent  quality  of  wrought  iron  that  they  used  in  the  pipes 
built  at  that  time.  The  1%  cents  I  regarded  as  an  approximate  dif- 
ferential representing  that.  If  it  were  assumed  that  it  were  built  of 
ordinary  tank  plate,  the  increase  above  steel  would  be  somewhat  less 
than  that,  but  this  is  based  on  the  assumption  that  the  metal  is  equal 
to  the  average  of  the  pipe. 

The  Presidio  Heights  Tank  is  shown  on  page  255.  The  founda- 
tion is  estimated  at  $1  per  cubic  yard.  I  cannot  remember  why  I  made 
these  variations  in  the  cost  of  excavation;  I  made  them  all  on  the 
ground,  and  with  reference  to  the  conditions  as  I  saw  them.  That  was 
a  year  and  a  half  ago.  I  have  not  any  record  of  it,  and  I  cannot  al- 
ways remember  just  why  I  made  the  differences,  but  they  represented 
my  best  judgment  and  inspection  at  the  time.  The  concrete  work  is 
taken  at  $10,  but  there  is  some  extra  concrete  here,  a  large  part  of 
it,  and  that  is  estimated  at  $9.  The  tank  is  estimated  at  6  cents  a  lb., 
and  the  cover  at  25  cents  a  sq.  ft.,  and  there  is  the  railing,  and  inlet 
and  outlet  systems.    The  total  comes  to  $23,925. 

Questioned  by  Mr.  Searls. 

7152  I  think,  with  reference  to  the  retaining  wall  on  Clay  Street,  which 
I  give  at  $12,  that  I  thought  from  the  looks  of  it  at  that  time  that  it 
would  cost  that  much  to  build  it.  It  would  evidently  call  for  forms, 
and  a  different  construction  from  placing  the  concrete  on  the  founda- 
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tion,  and  leveling  it  up  as  a  basis  for  a  tank.  Mr.  Sharon  handed  me  a 
memoranda  from  the  books  of  the  company,  showing  the  actual  cost 
of  the  Presidio  Tank  to  be  $28,406,  which  is  about  $4,500  more  than 
my  estimate. 

Questioned  by  Mr.  Greene. 

That  was  built  in  1902  and  1903,  and  the  last  payment  was  in 
1904.  I  am  unable  to  state  certainly  that  this  covers  just  the  work 
covered  by  these  structures.  That  is  the  danger  of  these  old  records; 
they  paid  for  the  work  that  was  built  at  the  time;  in  making  up  this 
inventory  there  is  always  danger  that  the  classification  of  the  material 
for  the  purpose  of  the  inventory  is  different  from  the  classification  as 
it  was  built.  All  these  old  records  I  have  a  little  doubt  about  on  the 
exact  classification. 

The  understanding  that  I  have  from  talking  with  Mr.  Dockweiler  7154 
and  Mr.  Lawrence  with  respect  to  tunnels  is  that  the  figures  in  the 
agreed  inventory  are  to  be  accepted  as  the  section  that  might  be  rea- 
sonably or  probably  would  be  specified  if  bids  were  to  be  obtained  for 
driving  the  tunnels  on  a  yardage  basis,  and  that  all  excavation  outside 
those  lines  would  be  at  the  contractor's  risk  and  expense.  In  other 
words,  on  that  basis,  the  cost  of  overbreakage  would  have  to  be  re- 
flected in  the  units. 

Mr.  Metcalf :  That  is  practically  in  accord  with  what  I  said  yes- 
terday. 


Witness :    Geo.  L.  Dillman  for  Defendants.  7156 

CROSS   EXAMINATION   BY   MR.    MCCUTCHEN.  Dillman 

I  don't  know  as  there  is  any  difference  between  the  block  I  made 
and  this  block  that  came  from  the  Crystal  Springs  Dam.  The  block 
that  I  made  had  more  dry  material  per  cubic  foot  than  the  Spring  Val- 
ley Dam  block  that  I  tested,  as  I  know,  because  I  weighed  the  material 
that  went  into  my  block  before  I  added  water.  There  were  141  lbs., 
and  there  were  only  141  lbs.  in  the  Crystal  Springs  block  per  cubic 
foot,  with  whatever  water  was  retained  after  that  dried  out.  I  don't 
know  how  dry  it  is  now. 

"When  I  said  that  no  concrete  ever  weighed  150  lbs.,  except  with  a 
considerable  proportion  of  plums,  I  meant  the  dry  materials  of  con- 
crete. The  materials  of  wrhich  the  concrete  was  made,  without  the  7157 
water  does  not  weigh  150  lbs.  per  cubic  foot.  I  meant  that  the  ma- 
terials that  went  to  make  the  concrete,  excluding  the  water,  did  not 
weigh  150  lbs.  per  cubic  foot,  because  we  were  getting  up  the  dry  ma- 
terials in  concrete.  If  you  take  the  weight  of  water,  the  concrete  satu- 
rated will  weigh  150  lbs.  I  do  not  doubt,  but  dry  concrete,  without 
a  great  deal  of  plums,  must  have  plums  heavier  than  the  average  of 

1969 


Dillman 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


the  other  materials  to  ever  weigh  150  lbs.  to  the  cubic  foot,  and  I  say 
so  now  more  firmly  after  these  tests.  I  don't  know  what  the  weight 
of  material  per  cubic  foot  was  that  went  into  this  concrete.  My  opinion 
is  it  was  something  less  than  140  lbs.,  probably  between  138  and  140 
pounds. 

7158  I  don't  know  what  the  concrete  weighed  when  it  was  finished;  it 
is  3,500  lbs.,  plus  whatever  water  was  retained.  I  don't  know  what 
it  would  weigh,  and  I  don't  think  it  is  material  to  this  question  at  all, 
and  I  have  not  started  to  investigate  it.  The  answer  as  to  what  the 
finished  concrete  did  weigh  into  which  I  put  the  3,500  lbs.  of  sand, 
gravel,  and  cement,  is  not  material  to  my  evidence,  or  to  my  conclu- 
sions. 

It  is  not  my  opinion  that  the  sample  taken  from  the  Spring  Valley 
Dam,  and  the  one  which  I  had  made  under  my  supervision,  if  they 

7159  were  put  side  by  side,  would  look  substantially  alike.  One  is  a  piece  of 
concrete,  all  sides  of  which  are  trimmed  down  and  polished,  and  the 
other  is  rough  concrete,  such  as  is  laid  against  the  forms.  If  I  were 
to  take  either  block  of  my  concrete  and  grind  the  faces  down,  the  re- 
semblance woud  be  somewhat  similar,  but  the  rock  in  the  Spring  Val- 
ley concrete  shows  an  angular  form ;  it  is  crushed  rock,  while  the  rock 
in  my  concrete  would  be  more  curved,  because  it  is  made  of  gravel. 
My  rock  shows  an  angular  form  on  the  faces  that  have  been  thinned 
down.  The  porosity  is  not  much  visible  to  the  naked  eye.  The  por- 
osity that  I  speak  of  is  a  minute  porosity,  and  it  permeates  the  whole 
structure  of  both  pieces,  I  think.  You  could  not  detect  the  porosity  in 
either  one  of  them  with  the  naked  eye.  I  do  not  think  any  expert, 
looking  at  those  two  pieces,  Avould  be  able  to  tell  without  difficulty  that 
one  had  more  porosity  than  the  other.     The  two  pieces  of  concrete 

7160  would  look  very  different.  One  has  entirely  finished  and  polished 
faces,  and  the  other  has  entirely  rough  faces. 

I  have  two  or  three  pieces  with  irregular  surfaces  of  the  concrete 
that  came  from  the  Spring  Valley  Dam  that  have  not  been  shellaced. 
If  I  were  to  put  those  pieces  with  the  rough  faces  by  the  side  of  my 
piece,  I  don't  think  I  could  tell  which  had  the  greater  porosity.  I 
think  my  pieces  were  compacted  as  much  as  those  were  in  the  Spring 
Valley  Dam,  but  I  don't  think  an  inspection  would  indicate  that. 
Possibly  under  the  microscope  you  could  see  a  little  difference,  if  there 
is  a  difference,  but  I  don't  know  which  way  it  is.  I  don't  know  which 
has  the  most  porosity.  I  don 't  think  my  piece  is  more  porous  than  the 
sample  from  the  dam ;  it  is  well  compacted  concrete. 

7161  I  added  300  lbs.  to  my  estimate  of  costs  of  this  concrete  on  ac- 
count of  the  error  that  was  made  by  the  rock  and  sand  man,  making 
3,500  lbs.  of  dry  material  per  yard  of  concrete.  I  don't  remember 
what  change  I  made  in  dollars  and  cents.  I  did  not  make  any ,  as  a 
matter  of  fact,  I  simply  reduced  the  profit.  If  I  allow  3,200  lbs.  in  my 
original  estimate,  and  the  concrete  weighs  4,050  lbs.,  there  would  be  a 
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shortage  of  about  800  lbs.  on  each  yard  of  cement,  barring  the  amount 
of  water  added.  It  takes  practically  270  to  300  lbs.  of  water  to  make 
concrete,  per  barrel.  I  don 't  know  how  much  of  it  goes  out,  but  I  think  7162 
some  of  it  evaporates.  I  am  satisfied  that  the  water  is  not  all  drained 
out  of  this  block  thai  we  looked  at  last  night,  nor  evaporated.  Not 
more  than  half  of  it  has  evaporated  so  far  out  of  the  blocks  the  last 
time  I  weighed  them,  and  on  the  17th  of  January  the  dry  mix  weighed 
147Vo,  and  the  wet  mix  weighed  146%.  The  weight  of  the  Spring 
Valley  block,  according  to  the  last  measurements,  appeared  to  be 
150  lbs.,  or  a  little  under;  so  it  looks  as  though  the  wet  mix  weighs 
•'!  J  a  lbs.  less  per  cu.  ft.  than  the  Spring  Valley  mixture.  I  first  weighed  7163 
my  wet  mix  immediately  after  it  was  made,  and  one  block  weighed 
150  lbs.,  and  the  other  1501/..  The  wet  mix  weighed  150i/o,  and  it 
lias  lost  4  lbs.,  and  the  other  one  has  lost  :}'  2  lbs.  I  don't  know  whether 
the  Spring  Valley  block  has  as  much  moisture  or  not  in  it  as  my  wet 
mixture  now  has.  and  T  do  not  account  for  the  fact  that  it  seems  to 
weigh  :>'  2  lbs,  less  to  the  cu.  ft.  I  would  propose,  if  they  want  to  use 
that  block,  that  they  proceed  in  the  proper  manner  to  get  its  specific 
gravity,  and  then  there  would  be  something  to  conclude  on.  The 
method  of  making  the  experiment  is  less  accurate  with  the  block  that 
we  measured  last  night  than  with  the  block  that  we  weighed  in  and  7164 
out  of  water.  I  have  less  doubt  about  the  weight  of  that  block  than 
about  the  measurements,  but  I  have  some  doubt  about  the  actual 
weight  per  cubic  foot. 

To  get  at  the  weight  of  dry  material  there,  I  would  dry  it  out 
and  then  weigh  it.  I  don't  think  this  wet  mixture  of  mine  is  dry. 
The  weight  of  mine  includes  the  weight  of  known  dry  material,  141 
lbs.,  plus  water,  and  there  is  one  in  one  case  6V2>  and  the  other  5% 
lbs.  of  water  in  mine  yet,  and  it  has  been  drying  for  quite  a  while,  and 
I  do  not  doubt  but  what  it  has  been  drying  as  long,  or  longer  than  the 
Spring  Valley  piece.  I  don't  know  whether  my  wet  mixture  is  dryer 
than  the  Spring  Valley  piece  or  not.  I  have  no  information  on  the 
subject.  I  think,  very  likely,  that  there  is  probably  as  much  water  in 
the  block  taken  from  the  Crystal  Springs  Dam  now  as  in  my  wet 
mixture  now.  I  don 't  know  what  the  actual  fact  is.  The  sample  which  7165 
I  had  to  heat  was  not  subjected  to  a  heat  of  more  than  500  degrees  all 
the  time.  I  think  the  greatest  heat  that  could  be  generated  with  the 
apparatus  that  I  had  would  be  about  120  or  130  degrees  centigrade. 
It  is  above  boiling  point.  The  box  which  we  put  over  the  electric 
heater  was  an  iron  box  with  a  tap  in  the  bottom  and  on  top,  and  into 
that  one  day  I  inserted  a  thermometer;  I  don't  remember  what  it  reg- 
istered, but  I  do  know  that  it  was  not  an  excessive  heat.  The  material 
was  not  calcined ;  it  was  not  above  the  boiling  point  of  water ;  and  in 
my  belief  it  was  not  high  enough  to  destroy  the  hydration ;  it  did  not 
destroy  the  appearance  of  the  concrete ;  it  did  not  rupture  anything. 
I  was  very  anxious  not  to  subject  it  to  such  a  heat  as  would  do  that.       7166 
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I  subjected  it  to  that  heat  for  two  days,  with  the  juice  turned  off  at 
night. 

I  have  now  allowed  sufficient  material,  taking  3,000  lbs.  of  rock 
and  sand,  and  500  lbs.  of  cement.  That  will  make  a  good  concrete. 
If  it  does  not  make  it,  the  material  will  be  made  good  by  the  Niles 
Gravel  Co.,  and  I  don't  think  that  will  cost  anyone  anything.  If  you 
did  not  have  the  Niles  gravel  man,  I  should  still  get  the  same  guarantee 
from  the  Rhodes-Jamison  people,  and  from  the  Grant  Gravel  Co.,  of 
Livermore  Valley.  I  am  a  little  in  doubt  as  to  whether  3,500  lbs.  of 
the  materials  I  have  named  will  make  a  yard  of  concrete  such  as  is  in 
that  dam.  If  it  is  all  as  good  as  the  piece  that  was  shipped  out  and 
brought  up  here,  I  rather  think  I  would  be  shy  of  some  material,  prob- 

7167  ably  200  or  300  lbs.  a  cubic  yard  shy.  I  would  not  say  more  than  300 
lbs.,  but  it  might  be  that  much.  If  it  figures  that  I  would  possibly  be 
shy  23,700  tons  of  material  needed  to  construct  the  dam,  it  is  right ; 
I  did  not  figure  it.  I  would  not  be  shy  300  times  158,000  cubic  yards 
in  pound  on  the  materials  necessary  to  build  such  a  structure  as  that, 
nor  would  I  be  shy  23,700  tons ;  I  would  not  be  shy  at  all.  I  would 
have  every  pound  of  material  necessary  to  build  that  dam  in  these 
figures  that  I  have  given  in  the  way  that  I  have  proposed  to  weigh  the 
material. 

When  I  said  a  moment  ago  that  I  would  probably  be  200  or  300 
lbs.  per  cubic  yard  shy,  I  meant  what  I  said,  namely,  that  I  would  ex- 

7168  pect,  if  it  were  a  fact,  to  have  that  made  good  by  the  material  man. 
I  am  not  shy  on  cement ;  I  am  not  shy  on  material.  I  said  a  while  ago 
I  would  probably  be  shy  200  or  300  lbs.,  and  somebody  in  the  build- 
ing of  that  dam  would  be  23,000  and  odd  tons,  or  whatever  it  figures, 
shy,  but  you  would  not  have  to  buy  the  material,  or  pay  for  freighting 
it ;  you  will  get  it  in  the  original  purchase.  This  stuff  is  not  weighed 
on  the  cars  or  in  the  trucks.  It  is  measured,  and  measured  liberally, 
both  on  the  cars  and  in  the  cuts.  I  think  you  would  get  that  23,000 
additional  tons  transported  to  San  Mateo,  and  from  San  Mateo  to  the 
dam,  without  any  additional  expense.  It  would  not  cost  any  more 
for  labor  putting  that  additional  material  in  the  dam.  I  believe  that 
I  could  purchase  that  material  for  60  or  65  cents  at  the  outside  per 
ton,  landed  at  San  Mateo,  and  that  alone  makes  more  than  the  dif- 
ference in  weight.    I  propose  to  leave  my  estimate  as  it  is.    I  can  stand 

7169  on  my  estimate  of  the  cost  per  cubic  yard;  The  cubic  yardage  is  a 
matter  of  inventory.  These  analyses  of  concrete  are  made  subsequent 
to  my  estimate.  I  stand  to  my  estimate  of  materials  as  modified  here 
necessary  to  make  a  cubic  yard  of  concrete. 

My  analysis  of  this  concrete  was  made  subsequent  to  my  estimate. 
I  know  more  about  the  cost  of  concrete  in  place  than  I  do  about  a  great 
many  details  that  I  have  been  discussing  here.  There  is  no  reason  in 
my  mind  to  change  that  estimate.  I  believe  it  is  full  and  complete, 
and  I  believe  that  receiving  bids  for  putting  that  concrete  in  place, 
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irrespective  of  what  it  weighs,  or  how  much  water  it  takes,  or  how 
much  cement  it  takes,  that  bids  would  be  put  in  here  by  responsible 
companies,  and  hardly  any  of  them  will  bid  over  $6.90  per  cubic  yard 
for  that  material  in  place.  It  would  not  be  crushed  rock  concrete,  un- 
less I  chose  to  change  my  mind  on  an  examination  of  quarry  sites,  and 
I  might  displace  the  gravel  with  enished  rock  near  the  site  if  I  thought 
that  was  the  best  thing  to  do.  It  would  be  just  as  good  concrete  as 
there  is  there  now,  and  as  heavy.  I  have  no  reason  to  think  that  it  7170 
would  weigh  less  per  cubic  foot  than  the  concrete  that  is  there  now. 
It  would  be  well  put  in. 

Questioned  by  Mr.  Searls. 

Weight  is  not  the  sole  criterion  for  good  concrete.  The  uni- 
formity is  of  much  more  importance  than  the  weight  in  a  good  mix- 
ture. The  weight  could  be  put  in  there  without  being  properly  mixed 
in  such  a  way  that  no  matter  how  much  it  was  tamped,  or  how  much 
it  was  compacted,  that  still  would  not  be  good  concrete. 

CROSS   EXAMINATION   BY   MR.    MCCUTCHEN. 

Taking  a  piece  of  concrete  that  will  weigh  140  lbs.  per  cubic  foot, 
and  another  piece  of  concrete  which  is  a  fair  sample,  that  will  weigh 
148  lbs.  per  cubic  foot,  my  opinion  is  that  the  heavier  concrete  would 
be  the  best,  but  it  might  be  the  worst.  I  think  that  if  proper  methods 
of  construction  were  employed,  that  the  heavier  concrete  would  be  the 
best. 

Mr.  Dockweiler:     The  statement  which  Mr.  Hazen  made  in  rela-       7171 
tion  to  the  understanding  that  he  has  with  relation  to  the  figures  in 
the  agreed  inventory  with  respect  to  tunnels  is  a  fair  statement,  as  it 
appears  on  page  7154  of  the  transcript. 

I  assumed  that  the  tunnel  would  be  driven  so  much  per  foot,  and 
I  divided  that  cost  per  foot  by  the  yardage  stipulated  in  the  schedule 
per  lineal  foot,  and  thus  determined  my  price  of  driving  per  cubic 
yard,  so  that  my  price  of  driving  per  lineal  foot  automatically  cares 
for  the  overbreak,  whatever  that  may  be.  I  do  not  allow  any  fixed 
percentage  for  overbreak. 


Witness :    G.  A.  Elliott  for  Plaintiff. 


7172 


DIRECT  EXAMINATION  BY  MR.  GREENE. 

Elliott's  appraisal  of  the  city  reservoirs  introduced  and  marked 
''Plaintiff's  Exhibit  144". 

University  Mound  Reservoir :  On  the  excavation  I  used  a  unit  of 
40  cents,  and  compacted  fill  25  cents,  making  the  total  per  yard  in 
the  fill  65  cents.  This  figure  is  based  upon  experience  and  observation 
that  I  have  had  heretofore.  I  have  in  mind  particularly  the  following 
works :    The  cost  of  the  shovel  work,  and  so  on,  at  Calaveras ;  then  my 
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personal  experience  on  the  Deer  Creek  Forebay,  which  forebay  is  a 
small  reservoir  at  the  head  of  a  pipe  line,  and  was  made  by  excavating 
earth  from  the  center  of  the  basin,  hauling  it  and  depositing  it  in  lay- 
ers, rolling  and  wetting  it.  I  was  on  that  work  myself.  That  cost  70 
cents  a  cubic  yard,  as  compared  with  my  estimate  here  of  65  cents. 

Questioned  by  Master. 

The  Deer  Creek  power  house  was  within  about  12  miles  of  Nevada 
City.  It  is  one  of  the  projects  of  the  Pacific  Gas  &  Electric  Co.,  and 
was  built  in  1907  and  1908.  The  University  Mound  Reservoir,  in  my 
opinion,  is  a  steam  shovel  job. 

Mr.  Hazen :    I  assumed  it  as  a  steam  shovel  job. 

7173  DIRECT  EXAMINATION  BY  MR.  GREENE. 

Mr.  Elliott:  The  cost  of  the  Calaveras  work  up  to  the  end  of 
November  was  54.3  cents  per  yard,  of  which  12  cents  per  yard  was  for 
powder ;  that  would  leave  about  42.3  cents  for  excavation  and  hauling 
at  Calaveras.  I  do  not  consider  that  we  placed  the  material  at  Calav- 
eras as  it  would  be  placed  in  these  city  reservoirs.  The  material  is 
hauled  over  and  dumped  at  any  convenient  place;  it  is  not  spread, 
rolled,  or  anything  of  that  sort,  so  that  for  the  steam  shovel  work 
that  we  would  do  out  here,  the  corresponding  Calaveras  figure  was 
about  42  cents ;  that  figure  of  42  cents  contains  nothing  for  equipment, 
or  depreciation  on  equipment. 

The  other  instance  that  I  was  going  to  mention  in  connection  with 
this  was  the  Lake  Arthur  Dam.  I  was  present  at  the  construction  of 
a  part  of  the  dam,  and  visited  it  several  times.  That  cost  72.2  cents 
per  cubic  yard  in  place. 

Questioned  by  Master. 

Lake  Arthur  is  about  6  or  7  miles  above  Auburn,  right  on  the 
State  Highway,  and  close  to  the  railroad.     That  was  scraper  work. 

Questioned  by  Mr.  Searls. 

These  figures  were  from  Mr.  Martin,  and  I  have  had  them  for 
some  years.    I  got  them  the  year  the  dam  was  built. 

DIRECT  EXAMINATION  BY   MR.    GREENE. 

The  Drum  Forebay,  1912  and  1913:  I  spent  in  all  probably  2 
weeks  at  Drum,  while  that  work  was  going  on,  and  observed  it; 

7174  ^at  was  not  ^tirely  a  steam  shovel  job.  It  was  principally  done  by 
scrapers  and  wagons.    That  cost  74%  cents  a  yard  for  the  fill  alone. 

The  next  item  is  macadam  bottom  10  inches  thick,  24.000  sq. 
yds.,  which  I  have  estimated  at  56  cents  a  sq.  yard.  I  have  in  mind 
in  connection  with  that  item  some  work  which  we  recently  did  in 
the  vicinity  of  Lake  Honda  in  spreading  macadam  and  not  rolling 
it.  It  cost  us  at  that  point  51  cents  per  sq.  yd.,  10  inches  thick, 
without  rolling  or  wetting.  Concrete  slopes  I  have  estimated  at  $10 
per  cu.  yard.    All  of  my  concrete  work  in  general  I  have  put  in  at 
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$10  a  cu.  yard,  and  in  doing  that  I  had  in  mind  the  cost  of  work 
which  was  done  here  in  San  Francisco,  but  this  does  not  amount  to 
very  much  in  the  mass  at  any  one  particular  place,  and  I  had  in 
mind  particularly  the  cost  of  concrete  work  of  similar  character  at 
Calaveras.  I  have  also  in  mind  a  recent  contract,  which  probably 
it  is  not  fair  to  use  on  this  sort  of  work,  because  times  were  pretty 
dull,  and  the  contractor  wanted  a  job  pretty  badly.  The  amount 
of  that  was  in  the  neighborhood  of  $10  per  cu.  yard.  The  asphalt 
paving  on  the  crest  is  a  small  item,  and  I  have  used  20  cents  for 
that.  The  asphalt,  felt,  and  waterproofing  on  the  slopes,  IV2  cents 
per  sq.  ft. ;  on  the  bottom  1  cent.  I  think  possibly  I  am  a  little 
low  on  those  two  items. 

Referring  to  items  7  to  13,  pages  218  and  219:  One  of  the 
larger  items  is  the  pipe  inlet  system,  which  consists  of  the  inlet 
works  into  the  reservoir,  with  the  exception  of  the  screen  house.  It 
amounts  in  my  schedule  to  $4,341.  The  wrought  iron  pipe,  264  feet 
long,  I  put  in  at  $14  a  foot.     That  is  by  far  the  largest  single  item. 

The  brick  masonry  in  the  forebay  outlet  system  seems  to  be  the  7175 
largest  item.  Throughout  all  the  San  Francisco  work  for  brick 
masonry.  I  have  used  for  straight  work  $30  a  thousand  in 
place.  For  open  arch  brick  work — by  "open"  I  mean  outside  as 
distinguished  from  lining  a  tunnel — $35,  and  slopes  at  $35,  short 
tunnels  at  $40,  and  long  tunnels  at  $45  a  thousand  in  place. 

These  figures  were  derived  principally  from  work  which  I  did  in 
1911  in  connection  with  boiler  foundations,  and  while  I  realize  that 
it  is  not  directly  comparable  with  the  class  of  work  that  is  done  in 
tunnels  and  in  reservoirs,  still  I  had  that  in  mind  when  I  made 
these  figures.  In  that  work  at  Central  Pump,  the  common  brick 
in  place  cost  $27  a  thousand,  and  the  red  pressed  brick  in  place  cost 
$65  a  thousand.    The  hard-burned  brick  cost  $30  a  thousand. 

Questioned  by  Master. 

I  do  not  know  the  difference  between  common  brick  and  hard- 
burned  brick  in  manufacture,  but  the  result  is  that  the  brick  is  more 
dense,  and  not  so  porous.  The  brick  masonry  on  this  outlet  system, 
item  No.  2,  went  in  at  $30,  and  the  arch  at  $35  a  thousand. 

Questioned  by  Mr.  Searls. 

The  boiler  foundation  costs  were  common  brick  $27 ;  red  pressed 
brick  $65.  That  is  vitrified  brick,  but  I  have  not  estimated  any  of 
that  with  this,  and  I  do  not  think  there  is  any  of  that  sort  of  brick 
anywhere  else  in  the  system,  excepting  out  there. 

Referring  to  the  tunnel  outlet  system,  at  page  219,  Structure  7176 
No.  11 :  I  understood  Mr.  Hazen  to  say  this  morning  that  he  had  con- 
sidered that  as  an  open  cut.  I  did  not.  I  took  it  just  as  it  was  in  the 
inventory.  In  this  tunnel  work  I  have  used  a  cubic  yard  figure  for 
the  tunnel,  and  this  particular  case  being  earth,  I  have  used  $7.50 
per  cu.  yd.,  but  the  brick  work,  and  any  other  lining,  is  in  addi- 
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tion  to  that.  That  was  based  on  an  experience  that  I  had  in  Cala- 
veras in  running  several  short  tunnels  200  or  300  feet  long.  They 
will  run,  some  of  them,  in  material,  very  much  the  same  as  this, 
and  the  one  that  I  have  in  mind  at  the  present  time  cost  us  $7.53 
a  cu.  yd.  for  taking  out  the  material. 

Questioned  by  Mr.  Searls. 

Some  of  these  tunnels  were  timbered,  and  some  were  not.  I 
could  not  say  at  present  whether  that  $7.53  includes  timbering,  but 
I  will  look  it  up. 

Questioned  by  Master. 

Mr.  Hazen:    I  think  the  estimate  on  the  screens  was  based  on 

7177  brass  mesh  throughout.  The  screens  that  I  saw  and  examined  were 
brass,  and  some  time  later  I  discovered  that  the  brass  had  been 
wearing,  and  was  being  replaced  with  cheaper  material.  I  have  not 
taken  that  into  account.  I  have  made  quite  a  heavy  allowance  for 
depreciation  on  these  screens,  and  I  think  that  would  cover  the  re- 
placing the  brass  with  other  material. 

Mr.  Elliott :  When  this  inventory  was  made  up  in  1913,  the 
screens  were  in  the  condition  as  described  here.  The  brass  screen  is 
just  a  support  for  the  cheese  cloth,  and  some  of  these  brass  screens 
have  worn  out,  and  they  have  now  just  strips  of  wire  across  them. 
I  do  not  suppose  it  would  make  a  difference  of  $200  or  $300  in  the 
entire  estimate  for  the  change  in  the  screens. 

College  Hill  Reservoir :  I  have  used  the  same  figure  for  excava- 
tion, but  the  embankment  I  have  put  in  at  20  cents,  and  the  reason 
for  my  change  there  was  that  I  considered  the  transporting  and 
placing  would  be  easier  than  at  University  Mound.  The  haul  is  not 
nearly  so  long,  and  I  do  not  consider  the  height  of  the  bank  is  any 
great  bar  to  the  work  of  the  mule.  The  grade  would  be  compara- 
tively easy,  so  in  the  embankment  I  allowed  5  cents  for  the  differ- 
ence in  the  difficulty  of  placing. 

Questioned  by  Master. 

I  did  not  have  Mr.  Hazen 's  figures  before  me  in  making  these 
figures.  We  made  the  thing  simultaneously,  but  I  have  seen  his 
figures.  I  think  Mr.  Hazen  has  somewhat  more  than  I  have.  When 
I  put  40  cents  for  excavation,  and  25  cents  for  compacted  fill,  in 
the  University  Mound  Reservoir,  which  was  the  same  as  Mr.  Hazen 's 

7178  figure,  I  do  not  know  whether  I  knew  that  he  had  the  same  figure 
or  not.  I  did  not  know  it  when  I  made  the  figures,  but  I  knew  it 
was  40  and  25  before  I  came  into  court.  I  was  absolutely  not  in- 
fluenced by  knowledge  of  his  figures  when  I  reached  these  figures  of 
40  and  25.  These  figures  are  based  on  what  I  think  it  could  be 
done  for. 

The  clay  puddle  is  put  in  at  $2.50,  and  I  did  that  on  the  as- 
sumption that  I  should  have  to  get  clay  in  San  Mateo  County.  I 
have  been  unable  to  find  any  deposit  of  clay  in  San  Francisco  that 
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1  could  use.  If  there  is  any  in  town,  that  would  make  a  change 
in  that  figure,  but  so  far  as  I  know,  it  would  have  to  be  brought 
from  San  Mateo  County. 

Questioned  by  Master. 

They  do  find  small  deposits  of  clay  in  the  streets.  We  find  a 
lew  yards  at  a  time  that  is  pure  clay  that  we  are  able  to  take 
and  use  in  making  lead  joints  in  the  pipe,  but  we  do  not  find  any  con- 
siderable deposits,  excepting  in  the  streets  that  way;  you  would  have 
to  pick  it  up  here  and  there.  For  instance  the  amount  here  is  about 
8,000  yards.  I  could  get  50  or  100  yards  in  a  good  many  places,  but 
I  don't  know  of  any  place  that  I  could  get  8,000  yards. 

College  Hill  is  at  Appleton  Avenue  and  West  Avenue,  Bernal  7179 
Heights,  about  a  block  off  Mission  Street.  The  rip  rap  I  have  put 
in  at  10  cents  a  sq.  foot.  The  rip  rap  on  the  Lake  Valley  Reservoir 
was  what  I  had  in  mind  particularly  there.  I  was  there  for  a  week 
while  that  rip  rap  was  being  quarried  and  placed,  and  it  cost  90 
cents  a  sq.  yard  for  quarrying,  $2.70  a  cu.  yard  for  quarrying  and 
placing. 

The  next  item  is  structure  10,  page  225,  inlet  system,  of  which 
the  principal  amount  is  $2,566  for  30-inch  wrought  iron  pipe,  which 
I  have  put  in  at  $10.69  a  foot. 

The  next  item  is  the  piping  in  the  new  forebay,  page  227.    The       7180 
only  new  unit  cost  appearing  there  seems  to  be  the  rock  excavation, 
which  I  have  put  in  at  $3.    I  have  assumed  for  that  rock  excavation 
that  it  will  all  be  hand  work.     It  doesn't  amount  to  much.     I  have 
put  in  the  concrete  at  $10;  the  30-inch  cast-iron  pipe  at  $8.13. 

In  the  Lake  Honda  Reservoir  I  have  taken  the  excavation  as 
wet  excavation,  and  put  a  price  of  75  cents  on  it.  I  had  in  mind 
the  excavation  of  the  foundation  for  the  tank  at  the  Central  Pump- 
ing Station,  which  was  also  wet  excavation.  There  was  practically 
no  haul  there.  We  did  that  with  scrapers  entirely,  and  it  cost  58 
cents  a  cu.  yard.  It  was  simply  hauled  out  of  the  excavation,  and 
dumped  within  20  or  30  feet  of  that  location.  The  difference  be- 
tween the  56  cents  and  the  75  cents  I  have  put  it  for  the  entire 
removal  of  the  earth ;  it  would  have  to  be  hauled  for  some  distance, 
perhaps  a  mile,  to  get  it  out  of  the  valley. 

The  solid  rock  excavation  is  a  very  small  amount.  All  of  the 
concrete  I  have  taken  at  $10  a  cu.  yd.  in  place.  The  puddle  is  the 
same,  and  the  rubble  masonry  I  have  taken  at  $8  per  cu.  yd.  The 
brick  masonry  follows  the  schedule  I  have  given  before.  The  ashlar 
masonry  I  put  in  at  $17  a  cu.  yd.  The  plaster  at  5  cents.  The 
asphalt  coating  has  entirely  disappeared,  so  it  does  not  matter  par-  7181 
ticularly  about  that.  That  will  depreciate  out.  It  is  here  at  3  cents 
a  square  foot. 

The  forebay  outlet  system — $5,900 — the  principal  constituents  of 
that  item  are  the  brick  work  at  $35  per  thousand,  the  upper  tunnel 
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structure  19,  page  230,  amounting  roughly  to  $4,600.  I  have  used 
$8  a  lineal  foot  for  excavation,  and  the  concrete  lining  is  $12,  and 
the  brick  lining  $45.  The  same  prices  were  used  on  the  lower 
tunnel.  I  have  a  price  of  $11,305  for  the  sewer  tunnel.  That  was 
a  tunnel  built  to  contain  a  drain  from  what  is  known  as  the  waste 
pond,  just  below  Lake  Honda.  In  1914  it  was  replaced  by  a  sewer, 
which  was  built  higher  up,  and  that  also  was  covered.  It  is  out  of 
use  at  the  present  time. 

For  the  other  sewers,  the  items  beginning  at  the  top  of  the  page, 
the  first  one  is  $6,600;  the  forebay  $1300;  the  4  ft.  6  in.  sewer 
$18,272 ;  and  then  the  sewer  tunnel  referred  to  before  $11,305.  Those 
are  the  principal  items.  On  page  237,  the  12-inch  cast-iron  pipe 
sewer  is  $4,824.  That  is  regular  class  B  cast-iron  pipe  construction. 
At  University  Mound  I  used  for  the  screens  a  price  of  $15  each.  We 
had  to  make  up  a  couple  not  long  ago,  and  they  cost  us  about  $22 
apiece ;  it  was  a  matter  of  only  making  two  of  them,  and  I  figured 

7182  that  by  making  all  of  them  we  could  save  considerable. 

Mr.  Hazen:  Referring  to  the  4  ft.  6  in.  sewer,  page  236,  on 
which  Mr.  Elliott's  excavation  figure  is  85  cents  a  cu.  yd.,  and  mine 
is  $1.20:  As  I  remember  it,  that  is  a  sewer  under  the  road  along 
the  reservoir.  If  I  am  right  in  my  recollection,  that  is  rather  a  diffi- 
cult place  to  build  a  structure  under  the  road,  and  I  should  not  esti- 
mate the  excavation  and  backfill  for  less  than  the  amount  I  put  on 

7183  it.  I  followed  every  one  of  those  out  on  the  ground  and  checked  off 
the  schedules,  and  I  made  the  prices  for  the  most  part  as  I  did 
that,  and  with  reference  to  the  conditions.  I  don't  think  I  made  a 
substantial  difference,  unless  there  was  some  condition  to  call  for  it. 

DIRECT   EXAMINATION  BY   MR.    GREENE. 

Mr.  Elliott :  Potrero  Heights  Reservoir :  The  loose  rock  excava- 
tion I  have  in  at  $1.50.  I  have  in  mind  similar  excavation  at  Cala- 
veras, and  this  corresponds  to  our  cut-off  trench  work  up  there, 
which  would  be  easier  to  excavate  than  the  Potrero  Heights  Reser- 
voir for  the  reason  that  you  do  not  have  to  go  down  into  it  to 
take  out  the  material ;  you  can  wheel  it  out  on  a  level  grade  at  either 
end.  Up  there,  under  the  condition  we  are  working  in,  it  cost  us 
about  $1.25  a  cu.  yd.  to  get  rid  of  that  material.  In  my  judgment 
this  $1.50  would  be  about  correct.  I  would  not  use  a  steam  shovel, 
as  it  is  too  small;  there  is  not  enough  work  here. 

The  brick  lining  and  concrete  lining  were  put  in  at  the  usual 

7184  price  of  $10,  $30  and  $35.  For  the  cement  plaster  on  the  slopes 
I  have  allowed  1  cent  more  per  sq.  foot  than  on  the  bottom.  The 
outlet  tunnel  was  a  comparatively  short  tunnel,  and  I  put  it  in  at 
$7.50  a  cu.  yd.,  and  $40  for  brick  work. 

Referring  to  pages  241  and  242;  page  241  was  the  one  dis- 
cussed this  morning,  when  Mr.  Hazen  said  he  had  the  original  cost. 
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That  was  for  materials  in  place  only.  Page  2-42  is  additional,  and 
I  have  $3,000  for  both  of  those  pages.  I  think  that  figure  is  not 
correct,  and  I  would  like  permission  to  correct  that  a  little  later 
on.  That  $3,000  represents  cost  of  certain  work  we  did  up  there  in 
that  particular  year,  but  it  included  some  work  that  has  been  valued 
in  the  city  pipe  system,  so  it  is  too  large.* 

Lombard  Street  Reservoir,  page  244;  the  earth  excavation  I 
have  placed  at  40  cents ;  loose  rock  at  $1 ;  the  earth  embankment 
at  25  cents;  and  the  loose  rock  embankment  at  50  cents;  the  earth 
borrow  at  75  cents ;  the  brick  and  concrete  work  at  $10,  $30  and 
$35,  with  the  exception  of  a  concrete  curb  and  gutter  which  had 
to  be  worked  up,  and  I  put  them  in  at  $12.  On  the  outlet  system 
forebay  I  have  loose  rock  excavation  at  $1.50;  the  reason  for  the 
difference  being  that  this  would  be  a  comparatively  small  amount, 
and  would  all  have  to  be  handled  by  hand,  and  without  using  any 
powder.  The  outlet  system  tunnel  is  solid  rock,  and  I  have  put  it 
at  $8.50  a  foot.  The  excavation  in  solid  rock  at  4%  feet  diameter 
I  have  at  $9,  the  difference  being  due  to  the  fact  that  it  was  a  7185 
smaller  tunnel,  and  harder  to  handle.  Neither  one  of  them  make 
any  difference,  the  item  is  so  small. 

Francisco  Street  Reservoir :  I  have  earth  excavation  at  40  cents ; 
the  loose  rock  at  $1 ;  the  embankment  at  25  cents ;  and  clay  puddle 
at  $2.50.  The  brick  and  concrete  work  at  the  same  prices  of  $10, 
$30  and  $35.  The  material  at  Lombard  Street  is  different  from  that 
in  the  Francisco  Street  Reservoir.  At  Lombard  Street  you  have 
broken  rock,  and  at  Francisco  Street  you  have  broken  rock,  but  not 
so  much.  I  figured  on  using  the  steam  shovel  at  both  of  those 
places.  I  don't  think  you  would  have  to  shoot  the  rock.  I  think 
you  could  handle  it  with  a  steam  shovel  without  any  additional  cost, 
as  it  is  not  hard  rock,  the  bank  is  not  very  high,  and  you  would  not 
be  in  any  danger  from  falling  rock.  It  is  my  judgment  that  there 
would  not  be  any  difference  between  the  two  with  the  steam  shovel. 
It  is  my  opinion  that  in  the  Lombard  Street  Reservoir  it  is  more 
expensive  to  put  in  a  brick  lining  on  the  slope  than  on  the  bottom. 

On  the  outlet  system  at  the  Francisco  Street  Reservoir  I  have 
the  tunnel  at  $8  a  foot,  and  brick  work  at  $40. 

Clarendon  Heights  Tank :  My  prices  on  the  three  tanks  in  San 
Francisco  were  based  on  the  cost  of  some  oil  tanks  that  we  put  in 
at  Central  Pump  in  1911,  and  also  on  the  record  of  the  cost  of  the 
Presidio  Tank,  which  was  built  in  1903,  1904  and  1905.  I  used 
6  cents  a  pound.  The  Central  Pump  tanks  were  small  tanks, 
and  my  recollection  is  they  cost  8  cents  a  pound  in  place.  I  have 
used  6  cents  per  pound  in  the  steel  work  here.  In  the  tank  covers  7186 
I  valued  the  individual  items,  and  arrived  at  a  figure  of  $525. 


*  See  page  7195  for  correction. 
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Clay  Street  Tank :  I  made  a  difference  of  one  cent  in  the  price 
there,  on  account  of  the  plates  being  wrought  iron  instead  of 
steel.  I  used  7  cents  for  the  wrought  iron,  and  6  cents  for  the  struc- 
tural steel  work.  The  cast-iron  pipe  was  put  in  at  the  prices  I 
used  in  the  city  distribution  system,  eliminating  the  excavation  and 
backfill  wherever  it  is  shown  as  a  separate  item.  There  are  a  num- 
ber of  fittings  in  this  tank,  and  I  have  used  4%  cents  a  lb.  for  cast- 
iron  fittings  in  place. 

The  4%  cents  includes  everything;  any  work  necessary  to  put 
the  fittings  in  place.  The  retaining  wall  I  have  put  in  at  $10,  and 
the  earth  excavation  at  $1,  because  that  was  mostly  trimming. 

Presidio  Heights  Steel  Tank:   As  to  that  I  have  used  the  same 

unit  prices,  with  the  exception  of  the  excavation  of  loose  rock,  and 

7187        for  that  I  have  used  $1.25.    The  overhead  percentages  are  the  ones 

that  I  am  using.     I  have  figured  on  overhead  and  interest  during 

construction,  and  those  figures  are  mine. 

On  the  Oceanside  Tank  I  probably  took  cost  figures  as  Mr.  Hazen 
did. 


Dillman  Witness :    Geo.  L.  Dillman  for  Defendants. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

I  have  done  excavation  work  which  is  comparable  with  the  city 
distributing  reservoir  work.  That  is  ordinary  excavation  embank- 
ment, with  the  addition  that  the  bank  should  be  built  up  in  com- 
paratively thin  layers,  the  materials  rolled  or  spread  or  compacted 
in  such  a  way  that  the  initial  shrinkage  would  be  nearly  the  total 
shrinkage.     It  has  no  peculiarity. 

Most  of  my  reservoirs  have  been  built  above  ground  for  the  city 
7188  waterworks.  As  I  say,  any  excavation  and  embankment  is  com- 
parable with  those  by  making  that  difference  in  the  manner  of 
disposing  of  the  material.  The  excavation  is  identical  with  any 
other  excavation  of  similar  material.  Where  the  job  is  large  enough 
it  could  be  handled  nicely  with  a  steam  shovel.  A  steam  shovel  will 
excavate  much  harder  material  without  trouble  than  any  other 
methods  of  excavation.  The  material  is  earth,  loose  rock,  and  solid 
rock,  the  only  difference  being  the  compaction  in  the  banks.  I  made 
an  excavation  of  a  14-foot  well  that  was  built  at  Oakdale  in  1911, 
and  bricked  for  the  entire  depth  of  50  feet.  This  is  a  well  for  the 
city  water  supply,  and  in  the  bottom  of  this  structure  are  located 
the  pumps  of  the  system.  So  far  as  the  excavation  and  brick  work 
go,  it  is  not  far  different  from  the  excavation  and  brick  work  of  any 
excavated  reservoir.    There  are  no  banks  in  connection  with  it. 

Questioned  by  Mr.  McCutchen. 

The  diameter  is  14  feet,  and  it  is  50  feet  deep.  I  mentioned  this 
the  other  day  in  connection  with  brick  work,  and  said  that  I  thought 
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the  brick  work  in  place  cost  about  $25  a  thousand.  I  am  confirmed 
in  that  by  this  letter,  which  gives  the  total  cost  as  $2,550.  The  ex- 
cavation is  '2S?>  cu.  yds.  at  50  cents.  The  curbing,  as  near  as  I  can 
figure  it.  is  40,000  brick,  at  $25  a  thousand.  The  work  was  done 
by  contract,  and  while  I  do  not  know  what  the  profit  was,  I  believe 
it  was  satisfactory  to  the  contractors;  these  figures  are  what  the 
city  paid  for  the  work.  The  excavation  was  285  cu.  yds.  at  50  cents, 
$142.50.  There  were  some  iron  rods  run  vertically  through  this 
curbing,  and  the  shoe  for  the  curb,  which  I  put  in  at  $125.  There  7189 
may  be  some. little  error  in  my  memory  as  to  the  cost  of  the  curb, 
but  if  the  brick  cost  more  than  $25  a  thousand,  the  excavation  cost 
less  than  50  cents,  and  vice  versa. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

In  addition  to  that,  I  have  had  a  good  deal  of  experience  in 
embankment  work  in  railroads  and  ditches. 

University  Mound  Reservoir :  The  principal  item  is  the  excava- 
tion, 208,000  yards.  This  is  a  big  enough  job  to  move  a  steam  shovel 
on  to,  or  it  could  be  done  with  plows  and  scrapers.  The  haul  is  not 
great,  and  I  have  estimated  that  at  25  cents.  The  compacted  fill 
I  have  estimated  at  15  cents,  considering  that  some  of  the  excava- 
tion was  hauled  into  the  fill,  so  that  the  15  cents  is  simply  an  addi- 
tion for  the  compaction  of  that  material.  In  constructing  such  work, 
I  used  a  method  of  compaction  of  either  rolling  or  tamping  in 
layers.  The  macadam  bottom  10  inches  thick  I  have  estimated  at 
80  cents  a  sq.  yard.  The  concrete  slopes  at  $9  a  cu.  yard.  The 
concrete  bottom  at  $8  a  cu.  yd.,  and  the  asphalt  paving,  4  inches 
thick,  at  12  cents  a  sq.  foot.  The  asphalt  and  felt  waterproofing  on 
the  slopes  at  8  cents  a  sq.  foot,  and  the  asphalt  on  the  bottom,  2 
coats,  at  3  cents  a  sq.  foot. 

The  piping  I  have  grouped  in  various  bunches  here.  It  is  a 
small  item,  $625.  The  fences  are  $736,  and  the  cultivation  I  have 
put  at  $1,045.  The  making  of  a  farm  is  probably  about  as  variable 
in  cost  as  any  work  on  earth;  there  is  half  an  acre  of  lawn,  and  7190 
hedge,  and  bushes  and  shrubs.  I  am  not  especially  pleased  with  the 
estimate,  but  it  is  what  I  have.  The  items  bushes  and  shrubs  can 
be  anything;  I  figured  them  at  25  cents  apiece. 

Excavation  of  earth  for  the  inlet  system  I  have  estimated  at 
40  cents ;  concrete  $9 ;  redwood  $40.  The  brass  screens  at  20  cents 
a  square  foot;  70  lbs.  of  dogs  at  5  cents  a  pound.  The  pipe  I  have 
estimated  at  practically  the  same  prices  as  the  outside  piping.  My 
unit  prices  on  piping  were  144-inch  $8.65;  36-inch  $6.05.  The  ex- 
cavation 60  cents  a  cu.  yd. ;  backfilling  20  cents ;  concrete  $8 ;  red- 
wood $40  a  thousand.  The  excavation  of  the  main  reservoir  could 
be  done  by  steam  shovel,  or  it  could  be  done  at  these  prices  with 
scrapers.     My  units  for  wrought  iron  pipe  are  the  same  as  those  I 
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gave  during  the  discussion  of  that  subject.     There  is  a  cast-iron 
T  at  $9.     I  figured  the  6-inch  cast-iron  pipe  at  $1.05 ;  6-inch  offset 

7191  $10 ;  6-inch  cast-iron  T  $7 ;  cast-iron  solid  sleeve  $4 ;  6-inch  cast-iron 
plugs  5  cents  a  lb. ;  earth  excavation  and  backfill  70  cents,  50  cents 
for  the  excavation,  and  20  cents  for  the  backfill.  The  water  and 
sewer  connection  figures  up  $162.  There  are  various  small  items, 
the  biggest  item  being  3-inch  cast-iron  water  pipe,  28  feet  at  36  cents 
a  foot.  There  is  some  more  farming  here,  and  I  made  those  shrubs 
and  trees  cost  $1   apiece. 

7192  It  would  cost  a  little  bit  more  to  spread  the  concrete  on  the 
surface  than  it  would  on  the  bottom  by  reason  of  the  bottom  being 
level;  at  the  same  time  the  slopes  are  fairly  easy,  and  depending 
on  the  way  the  concrete  was  mixed,  none,  or  few  forms  would  be 
used  on  the  slope.  Of  course,  there  would  be  no  need  of  forms  on 
the  bottom  at  all.  That  is  to  explain  how  I  arrived  at  my  price  of 
$9  per  yard  for  concrete  slopes,  and  $8  for  concrete  bottom. 

7193  College  Hill  Reservoir:  I  have  estimated  as  excavation  25  cents ; 
embankment  made  from  the  excavation  15  cents ;  clay  puddle  $1  a 
yard ;  rip  rap  6  cents  a  sq.  foot ;  rubble  masonry  $10  a  cu.  yd.  That 
makes  up  the  principal  cost  of  the  College  Hill  Reservoir  in  my  esti- 
mate. Lumber  I  figured  at  $40  a  thousand  in  place.  I  think  small 
amounts  of  cast-iron  pipe  I  have  estimated  at  about  5  cents  a  pound ; 
larger  amounts  at  a  lower  price.  The  principal  item  on  page  265 — 
which  I  think  is  225  in  the  Spring  Valley  Schedule — is  the  item  of 
gates;  30-inch  cast-iron  gate  $500;  30-inch  bell  gate  $400;  a  cast-iron 
T  at  $100;  30-inch  wrought  iron  pipe  at  $5  a  foot. 

In  the  inlet  system  I  have  earth  50  cents ;  backfill  20  cents.  In 
the  outlet  system  I  have  loose  rock  excavation  $1 ;  earth  50  cents ; 
backfill  20  cents. 


7194 
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Witnesses :    G.  A.  Elliott  for  Plaintiff. 

Geo.  L.  Dillman  for  Defendants. 
J.  H.  Dockweiler  for  Defendants. 

Mr.  Elliott :  My  appraisement  is  as  of  December  31,  1913,  and  I 
have  borne  that  fact  in  mind  in  putting  my  appraisement  on  these 
items. 

On  pages  241  and  242  I  had  a  value  of  $3,000;  that  was  incor- 

7195  rect.    The  present  price  is  $1,411,  and  that  is  the  actual  cost. 

Mr.  Hazen:  My  figures  should  really  be  the  same  as  Mr.  El- 
lott's,  if  that  is  reduced;  I  am  $300  too  low.  I  got  the  right  figure, 
but  it  covered  too  many  items.    It  is  not  quite  $300. 

7196  Mr.  Bailhache  and  I  went  through  the  records  of  the  Western 
Pacific  and  saw  the  original  vouchers,  and  there  were  two  items  which 
I  think  should  be  classed  as  overhead  in  this  total.    The  first  is  an  item 
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of  $344.15,  for  which  no  voucher  was  shown,  and  which  was  a  part  of 
some  account  which  was  distributed  pro-rata  to  this  work,  and  of 
which  the  details  are  no1  apparent;  I  think  that  should  be  assumed 
to  be  overhead;  also  a  charge  of  $87(1.14  made  by  the  Spring  Valley 
Water  Co.  for  engineering  and  superintendence  on  the  lining  of  the 
tunnels.  These  two  items  amount  to  $1,220.29,  and  I  think  to  get  the 
cosl  without  overhead  this  could  be  deducted  from  the  figure  form- 
erly given,  leaving  $28,414.25  without  overhead.  That  compared  with 
my  estimate  of  $26,536,  and  I  think  that  this  record  covers  the  same 
work  that  is  covered  by  my  estimate,  so  that  the  actual  cost  exceeds 
my  estimate  by  $1,878,  or  about  7%.  The  Western  Pacific  Railroad 
furnished  the  timber,  the  cement,  broken  stone,  and  some  other  7197 
materials. 

Questioned  by  Master. 

Those  are  included  in  the  vouchers ;  the  vouchers  did  not  show 
the  superintendence  on  the  part  of  the  Western  Pacific.  I  assumed 
that  it  was  supervised,  and  that  the  cost  of  supervision  is  in  their 
general  engineering  account,  except  for  this  item  of  $344.15,  which 
may  have  been  engineering,  or  something  else.  There  is  certainly  no 
charge  for  supervision  in  this  voucher. 

The  man  who  had  the  sub-contract  was  named  Bican,  and  he  says 
that  he  got  $12.75  for  labor  only,  Stone  furnishing  the  drills  and  some 
other  equipment.  The  Stone  contract  for  driving  was  $15  a  foot  and 
the  lumber,  and  the  sub-contractor  got  the  lumber  also,  so  that  was  a 
stand-off  as  far  as  Stone  was  concerned.  I  understood  that  the  sub-  7198 
contractor  got  $15  for  placing  the  timber.  I  suppose  that  charge  went 
forward  to  the  Western  Pacific. 


Witness :    Geo.  L.  Dillman  for  Defendants.  Dillman 

DIRECT    EXAMINATION   BY   MR.    SEARLS. 

I  have  been  connected  with  a  great  deal  of  excavation  for  many 
years,  and  wTith  the  ordinary  price  for  excavation  in  large  quantities, 
including  considerable  haul,  and  the  proportionate  cost  has  not  run 
over  20  cents  a  cubic  yard  for  very  many  years  on  railroad  contracts 
and  on  canal  construction.  It  is  comparable  with  that  kind  of  exca- 
vation. The  quantities  are  large  enough  to  establish  a  camp,  where 
the  cost  of  moving  on  and  off  the  job  is  not  excessive,  and  would  not 
exceed  the  ordinary  contract  prices.  I  would  state,  as  a  definite  case 
of  excavation,  that  the  Valley  Road  contract  was  let,  paying  one  way, 
and  including  several  feet  of  haul,  I  think  it  was  500,  at  8  cents  a 
cubic  yard.  There  was  some  other  haul  paid  when  the  haul  exceeded 
that. 

Questioned  by  Master. 

That  was  in  1894  or  1895,  I  think.     The  Western  Pacific  excava-       7199 
tion  was  let  under  20  cents,  under  rigorous  specifications  as  to  finish, 
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and  considerable  haul,  and  that  contract  was  let  in  1905,  and  the  work 
progressed  through  1910. 

Questioned  by  Mr.  McCutchen. 

I  am  referring  now  to  their  earth  work  contract.  The  price  was 
not  entirely  uniform.  It  ran  under  20  cents  for  earth.  The  contract 
for  the  excavation  of  the  earth  work  of  the  south  side  laterals  in  the 
Oakdale  District  in  1911  was  let  for  20  cents  a  yard.  The  contract 
for  the  north  side  laterals,  which  were  largely  in  earth,  was  let  for  15 
cents  a  cubic  yard.    That  was  let  in  the  same  year,  1911. 

I  have  here  a  compilation  of  some  recent  bids  for  excavation  in 
that  same  country  this  year.  The  work  is  being  done  now  under  the 
supervision  of  Burton  Smith.  I  got  the  information  from  the  records 
of  the  Irrigation  District  at  Oakdale.  These  bids  were  accepted,  and 
the  work  is  progressing  now.    These  are  the  bids  that  resulted  in  the 

7200  contract  for  this  work. 

I  have  some  puddle  here  which  has  been  let  at  50  cents  a  cubic 
yard  and  some  timber  and  tunnel  excavation  contracts  which  were  let, 
and  the  work  is  progressing  now.  This  is  for  excavation.  The  bids 
are  quite  comparable.  The  extreme  high  bid  was  40  cents.  That  bid 
is  exactly  double  the  highest  bid  of  any  other  bidder.  The  next  bid 
is  24  cents,  bid  on  two  items,  and  they  range  from  that  down  to  8V2 
cents.  The  bids  for  excavation  for  which  these  contracts  were  let  are 
13  cents,  13y2  cents,  13y2,  15,  15,  15,  15,  and  8y2  cents. 

Questioned  by  Mr.  Searls. 

I  think  those  different  figures  depend  upon  the  character  of  the 

7201  material.  This  material  is  largely  earth.  It  was  let  without  classifi- 
cation. In  some  cases  they  ran  into  hard  material;  they  did  on  the 
contracts  that  were  let  for  15  cents,  and  18  cents,  that  I  mentioned  a 
minute  ago.  I  allowed  for  some  little  extra  on  account  of  that  hard 
material,  but  the  country  is  opened  up  now,  and  they  know  what  this 
hard  material  is,  and  where  to  find  it,  and  these  contracts  are  let  as 
formerly,  without  classification. 

Questioned  by  Mr.  McCutchen. 

I  have  not  read  these  contracts.  I  am  talking  about  the  con- 
tracts, and  about  the  contract  cost,  and  I  know  those  contractors,  some 
of  whom  live  in  that  neighborhood,  and  I  know  some  of  the  others  who 
do  not  live  in  that  country,  who  have  bid  on  this  work,  and  the  facts 
are  as  I  have  stated. 

Questioned  by  Master. 

The  different  figures  which  I  read  were  contract  figures  for  exca- 
vation. The  fact  that  there  are  a  number  of  contracts  is  explained  in 
that  there  were  contracts  for  different  pieces  of  work.  These  are  ex- 
tensions of  laterals.  The  first  one  that  I  read  is  the  Cometa  Lateral; 
then  there  is  the  Leitch  Lateral;  the  Young  Lateral;  the  Swede  Lat- 
eral; and  Adam  Lateral.     Then  there  is  the  West  Pump  Lateral.     It 
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was  let  to  different  contractors.     The  Cometa  Lateral  at  13  cents  was       7202 
let  to  James  Willison,  as  were  the  Leitch  Lateral,  and  the  Young 
Lateral.     The  Swede  Lateral,  and  the  Adam  Lateral  were  let  to  L. 
I'.  Iloskins,  as  were  also  the  two  that  I  do  not  recall  the  location  of. 
The  West  Pump  Lateral  was  let  to  J.  D.  Niman. 

Questioned  by  Mr.  McCutchen. 

There  was  nothing  furnished  to  these  contractors.  I  know  that 
the  eontract  does  not  provide  for  furnishing  anything  to  them.  I 
know  that  they  were  to  deposit  the  material  with  a  short  haul,  through 
my  knowledge  of  the  country.  I  say  it  is  a  short  haul;  it  is  simply 
excavating  and  dumping  alongside.  It  is  a  haul  that  was  15  or  20 
feet,  or  something  of  that  kind.  The  operation  of  excavation  does  not 
place  it  directly  in  position.  It  has  to  be  pulled  to  one  side  and  put  7203 
in  the  bank.     It  is  loaded  in  scrapers. 

Questioned  by  Master. 

The  excavation  makes  the  bank  of  the  canal.     There  is  a  little 

additional  work  to  be  done  besides  the  excavation.    It  reads,  "Ground 

'under  all  embankments  shall  be  thoroughly  plowed  and  loosened  up 

'before  the  embankment  was  made".    "Earth  to  be  excavated  will  be 

'measured  in  excavations.    It  will  be  classed  as  open  excavation  and 

'tunnel   excavation."     "Embankment  will  not  be   estimated   when 

'excavation  is  in  excess.     When  embankment  exceeds  excavation  in 

'any  100  feet  station,  the  excess  quantity  shall  be  estimated  as  exca- 

'vation."    That  would  be  interpreted  to  mean  that  100  feet  would  be 

the  maximum  haul  required,  but  as  a  rule  the  haul  is  much  shorter 

than  that. 

Questioned  by  Mr.  McCutchen. 

The  size  of  these  laterals,  as  a  rule,  is  6  to  20  feet  wide. 

Mr.  Hazen :  I  have  had  that  sort  of  excavation  done  myself  for 
less  than  15  cents,  but  I  did  not  consider  it  comparable  with  any 
Spring  Valley  work. 

Mr.  Dillman:     I  have  not  put  the  15  cents  nor  8  cents  in  any  of      7204 
my  prices. 

Questioned  by  Master. 

On  this  Lake  Honda,  mine  is  30  cents  for  excavation.  I  do  not 
think  it  is  uniform  for  earth  excavation ;  it  depends  more  on  the  haul 
than  any  other  one  thing.  There  is  a  great  difference  in  the  cost  of 
loosening  different  earth  material,  but  there  is  nothing  especially  dif- 
ficult about  any  of  the  excavation  of  these  reservoirs  that  is  classified, 
and  where  it  takes  a  higher  classification,  it  takes  a  higher  price. 

Questioned  by  Mr.  Searls. 

Lake  Honda  Reservoir:  The  principal  item  of  excavation  is  the 
sand,  which  I  have  estimated  at  30  cents.  Sand  is  very  easy  to  exca- 
vate, but  it  is  hard  on  stock;  on  account  of  the  footing  and  the  haul 
here,  it  is  a  little  greater  than  at  University  Mound  on  the  average. 
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I  do  not  find  any  indications  at  Lake  Honda  that  there  would  be  an 
excessive  difficulty  with  water  there.  As  a  matter  of  fact,  sand  is  a 
little  bit  better  to  work  if  it  has  some  moisture  in  it ;  of  course,  if  you 
have  to  work  it  under  considerable  water,  that  would  add  to  its  cost, 
but  a  moderate  amount  of  water  which  will  go  out  with  the  scrapers 
is  really  an  advantage  in  many  cases ;  while  it  would  add  to  the  weight, 
the  stuff  hangs  together  better. 

7205  Mr.  Hazen :  It  is  my  opinion  that  there  was  a  lake  there  before 
the  reservoir  was  constructed,  and  that  you  would  have  to  deal  with 
a  small  lake  in  constructing  that  reservoir,  although  I  did  not  make 
any  such  assumption.  I  reflected  the  cost  of  dealing  with  that  lake 
into  the  cost  of  excavation,  which  I  estimated  at  75  cents  per  cubic 
yard.  I  got  my  information  as  to  that  from  inquiry,  and  there  was 
something  which  Mr.  Sharon  got  from  the  "Daily  Alta",  which  was 
a  newspaper  dated  April  3,  1865,  and  which  tells  something  about  the 
conditions  of  Honda,  and  the  difficulties  in  the  early  construction.  I 
also  made  inquiry  from  Mr.  Schussler  as  to  the  early  conditions  there. 
I  did  not  look  at  Mr.  Schussler 's  testimony  in  the  last  case.     As  far 

7206  as  Mr.  Schussler  is  concerned,  I  think  it  is  hearsay,  because  this  work 
was  done  before  he  was  connected  with  the  system.  I  do  not  suppose 
any  man  living  could  tell  what  the  conditions  then  were. 

If  the  reservoir  had  not  been  built  before  1913,  it  could  not  be 
reproduced  in  that  location,  and  in  my  judgment  it  was  perfectly 
certain  that  that  ground  would  have  been  used  for  other  purposes,  so 
that  the  construction  of  a  reservior  would  have  been  possible.  As  to 
the  existence  of  the  lake,  this  matter  influences  my  judgment  some- 
what :  The  Honda  excavation  is  in  shape  exactly  like  at  least  a  dozen 
other  holes  between  Honda  and  the  Pacific  Ocean,  and  the  majority 
of  those  holes  are  lakes  at  the  present  time.  Honda  is  built  in  a  can- 
yon, but  I  did  not  see  any  indication  that  there  was  an  opening.  These 
other  holes  between  Honda  and  the  ocean  did  not  have  openings,  and 

7207  the  water  stays  in  them.  These  are  not  along  the  Sloat  Boulevard,  but 
they  are  distributed  all  the  way  from  Honda  to  the  ocean.  I  have  no 
way  of  identifying  them,  but  I  walked  from  Honda  to  the  ocean,  and  I 
saw  these  holes,  and  saw  the  water  in  them.  I  don 't  know  the  name  of 
the  district  that  they  are  in,  but  it  may  be  the  Parkside  District. 

Honda  drains  toward  the  north.  The  sand  dunes  are  on  the  other 
side  of  the  rocky  riclge  to  the  west  of  Honda,  and  that  is  where  these 
holes  are  with  the  water  in  them.     I  did  not  notice  any  lakes  on  this 

7208  side  of  the  ridge. 

7209  I  do  not  want  you  to  think  that  I  attach  too  much  importance  to 
this  newspaper  report,  because  I  do  not  think  I  did.  I  tried  to  make 
a  reasonable  effort  to  find  out  everything  I  could  about  the  conditions, 
but  this  was  one  of  the  scraps  of  information  that  came  my  way ;  I  also 
relied  a  good  deal  on  the  general  topography,  and  also  took  into  ac- 
count the  fact  that  it  was  driven  in  sand,  and  seeing  what  the  drifting 
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in  sand  dot's  elsewhere  in  similar  conditions,  not  far  away,  I  drew  some 
int. fences  of  my  own  from  what  I  saw. 

Mr.  Elliott:  I  have  no  exact  information  as  to  whether  there  was 
really  a  lake  there  or  not.  lmt  as  to  the  probability  of  there  being  a 
lake.  I  have  something  that  I  think  throws  some  light  on  it:  The  7210 
reservoir  basin  had  a  certain  amount  of  excavation,  which  has  been 
agreed  to  in  order  to  form  it.  and  that  excavation  does  not  completely 
till  that  basin,  which  means  that  there  was  a  hollow  there,  providing 
tlere  was  no  outlet  at  the  north  end.  So  far  as  the  probability  of  the 
outlet  at  the  north  end  is  concerned,  I  just  finished  sinking  a  shaft 
there  right  next  to  the  roadway,  in  the  gap,  and  that  went  through 
absolutely  hard,  solid  rock  that  was  in  place;  it  was  not  a  till,  which 
indicates,  of  course,  that  the  water  had  to  till  in  this  basin,  and  flow 
over  the  top  to  get  out.  As  to  the  probability  of  the  water  being  there, 
just  one  block  north  of  Lake  Honda  there  is  another  similar  sink  at  a 
slightly  lower  elevation,  and  that,  until  it  was  filled  in  1914,  always 
contained  water;  there  was  always  water  running  through  it.  In  fact 
we  had  to  put  in  that  sewer  that  we  were  talking  about  yesterday  in 
order  to  drain  it.  That  also  belongs  to  the  company,  and  I  can  say 
offhand  it  would  probably  cover  two  or  three  acres.  There  was  no  lake 
there;  it  was  swampy,  and  in  the  winter  time  there  would  be  a  few 
feet  of  water  in  it,  and  in  summer  time  you  could  not  walk  on  it,  be- 
cause you  would  sink  down  6  or  8  feet  in  the  mud.  It  was  always  a 
swamp  in  the  summer  time,  and  had  a  fewr  feet  of  water  in  the  winter 
time.  7211 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Dillman :  If  I  have  a  swampy  condition,  such  as  I  have 
heard  described,  it  would  depend  on  how  swampy  it  was,  how  much 
material  was  affected  by  moisture,  and  the  cost  of  drainage,  whether 
that  would  increase  my  excavating  price.  If  there  was  a  pond  there 
which  had  to  be  drained  off  before  you  could  get  at  the  excavation, 
that  cost  of  drainage  could  be  added  in  my  estimate,  whatever  it  was. 
I  saw  nothing  peculiar  about  that  excavation,  and  there  is  nothing  to 
be  seen  now.  I  never  heard  of  it  having  been  originally  a  lake,  and 
if  it  had  been,  the  agreed  inventory  should  have  included  something 
for  a  drainage  ditch  to  drain  it.  This  is  the  first  evidence  that  I  have 
ever  had  that  this  was  wet  excavation. 

The  Master:    I  think  the  inventory,  when  it  says  sand,  has  gone       7212 
about  as  far  as  we  could  reasonably  expect.     I  think  the  engineers 
must  determine  for  themselves  whether  the  sand  was  presumably  wet 
or  dry,  whether  there  can  be  any  water  there  or  not.    You  have  got  to 
look  at  the  ground  in  order  to  appraise  the  property. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Dillman :  The  Laguna  Honda  I  saw  when  it  was  empty,  at 
the  time  of  the  earthquake.     There  were  some  cracks  in  it,  and  it 
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largely  emptied  itself,  showing  a  pretty  good  drainage  there  at  that 
time.  That  would  be  enough  to  convince  me  there  was  not  much 
trouble  in  avoiding  water  in  the  original  excavation. 

Questioned  by  Master. 

Mr.  Dillman :  I  do  not  know  whether  there  is  any  sewer  that 
would  account  for  that  drainage  in  these  structures  that  we  have 

7213  here. 

Mr.  Elliott:  The  outlet  for  the  Lake  Honda  Reservoir  goes 
through  a  peak  of  hard  rock  at  the  north  end;  those  tunnels  are  in- 
cluded in  the  schedule. 

Mr.  Dillman:  I  am  not  very  sure  that  the  lake  drains  through 
the  cracks  that  were  found.  It  was  a  hasty  examination,  made  in 
the  exciting  times  after  the  fire.  The  reservoir  was  empty,  and  I 
noticed  the  construction  of  the  bottom  buttresses,  but  I  did  not  take 
special  pains  to  do  that.  If  it  had  drained  in  that  way,  it  would 
have  been  possible  to  have  kept  it  filled,  because  it  was  at  the  time  of 
the  earthquake  that  the  lining  was  cracked.  I  imagine  that  some 
of  the  water  ran  into  the  pipes  to  supply  the  city  during  the  time  the 
lines  feeding  them  were  cut  off. 

Mr.  Elliott:  It  is  possible  to  drain  the  lake  through  the  lower 
outlet.  There  are  two  tunnels  in  the  schedule;  one  starting  at  the 
bottom  of  the  lake,  and  running  down  Seventh  Avenue,  and  the 
other  about  14  feet  above.     The  one  from  the  bottom  was  built  at 

7214  ^he  same  time  that  the  lake  was  built,  and  it  contains  a  16-inch  pipe 
which  will  drain  the  lake. 

I  think  the  way  to  build  that  reservoir  would  be  to  build  the 
tunnel  first  and  drain  it;  you  would  still  have  the  water  in  the 
ground,  and  still  have  water  in  the  bottom  of  the  lake  where  you 
have  to  make  the  floor  for  the  reservoir.  The  water  would  be  passing 
through  the  bottom,  and  that  would  have  to  be  taken  care  of.  That 
reservoir  has  a  flat  floor,  and  that  water  would  spread  all  over  the 
floor,  unless  it  was  taken  care  of.  The  water  would  have  to  pass 
through  the  floor  of  the  reservoir  to  get  to  the  tunnel,  and  the  tunnel 
would  be  used  in  taking  care  of  it,  and  also  the  seepage  from  the  hill. 
The  lake  at  the  north  end  is  full  of  ground  water.  We  had  to  pump 
when  we  sunk  this  shaft.  It  seems  to  be  fairly  tight,  as  far  as  getting 
out  down  below  is  concerned. 

Questioned  by  Mr.  McCutchen. 

Mr.  Dillman:  I  think  the  water  which  was  in  the  lake  at  the 
time  of  the  earthquake  was  used  just  as  fast  as  they  did  use  it,  and 
I  think  it  was  lost  in  various  ways,  but  undoubtedly  it  escaped 
through  the  cracks  in  such  a  large  way  that  they  did  not  fill  it  again 
until  the  repairs  had  been  made.  I  know  it  was  empty  for  a  long 
while  at  that  time,  and  I  presume  it  was  because  the  seepage  was 
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doing  damage.     If  it  was  a  tight  basin,  there  would  have  been  no 
reason   for  emptying   it   so   completely.     They   kept  it  empty  for      7215 
several  weeks.     Lake  Honda  was  not  the  first  reservoir  used  with 
the  outside  water  from  the  Peninsula  reservoirs. 

The  Precita  Pumps  were  put  in  as  a  temporary  supply,  I  think. 
I  was  one  of  the  Committee  of  Fifty  at  the  time  of  the  earthquake, 
and  I  was  the  active  man  in  developing  these  small  additional  sup- 
plies in  town,  getting  old  wells  in  commission,  pumping  them  out, 
haying  them  tested,  etc.,  for  use  of  the  residents  out  there,  to  avoid 
a  water  famine.  In  thai  way  I  knew  what  was  going  on  at  the 
time  in  the  regard  to  the  resumption  of  business  by  the  Spring 
Valley.  It  was  in  the  troublesome  times,  and  my  examination  was 
not  made  for  the  purpose  of  preparing  for  this  estimate.  I  think 
that  all  of  the  water  in  Lake  Honda  at  the  time  of  the  earthquake 
that  could  be  beneficially  used  was  used,  but  my  understanding  is 
that  the  reservoir  was  so  ruptured  that  it  was  not  safe  to  use  it, 
and  I  assumed  from  that  that  the  loss  by  these  cracks  was  dangerous. 
I  mean  by  that,  it  was  not  safe  to  refill  it  until  it  was  fixed 
again. 

I  think  it  was  filled  from  Lake  Merced  when  it  was  filled.  My  7216 
figure  of  30  cents  for  excavation  would  not  permit  of  handling 
marshy  ground.  If  that  excavation  was  all  in  marsh,  it  would 
add  to  this  the  amount  necessary  to  drain  it  by  a  pump  or  a  ditch. 
It  ought  to  be  constructed  with  a  lower  tunnel  outlet  first,  if  there 
was  water  there,  and  the  water  drained  that  way,  and  the  excava- 
tion made  as  the  swamp  dried  out.  I  would  start  with  my  outlet 
tunnel  running  at  the  north  end  of  the  lake ;  after  putting  that  in, 
so  as  to  get  it  in  connection  with  the  water  from  the  lake,  I  would 
let  it  drain,  and  then  start  in  at  the  south  end  of  the  lake  to  ex- 
cavate. The  tunnel  should  go  below  the  bottom  of  the  lake  in  order 
to  make  effective  drainage,  or  cheap  excavation.  A  couple  of  feet  7217 
is  enough. 

The  item  of  solid  rock  I  put  in  at  $1  a  yard.  The  puddle  I  have 
estimated  at  $1,  and  it  seems  that  this  clay  puddle  was  put  on  top 
of  the  concrete  to  make  it  tight.  This  is  the  only  place  I  have  ever 
seen  it  used.  It  seems  rather  doubtful  as  good  engineering,  but  I 
am  not  making  that  criticism  here.  I  am  estimating  it  as  it  is  in 
the  schedule. 

Questioned  by  Master. 

As  I  understand  it,  the  clay  puddle  is  on  top  of  the  concrete. 
The  concrete  was  put  on  the  sand,  and  then  to  make  the  concrete 
tight,  so  it  would  hold  water,  the  puddle  was  put  on  top  of  the 
concrete. 

Mr.  Elliott :  That  puddle  is  on  either  side  of  the  wall,  dividing 
Lake  Honda  into  two  halves ;  that  was  a  concrete  wall  built  with 
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counterparts  by  Von  Schmidt  a  great  many  years  ago,  and  Mr.  Schuss- 
ler — this  is  hearsay — was  afraid  that  the  wall  was  not  strong  enough 
to  stand  the  pressure  of  the  water,  so  he  increased  this  section  by 
putting  timbers  on  the  outside,  and  filling  in  between  with  the  clay. 
It  was  more  in  the  nature  of  making  a  dam  out  of  it  than  to  make  it 
tight. 

Mr.  Dillman:  I  did  not  understand  it  that  way.  I  understood 
it  was  on  the  water  side  of  the  concrete  lining.  I  did  not  under- 
stand that  it  only  pertained  to  the  cross  wall. 

Mr.  Elliott :   That  is  my  understanding. 

7218  Mr.  Dockweiler:  My  recollection  is  that  that  clay  puddle  is 
laid  on  the  floor  of  the  reservoir,  but  I  would  want  to  see  my  notes. 

Mr.  Elliott:  That  clay  puddle  is  exposed  to  view  when  the 
water  is  low.  I  do  not  say  that  there  is  none  under  the  floor  of  the 
reservoir,  but  I  do  say  that  there  is  some  on  the  concrete  wall  on 
either  side. 

Mr.  Dillman :  This  puddle  clay  is  something  that  you  can  spend 
a  great  deal  of  time  and  money  on  if  you  want  to,  but  I  doubt  if 
you  can  spend  any  time  or  money  to  advantage  beyond  a  cost  of  $1 
a  cu.  yd.,  unless  the  cost  for  the  haul  of  material  is  very  great.  I 
have  assumed  that  the  material  would  be  obtained  within  600  or 
800  feet  of  where  it  was  used,  although  I  do  not  know  that  that 
was  the  case.  I  know  that  there  are  some  spots  of  clay  material 
scattered  through  the  city.  If  this  clay  was  hauled  up  from  San 
Mateo  County,  it  would  cost  a  great  deal  more  money. 

Questioned  by  Mr.  Searls. 

Mr.  Dillman:  I  assume  that  there  are  clay  banks  within  half  a 
mile  of  there,  but  I  have  not  located  any.    I  do  not  think  that  the 

7219  puddle  in  my  Oakdale  experience  was  all  clay.  I  know  that  country, 
and  the  bids  for  puddling  there,  and  this  including  the  excavation, 
placing  and  puddling,  runs  from  40  cents  to  75  cents  a  yard.  That 
puddle  was  designed  for  making  a  small  dam.  It  was  a  small  amount 
of  puddle  for  that  matter.  There  is  material  near  Oakdale  that 
would  be  perfectly  satisfactory  for  this  purpose. 

Questioned  by  Mr.  McCutchen. 

That  material  is  in  connection  with  the  Cape  Horn  Tunnel,  which 
was  let  by  the  Oakdale  District  to  James  Willison.  It  was  not  pure 
clay.  It  is  clayey  material,  but  it  is  very  properly  a  puddle  ma- 
terial. There  is  sand  mixed  with  it ;  I  would  not  say  rock,  but  often 
times  there  is  small  gravel,  although  I  do  not  think  that  is  the  rule. 
This  particular  bank  that  I  refer  to  is  7  or  8  miles  east  of  Oakdale, 
on  the  north  side  of  the  Stanislaus  River.     I  think  that  material 

7220  would  run  from  50%  clay  down.  I  don't  think  it  is  more  than  50% 
clay.  It  might  go  down  to  20%  or  25%.  It  would  not  have  a  large 
percentage  of  small  pebbles  in  it,  but  it  would  have  a  few  small 
pebbles. 
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Questioned  by  Mr.  Seails. 

The  material  that  they  used  in  the  Oakdale  structures  appears 
very  satisfactory,  and  puddles  itself  without  manipulation;  it  is 
sufficiently  clayey  for  that  result. 

Referring  to  the  concrete  lining,  I  have  used  $8  for  the  bottom, 
and  $9  for  the  slopes  per  cu.  yd.,  concrete  in  place,  and  for  the  con- 
crete walls  I  have  used  $9.  For  the  rubble  masonry  I  have  used  $10, 
and  for  the  brick  masonry  $20  a  thousand;  for  the  ashlar  masonry 
I  have  used  $12  per  cubic  yard.  For  the  cement  plaster  I  have 
used  3  cents  per  square  foot,  and  for  the  asphalt  waterproofing, 
which  is  simply  a  wash,  I  have  used  1  cent  per  square  foot.  There 
are  more  small  items;  wrought  iron  pipe,  earth  excavation  50  cents, 
backfill  20  cents,  30-inch  pipe  $4.50. 

The  first  item  attached  to  sewers  is  structure  23,  and  for  that      7221 
I  allowed  $61;  6-ineh  cast-iron  pipe  $1.05  a  foot;  6-inch  valve  $12; 
150  lbs.  of  stems  at  8  cents,  that  is  the  turned  stems. 

Questioned  by  Master. 

For  wrought  iron  pipe,  earth  excavation,  I  have  allowed  50 
cents,  and  backfill  20  cents.  When  I  mentioned  my  figure  on  the 
riveted  wrought  iron  pipe,  in  the  early  portion  of  this  investiga- 
tion, of  50  cents,  I  do  not  remember  whether  that  included  my  back- 
fill at  that  time.    I  rather  think  it  did. 

Mr.  Ellis :  50  cents  is  the  price  of  excavation  and  backfill,  out- 
side of  San  Francisco,  as  Mr.  Dillman  says. 

Mr.  Dillman:  This  is  a  small  job,  and  would  take  a  higher  price 
than  a  large  continuous  job,  such  as  the  large  pipe  lines. 

Questioned  by  Master. 

The  trench  excavation  at  Oakdale  was  26  cents.  The  backfill 
was  a  price  per  lineal  foot  of  trench.  I  don't  remember  wThat  that 
was,  but  I  can  get  it.  I  cited  it  as  indicative  of  the  cost  of  trench- 
ing in  the  country.  I  said  also  at  that  time  that  my  original  esti- 
mate on  that  was  40  cents,  and  that  the  accepted  bid  was  26  cents. 

DIRECT   EXAMINATION   BY   MR.    SEARLS.  7222 

Mr.  Dillman :  Lake  Honda  :  Sewer,  strainer-house,  item  34,  page 
155,  earth  excavation  is  only  3  yards,  50  cents,  and  concrete  at  $8. 

Potrero  Heights  Reservoir :  I  could  not  see  the  excavation  there, 
but  there  is  nothing  in  the  country  there  to  indicate  that  an  excava- 
tion of  that  size  would  get  into  a  classification  higher  than  loose 
rock. 

Mr.  Elliott:  The  Potrero  Heights  Reservoir  is  on  top  of  the 
hill,  near  the  gas  works  and  Union  Iron  Works,  in  the  Potrero. 

Mr.  Dillman:  I  do  not  want  to  be  understood  as  testifying  to 
the  fact  that  there  was  no  solid  rock  in  that  excavation,  but  I  do 
want  to  state  that  there  is  no  indication  that  I  saw  of  that,  and  I 
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have  accepted  the  inventory  classification  as  correct.  My  figure  on 
that  was  50  cents  a  yard. 

Questioned  by  Mr.  McCutchen. 

Mr.  Dillman:  Earth  ordinarily  shades  into  loose  rock.  The  line 
of  demarcation  is  not  well  denned,  and  loose  rock  gets  a  little  harder, 
and  finally  shades  into  solid  rock,  and  it  is  a  matter  of  personal 
deduction  of  the  man  who  does  the  classifying.  For  that  reason,  I 
have  of  late  years  eliminated  the  classification  in  such  cases  entirely, 
and  let  them  work  for  a  flat  price  per  cu.  yd.,  and  I  have  found  it 
very  satisfactory.     This  work,  unless  it  does  get  into  very  hard 

7223  material,  should  be  done  for  50  cents  a  cubic  yard. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

The  wall  I  have  put  in  at  $9  a  cu.  yd.,  and  the  concrete  lining 
at  the  bottom  at  $8 ;  the  brick  work  at  $20  a  thousand ;  the  plaster, 
bottom  and  sides,  at  3  cents  a  square  foot. 

Lombard  Street  Reservoir:  Earth  excavation  25  cents;  loose 
rock  50  cents ;  embankment  of  both  earth  and  loose  rock  20  cents ; 
earth  borrowed  30  cents.  I  did  not  locate  any  borrow  pit  for  that. 
I  assumed  it  would  cost  a  little  bit  more  than  it  would  to  excavate 
the  regular  excavation  and  waste  it  on  the  sides  or  put  it  into  the 
bank.  This  20  cents  for  embankment,  both  earth  and  loose  rock,  is 
simply  for  the  handling  and  compacting  of  the  material  that  was 
taken  from  the  other  excavation.  The  earth  borrow  is  the  excess 
of  material  that  was  used  in  the  bank,  so  that  all  of  the  earth  ex- 
cavated was  used  in  the  embankment,  plus  some  borrow.  Brick 
lining  I  estimated  at  $25  a  thousand,  and  rubble  masonry  I  have 
taken  at  $10  a  cubic  yard. 

Questioned  by  Master. 

That  is  the  masonry  wall,  which  consists  of  rubble  masonry  and 
cement  plaster.  The  rubble  masonry  is  683  cu.  yds.,  at  $10,  $6,830; 
cement  plaster,  3,020  sq.  ft.,  at  3  cents,  $91. 

The  Master:    During  the  recess  I  suggested  to  Mr.  Hazen  that 

7224  in  my  experience  here  on  this  peninsula  there  were  ample  quantities 
of  what  I  considered  was  clay,  and  therefore  it  did  not  seem  neces- 
sary to  go  to  San  Mateo  County,  and  Mr.  Hazen  stated  that  in 
assuming  a  reproduction  in  1913  such  clay  would  not,  in  his  opinion, 
be  available,  because  of  the  population  in  the  city. 

Mr.  Hazen :  I  have  seen  a  great  deal  of  material  that  had  some 
clay  stock  in  it,  but  I  have  not  seen  anywhere  in  the  city  anything 
that  looked  to  me  like  puddle  clay  in  a  place  where  it  would  be 
available  for  excavation.  I  should  expect  it  to  occur  in  flats.  I 
have  been  through  Sutro  Forest,  but  I  did  not  notice  anything  along 
the  bank  below  the  Relief  Home  that  I  recognized  as  puddle  clay. 
I  don't  know  what  they  puddled  the  dam  with  through  the  Merced 
Ranch.    That  dam  is  very  small.    My  impression  is  that  that  material 
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below  tile  Relief  Home  is  a  fine  sandy  stock  that  looks  like  clay,  but       7225 
,WOuld  not  stand  up  in  puddle. 

Mr.  Ellis:  I  have  seen  clay  deposits  on  the  Merced  Ranch.  They 
showed  me  the  puddle  from  which  the  clay  was  taken  for  either  one 
or  two  dams — it  has  been  2  or  3  years  ago — it  was  about  a  mile  up 
the  road  from  South  Pond.  I  went  up  there  with  the  man  who  is 
the  attendant  down  there,  and  I  asked  him  if  he  had  any  clay  on 
there,  and  he  showed  me  the  clay  deposit  from  which  they  took  the 
puddle  for  the  South  Pond  Dam,  and  such  other  puddling  as  they 
did,  which  I  do  not  think  was  extensive. 

DIRECT  EXAMINATION  BY  MR.  SBARLS.  7226 

Mr.  Dillman  :  Francisco  Street  Reservoir :  The  units  are  25  cents 
for  earth  excavation;  50  cents  for  loose  rock  excavation;  10  cents  for 
embankment,  that  is  haul  part  of  the  excavation,  and  that  10  cents 
is  for  manipulation ;  clay  puddle  $1 ;  concrete  $8 ;  brick  $20 ;  cement 
plaster  3  cents  a  square  foot.  I  don't  remember  now  why  I  used  $25 
for  brick  on  the  Lombard  Street  Reservoir,  and  $20  on  all  the  other 
structures.    There  is  no  particular  reason  for  that  discrepancy. 

On  the  tank  reservoirs  I  assumed  a  base  price  for  plates  of  5 
cents,  which  is  the  biggest  single  item ;  excavation  25  cents ;  con- 
crete $10 ;  these  prices  seem  high  enough  for  a  tank  of  that  capacity. 
I  built  at  Oakdale  a  reinforced  concrete  tank,  of  about  the  same  or 
a  little  greater  capacity  than  the  Clay  Street  Tank,  in  1911  or  1912, 
for  about  half  the  gross  cost  of  this  tank.  I  did  not  add  anything 
for  wrought  iron  from  steel,  but  considered  it  at  the  same  price.  As 
a  matter  of  fact,  here  is  a  case  where  I  doubt  if  the  wrought  iron  has 
any  value  in  use  bej'ond  steel,  and  I  do  not  know  why  it  should  have 
any  greater  cost. 

Mr.  Hazen :   That  was  a  wrought  iron  tank. 

Mr.  Dillman:  I  give  that  at  $4,827,  but  I  include  in  that  my 
excavation  and  concrete  foundation.  The  life  of  the  tank  depends 
on  its  care  and  maintenance,  and  the  outside  of  the  tank  can  be  7227 
painted  as  often  as  desired,  and  the  inside  once  in  awhile,  so  that 
you  do  not  have  to  depend  on  the  single  initial  coating  for  the  life 
of  the  tank.  This  tank  has  a  capacity  of  225,000  gallons.  I  would 
also  compare  with  that  a  reinforced  concrete  tank  at  Oakdale  which 
cost  less,  with  more  than  twice  the  capacity. 

The  Presidio  Heights  excavation  is  inventoried  as  loose  rock, 
and  I  put  that  at  50  cents ;  the  concrete  at  $8 ;  steel  at  5  cents ;  and 
all  lumber  at  $40,  which  is  in  the  tank  cover. 

The  Oceanside  and  Meyers  tanks  are  small  tanks.  The  Ocean- 
side  Tank  I  computed  in  total,  $1,154;  the  tank  itself,  with  the 
tower,  I  computed  at  $800.  The  Meyers,  which  is  a  wooden  tank, 
I  computed  at  $987,  the  accessories  being  small  in  comparison. 
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Witness:    J.  H.  Dockweiler  recalled  for  Defendants. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

University  Mound  Reservoir:  My  unit  price  for  excavation  on 
that  was  26  cents,  and  I  figured  on  using  a  steam  shovel.  I  obtained 
that  figure  by  my  usual  method  of  analysis  of  costs  of  labor,  teams, 
and  machinery  and  so  on.    I  used  scraper  work  on  part  of  the  excav- 

7228  ation  until  I  could  get  what  I  considered  an  economical  condition  for 
the  shovel  to  work  in.  My  price  is  26  cents  for  that.  I  allowed  10 
cents  extra  for  compacting  the  34,926  cu.  yds.  That  material  is 
hauled  in  by  Fresno  scraper  work,  then  it  is  rolled  and  sprinkled, 
and  given  the  consolidation  through  that  method  of  handling  it. 
I  determined  the  macadam  lining  as  at  92  cents  a  yard,  and  that 
price  resolved  into  sq.  yds.  gives  you  the  35  cents.  This  is  macadam 
bottom,  2  layers,  5  inches  thick  after  compacting.  I  assumed  it  was 
rolled  with  a  steam  roller  after  it  has  been  spread.  I  hauled  that 
from  a  distance  of  2500  feet  from  a  quarry.  I  ascertained  that  ma- 
terial could  be  obtained  from  the  owner  of  the  premises  at  8  cents 

7229  a  yard,  and  that  is  what  I  mean  by  paying  a  royalty  on  it.  The  cost 
of  the  rock  was  11  cents ;  breaking  and  loading  it  20  cents,  and  haul- 
ing it  23  cents ;  spreading  it  was  4  cents,  and  rolling  it  11  cents. 

Taking  concrete ;  I  have  used  a  price  of  $7.50  for  slopes,  and  $7 
for  bottom.  The  cost  of  my  material  per  yard  at  University  Mound 
is  $5.63  per  cu.  yd.  of  concrete.  Then  I  assumed  the  cost  of  labor 
and  placing,  mixing  and  placing  it,  as  $1.08;  water  15  cents;  equip- 
ment 10  cents ;  runways  10  cents,  to  which  I  added  27  cents,  giving 
me  a  total  of  $7.33,  and  I  used  $7.50. 

A  memorandum  of  Mr.  Dockweiler 's,  giving  such  items  as  could 
be  readily  segregated,  was  offered  and  received  in  evidence  as  "De- 
fendants' Exhibit  145". 

Mr.  Dockweiler:  The  difference  between  the  $7.50  and  $7  for 
concrete  on  slopes  and  bottom  was  the  difference  in  labor.  The 
material  is  the  same  price.  I  used  a  unit  of  mixing  and  placing,  67 
cents  per  cubic  yard.  That  is  based  on  the  cost  account  of  the  labor 
of  the  Twin  Peaks  Reservoir.  The  workmanship  on  the  Twin  Peaks 
was  a  much  better  piece  of  workmanship  than  the  University  Mound. 
You  can  see  some  of  the  loose  material  at  the  University  Mound,  and 
it  did  not  have  that  finish. 

7230  There  was  a  cost  record  of  the  Twin  Peaks  work  gotten  out  by 
the  City  Engineer's  Office  in  San  Francisco,  and  that  record  was 
used  in  the  preparation  of  this  work.  My  labor  costs  in  this  were 
builded  upon  that.  If  it  is  10  cents  more  a  yard,  my  estimate  must 
be  increased  that  much  for  the  labor.  The  City  Engineer's  records 
give  a  mixing  and  placing  cost  of  67  cents,  and  that  record  I  have. 

7231  This  cost  record  that  I  relied  on  was  prepared,  according  to  the 
information  given  me,  by  the  inspector  for  the  City  who  was  on  the 
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job.  I  don't  know  whether  this  covers  the  contractor's  overhead 
or  not.  My  estimate  is  directly  comparable  with  that  work,  because  7232 
all  other  charges  are  separately  taken  care  of  by  me  in  my  figure. 
It  is  my  understanding  that  all  it  is  intended  to  include  is  the  direct 
labor  cost,  and  that  it  does  not  include  any  of  the  equipment  charges. 
The  G7  cents  is  the  labor  of  mixing  and  placing,  and  I  have  no  equip- 
ment in  that  at  all.  I  used  +13  each  for  screens,  and  they  are  brass 
screens. 

Mr.  Hazen:  I  used  $20. 

(Counsel  for  Defendants  advised  that  he  would  be  able  to  get,       7233 
from  the  City  Engineer's  Office,  in  a  few  days,  the  contract  price 
and   the   cost   on   these   high   pressure   reservoirs   that   Mr.    Hazen 
wanted,  and  that  that  also  would  cover  the  information  that  Mr. 
Dockweiler  used  this  morning,  as  to  the  cost  sheets.) 

Mr.  Dockweiler:  The  document  that  I  have  is  a  photostat  of 
the  cost  sheets  furnished  me  by  the  City  Engineer's  Office. 

Questioned  by  Mr.  McCutchen. 

I  identified  these  sheets  on  the  margin.  Where  I  have  used  labor 
to  place,  yards,  that  means  cubic  yards.  The  figure  66.4  cents  is 
on  concrete  bottom  slab.  This  is  work  comparable  to  the  kind  that  7234 
was  put  in  on  the  University  Mound  Reservoir.  In  other  words, 
it  is  the  bottom  of  the  reservoir,  and  this  is  work  put  on  the  bottom 
of  the  Twin  Peaks  Reservoir.  That  is  750  cu.  yds.,  and  that  is  all 
there  is  of  that  bottom  rock.  The  balance  is  other  kind  of  work. 
I  may  have  employed  these  figures  in  the  other  concrete  work.  I 
cannot  tell,  until  I  see  my  notes,  just  what  I  used,  but  I  had  a  copy 
of  this  at  the  time  I  was  making  this  appraisal. 

The  item,  per  yard  to  place  $1.07,  including  forms,  strips,  and 
runways,  $9.58,  is  the  cost  of  the  material,  and  you  will  note  that 
in  the  first  instance,  where  I  gave  you  labor  66  cents  a  yard,  that  the 
materials  used  in  that  yard  of  concrete  cost  $7.20.  The  exact  quan- 
tity here  of  cement,  rock,  sand,  and  other  materials  is  given. 

Questioned  by  Mr.  Searls. 

That  had  to  be  hauled  practically  to  the  top  of  the  Twin  Peaks, 
right  to  the  base  of  the  final  slope. 

Questioned  by  Mr.  McCutchen. 

This  column  that  I  have  borrowed  that  from  is  headed  ' '  Concrete 
"bottom  slab."  On  the  second  page  beyond,  where  I  have  "west 
"for  corner",  I  guess  it  is  wall,  and  it  would  be  west  for  concrete. 
The  cost  per  yard  to  place  is  97  cents.  The  cost,  including  forms,  of 
$12.89  a  yard,  is  a  very  high  cost  of  forms.  I  don't  know  exactly  7235 
where  that  is,  but  this  is  an  analysis  of  the  various  items.  I  used 
that  price,  because  it  is  my  opinion  that  it  is  a  similar  kind  of  work 
to  this.  I  don't  know  the  name  of  the  man  who  made  this  up.  It 
.was  given  me  by  the  City  Engineer's  Office,  and  is  a  copy  of  their 
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records.  It  is  a  photostat  copy  of  the  allocation  or  segregation  of 
the  various  costs  as  the  contractor  met  with  them. 

Questioned  by  Mr.  Searls. 

Screens:  I  estimated  the  material  at  $9.34;  the  labor  at  $2.50, 
to  which  I  added  62  cents,  making  $12.46.  Then  I  sent  down  a  sketch 
to  the  San  Francisco  Mill  Furnishing  Co.,  and  Mr.  C.  F.  Hutchinson, 
the  secretary,  gave  me  a  figure  of  $12.75  per  screen  as  the  price  that 
he  is  willing  to  do  this  work  for.  I  rounded  it  off  and  took  it  at 
$13.  For  cast-iron  pipe,  San  Francisco,  4  inches,  I  took  $34  a  ton; 
6  inches,  $32.75;  8  inches,  $32;  10  and  12-inch,  $32  a  ton. 

Questioned  by  Mr.  Greene. 

7236  In  the  matter  of  the  screens,  I  showed  the  man  a  sketch  of  the 
screen,  and  explained  to  him  what  it  consisted  of.  "We  made  the 
sketch  in  the  field,  and  the  material  of  which  was  to  be  made  of 
brass.  I  used  brass  wire  cloth,  45  sq.  feet  of  it,  at  17  cents  a  sq.  foot ; 
that  cost  $7.65  alone. 

Questioned  by  Mr.  Hazen. 

We  got  a  quotation  from  somebody  for  that  17  cents,  but  from 
whom  I  do  not  remember.  I  think  the  wire  is  a  %  mesh.  It  is  a 
brass  wire  cloth.  I  have  not  the  gage  here.  The  cost  depends  en- 
tirely upon  the  size  of  the  wire. 

Questioned  by  Mr.  McCutchen. 

I  did  not  give  him  any  exact  weight  of  wire  to  figure  on,  as 
I  remember.  I  know  that  he  was  gone  a  whole  day,  and  came  back 
with  that  price.  ys  mesh  brass  wire  cloth  I  have  down  here  at  17 
cents  a  sq.  foot  as  the  price  that  I  used.  If  that  is  not  the  material, 
of  course,  to  that  extent  the  estimate  is  in  error. 

7237  Mr.  Hazen :  I  should  say,  from  memory,  that  my  price  was  30 
cents.  I  have  measured  these  wires,  but  I  cannot  find  the  record 
of  the  measurements.  This  is  one  of  the  older  screens.  I  measured 
the  wire  on  several  of  them,  and  I  have  often  bought  this  wire  mesh. 
I  had  some  quotations  on  that,  but  I  did  not  get  any  special  quota- 
tions to  use,  more  than  I  already  had. 

Questioned  by  Mr.  McCutchen. 

Mr.  Dockweiler:  It  was  just  a  verbal  quotation  that  I  got  from 
them.    It  was  on  May  22,  1914. 

Mr.  Hazen:  The  wire  has  to  be  pretty  heavy,  because  this  wire 
is  covered  with  cheese  cloth,  and  if  there  comes  a  difference  of  head, 
and  the  cheese  cloth  presses  on  the  wire,  if  the  wire  is  not  pretty 
strong,  it  would  not  hold  it ;  if  you  have  an  ordinary  brass  wire  cloth, 
of  the  weight  that  ordinarily  would  be  quoted,  if  it  was  not  speci- 
fied, it  would  not  be  strong  enough  to  hold  it. 

Mr.  Dockweiler :  It  is  a  fairly  strong  frame  ;  it  is  3  feet  high.  It 
would  be  the  wire  that  would  make  the  difference.  All  I  have  here 
is  y8  mesh. 
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Mr.  Dockweiler:  I  have  the  cost  of  the  Central  Reservoir,  built  7238 
by  the  Peoples  Water  Co..  in  Oakland,  during  the  year  1909-10;  that 
cost  covers  every  dollar  expended  by  that  company,  and  charged 
by  the  company  to  the  construction  of  that  reservoir.  I  was  en- 
titled to  get  that  data  by  virtne  of  my  position,  which  was  that  of 
consulting  engineer  to  the  City  Council  of  Oakland  on  matters  of 
water  supply,  and  my  contract  required  that  I  should  submit  to 
that  body  at  the  end  of  each  two  months  a  report  of  all  moneys  ex- 
pended; a  report  which  set  forth  all  construction  that  the  company 
had  engaged  in,  and  the  cost  of  all  these  constructions,  and  also  set- 
ting  forth  all  charges  thai  they  made,  ;ill  moneys  that  they  expended, 
and  whether  these  moneys  were  properly  charged.  I  got  that  data 
from  the  vouchers  and  books  of  the  company.  This  table  was  com- 
piled from  the  total  of  the  data  which  I  have  in  my  possession,  taken 
directly  from  the  books  of  the  company,  and  the  data  from  which 
I  compiled  this  table,  was  copied  from  the  company's  records,  by 
Mr.  Bailhache,  at  my  direction. 

The  cost  of  the  job  was  worked  up  by  an  engineer  of  the  water  7239 
company,  and  he  prepared  a  report  in  which  he  segregated  the  costs 
of  all  the  different  classes  of  work.  This  data  was  compiled  by  the 
company,  and  I  made  a  copy  of  it.  This  is  an  exact  copy  of  data  in 
the  office  of  the  Peoples  Water  Co.,  in  Oakland,  as  compiled  by  C.  H. 
Park,  one  of  their  engineers,  and  copied  by  Mr.  Bailhache  for  me, 
under  my  direction.  This  is  an  exact  copy  of  a  paper  which  will  be 
found  in  the  archives  of  the  Peoples  Water  Company.  It  contains 
the  cost  of  the  complete  structure. 

Mr.  Searls :  Mr.  Dockweiler  had  the  first  5  columns  of  this  table  7240 
all  compiled,  and  there  was  an  account  of  miscellaneous  and  general 
costs  there  which  were  segregated,  in  the  details,  and  I  asked  Mr. 
Ellis  to  go  through  that  general  and  miscellaneous  table,  and  allo- 
cate to  the  particular  items  all  the  charges  which  might  be  called 
indirect  charges  under  Mr.  Lippincott's  testimony. 

Mr.  Ellis :  This  table  here  contains  all  the  figures  that  were  shown  7241 
on  the  original  table ;  the  figures  up  to,  and  including  5  are  simply 
my  copy  of  the  compilation;  they  are  all  Mr.  Dockweiler 's  figures. 
The  figures  marked  column  6  miscellaneous,  and  column  8  indirect, 
are  described  in  that  record  in  the  form  shown  on  page  2  here,  they 
are  headed  "miscellaneous  and  general".  Page  2  shows  just  what 
I  did.  No.  2  describes  all  these  items;  there  are  a  great  bunch  of 
them,  and  for  the  purpose  of  convenience,  we  grouped  them  to- 
gether, but  the  detail  is  on  page  2.  I  simply  took  these  miscellaneous 
and  indirect  items  and  put  them  together. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Dockweiler :  I  have  a  copy  of  the  contract  under  which  this 
reservoir  was  built.     The  contractor  received  15%  in  addition  to 
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his  payroll;  then  he  was  paid  15%  in  addition  to  all  purchases  made 
by  him  for  materials.  The  contractor  furnished  the  materials.  He' 
furnished  everything.  For  instance,  he  would  buy  cement,  and  then 
he  would  bill  that  to  the  company,  and  add  15%  to  it.  His  equip- 
ment charge  was  provided  for  at  a  certain  stipulated  rental  per  day, 
to  which  he  also  added  15%. 

7242  The  third  column  marked  "Fuel"  is  exactly  as  it  is  shown  in 
the  original.  "Repairs"  is  the  amount  of  repairs  charged  to  the 
various  accounts  as  indicated.  "Material";  that  is  charged  as  indi- 
cated on  the  original.  The  contractor  got  a  profit  on  material  under 
the  contract,  and  that  is  charged  in.  That  charge  includes  his  15%, 
because  I  have  a  copy  of  every  bill  the  company  paid,  and  that  was 
submitted ;  the  totals  of  these  bills  check  the  total  of  the  expendi- 
tures on  the  reservoir.  These  total  indirect  and  miscellaneous 
charges  are  as  shown  on  the  second  and  third  sheets  of  this  com- 
pilation. 

Questioned  by  Master. 

Referring  to  a  correction,  or  modification,  as  to  the  cost  per 
cu.  yd.  on  the  first  sheet,  where  I  have  it  43  cents,  and  on  the 
original  it  is  45  cents:  I  deduct  supervision  and  engineering,  which 
is  set  out  separately.  I  wanted  to  get  the  direct  cost,  so  in  the 
item  of  "supervision  and  engineering"  that  is  added  thereto;  it  will 
check  out  with  the  original. 

Questioned  by  Mr.  Searls. 

The  "supervision  and  engineering"  is  what  the  company 
charged  up  against  the  work  for  their  own  supervision  and  engi- 
neering. That  is  not  what  I  classified  under  the  heading  of  "general 
overhead".  I  have  that  as  a  separate  allowance,  and  it  is  a  percent- 
age of  my  general  overhead  allowance.     The  total  amount  of  that 

7243  ^s  on  the  first  sheet.    The  equipment  is  charged  here  directly  in  labor. 

Mr.  Ellis:  It  is  not  on  a  basis  comparable  with  Mr.  Lippincott's, 
so  far  as  the  equipment  goes. 

Mr.  Dockweiler:  It  can  readily  be  ascertained  how  much  the 
equipment  charge  is,  because  what  they  paid  is  set  forth  each  day, 
and  the  nature  of  the  apparatus  that  they  paid  rental  on;  for  in- 
stance a  car  is  charged  at  the  rate  of  $1,  2  cars  at  $2;  a  mixer  at 
the  rate  of  $10  a  day. 

Column  11  of  this  table,  containing  the  cost  per  cu.  yd.,  is  ob- 
tained by  dividing  the  total  number  in  column  11  into  the  total  cost 
as  shown  in  column  9,  and  the  48  cents  written  in  at  right  angles 
there  is  the  average  cost  per  cu.  yd.  for  all  excavation.  Column  12 
shows  the  number  of  feet,  cost  of  haul. 

Questioned  by  Mr.  McCutchen. 

That  is  also  from  the  records  at  the  company's  office.  This  earth 
work — steam  shovel — means  that  that  material  is  compacted  in  em- 

7244  bankment  work ;  that  does  not  mean  simply  digging  out  the  material, 
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and  hauling  it  1500  feet  for  43  cents,  but  that  means  compacting  in 
the  embankment. 

Questioned  by  Mr.  Searls. 

That  includes  every  charge,  excepting  engineering  and  super- 
vision. The  item  "Finish"  is  the  trimming  of  the  basin  of  the  reser- 
voir, smoothing  it  up;  I  am  not  positive  just  what  that  represents. 
It  is  my  impression  that  it  means  the  trimming  of  the  interior  slope 
of  the  dam  so  as  to  get  it  ready  to  apply  the  concrete  lining  to  it. 
It  also  includes  the  trimming  of  the  reservoir,  the  bottom  and  the 
sides.  If  it  does  not,  I  don't  know  what  it  represents.  That  includes 
the  dam,  and  the  sides,  and  bottom  of  the  reservoir.  In  order  that 
these  figures  may  be  comparable  to  the  Spring  Valley  figures,  $10,000 
should  be  added  somewhere,  either  to  the  concrete  or  to  the  excava- 
tion figures. 

Mr.  Ellis;  "Clearing  and  appurtenant  structures":  They  are  7245 
all  shown  on  the  second  page.  Everything  that  I  grouped  on  the 
first  page  I  show  in  exact  detail  on  the  second  page,  so  that  it  can 
be  readily  compared  to  the  summation  sheet  of  the  company;  in  other 
Words  there  are  2  items  on  the  bottom  of  the  summation  sheet  of  the 
company,  one  entitled  "miscellaneous  $16,764"  and  the  second  "gen- 
eral $12,596".  Now  the  distribution  of  those  two  totals  is  shown 
on  the  second  page  here,  and  all  the  details.  The  items  which 
are  marked  "clearing  and  appurtenant  structures"  are  such  items 
as  bridges,  pipe  lines,  permanent  appurtenant  structures  not  prop- 
erly a  part  of  the  embankment  of  concrete. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Dockweiler :  This  Central  Reservoir  was  excavated  in  a 
clay  formation.  It  was  ideal  steam  shovel  work.  Lots  of  that  work 
was  done  by  means  that  were  too  expensive.  The  idea  of  trying  to 
carry  stuff  with  a  wheeler  1400  feet  haul,  would  show  that  there 
was  very  poor  judgment  used  in  getting  that  outfit.  This  is  for  a 
1500  foot  haul.  My  haul  on  the  University  Mound  Reservoir,  630  7246 
feet,  is  the  mean  haul ;  roughly,  just  taking  a  cent  a  hundred  feet 
for  haul,  that  would  make  a  difference  of  9  cents  between  my  figure 
on  the  University  Mound  Reservoir  and  the  figure  shown  here.  De- 
duct 9  cents  from  43  cents,  and  you  have  34  cents.  I  allowed  10  cents 
for  compacting  in  my  estimate  for  University  Mound.  The  36  cents 
for  the  excavation  and  compacting  is  directly  comparable  to  this 
here  of  43  cents  for  1500  foot  haul. 

The  contractor  got  15%  on  his  equipment  rental  on  the  Central 
Reservoir.  For  instance,  a  mixer  was  set  forth  in  the  contract  as 
being  charged  for  at  $10  a  day;  he  not  only  got  that  $10,  but  15% 
in  addition  thereto.  If  he  rented  the  equipment  from  somebody  else, 
he  was  allowed  a  profit  of  15%  on  his  outlay  for  rental,  and  if  it  7247 
was  his  own  equipment,  he  was  allowed  the  rental  plus  15%.     He 
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also  got  15%  on  his  payroll.  The  company  built  the  boarding  house 
for  him,  and  everything  that  you  could  conceivably  imagine  of ;  that 
is  segregated,  and  it  will  show  under  the  heading  "building  camp, 
"$2,683.81"  what  a  cheap  boarding  house  can  be  put  up  for. 

The  rentals,  reading  from  the  contract,  which  he  was  paid  in 
addition  to  the  15%  on  this  equipment,  were  as  follows:  Steam 
shovel  $50  a  day;  steam  roller  $12.50;  Erie  Grader  $15  a  day;  10- 
horse  plow  team  with  plow  and  equipment,  including  driver,  $21.50 
a  day ;  8-horse  plow  team  including  plow  and  equipment  and  driver, 
$16.50  a  day ;  6-horse  plow  team  with  plow  and  equipment  including 
driver,  $12.50  a  day;  4-horse  plow  team  with  plow  and  equipment 
including  driver,  $9  a  day;  4-horse  team  with  wagon,  scraper  or 
equipment,  including  driver,  $9  a  day ;  3  horses  with  wagons,  scraper 
or  equipment,  including  driver,  $7.50  a  day ;  2  horses  with  wagon, 
scraper  or  equipment,  including  driver,  $6  per  day;  1  horse  with 
cart  or  wagon,  equipment,  including  driver,  $4  a  day ;  extra  horses, 
including  harness,  $1.50  a  day ;  concrete  mixer  $10  a  day. 

These  prices,  without  the  addition  of  anything,  would  have  a  big 
profit  in  them.     This  is  a  copy  of  the  original  contract  as  it  was 

7248  handed  to  me  by  the  secretary  of  the  company.  I  want  to  state 
that  a  company  that  had  credit  could  have  done  the  work  cheaper, 
because  there  was  no  reason  that  I  can  see  why  anybody  should  have 
paid  15%  for  making  purchases.  I  felt  that  a  considerable  deduc- 
tion from  these  prices  was  justified  in  comparing  the  job  with  my 
own.  The  Peoples  Water  Co.  had  the  option  of  paying  for  the  work, 
either  in  cash,  or  notes  running  one  year,  and  they  had  to  back  those 
notes  with  bonds,  which  were  taken  at  the  market  price,  to  which 
they  would  have  to  add  5%  above  the  market  price.  It  was  a  credit 
proposition.  The  contractor  might  have  to  wait  a  year  for  his 
money,  or  else  discount  his  notes.    It  was  6%  interest,  too. 

An  exhibit  entitled  J.  H.  Dockweiler,  Central  Reservoir,  Oak- 
land, earth  work  and  concrete,  was  introduced  and  marked  "De- 
fendants' Exhibit  146". 

Questioned  by  Mr.  McCutchen. 

Mr.  Dockweiler :  George  Wilhelm  was  the  chief  engineer  of  the 
company  at  the  time  this  reservoir  was  being  built.  Mr.  C.  H.  Park 
was  the  engineer  that  compiled  these  costs. 

Questioned  by  Mr.  Searls. 

On  the  College  Hill  Reservoir  the  schedule  gives  the  quantity 
7248V2  of  excavation  as  39,700  cu.  yards.  I  have  divided  that  work  and 
classified  it  as  follows :  4,200  yds.  stripping ;  34,300  reservoir  excava- 
tion ;  puddle  trench  240  yards ;  and  960  yards  in  another.  I  have 
determined  the  prices  for  the  stripping  as  follows:   Unit  prices  for 

7249  the  stripping  16.8  cents  a  yard,  and  the  excavation  25.8  cents;  on 
the  puddle  trench  62x/2  cents  for  one  item,  and  56.3  for  another. 
Dividing  the  extensions  thus  produced   by  the  total  yardage,   and 
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adding  25%,  gives  me  an  average  of  32  cents  per  sq.  yd.,  which  I 
have  used.  The  difference  arises  merely  through  the  process  of 
analysis. 

The  Central  Reservoir  was  built  in  1909-10. 

College  Hill  Reservoir:  I  figured  that  there  is  plenty  of  clay 
within  half  a  mile.  At  the  time  I  appraised  the  property,  I  went  on 
the  ground  and  saw  everything,  and  I  made  an  examination  to  de- 
termine whether  clay  could  be  obtained  within  that  distance.  Rock 
costs  $1.40  a  yard,  and  t  he  cost  of  a  third  of  a  yard  of  mortar  $2.59, 
and  the  labor  is  $2.18.    Total,  $7.17,  which  I  have  called  $7.25. 

Lake  Honda :     I  judged  there  would  be  difficulty  to  be  encount-       7250 
ered  in  excavating  by  reason  of  water.     To  handle  the  water  I  ex- 
pected first  to  drive  these  tunnels,  and  use  them  as  an  outlet  to  carry 
the  water  away  and  drain  the  land.    That  is  the  first  part  of  the  work 
to  do ;  it  is  a  steam  shovel  job  excavating  that  basin. 

The  total  yardage  of  104,600  yards  I  classified  as  follows :  Rolled 
by  steam  shovel  90,100  yards  at  27  cents;  removed  from  the  slopes 
9100  yards  at  48  cents.  I  have  another  charge  of  9100  yards  from 
sides  ;it  16  cents,  and  then  I  have  7200  yards  bottom  dressing  at  43 
cents,  and  dividing  the  total  price  by  the  total  yardage  gives  me  an 
average  price  of  32  cents  a  yard.  In  excavating  work  of  that  class, 
the  cost  would  vary  with  the  class  of  material,  as  well  as  the  length 
of  haul.  If  an  engineer  should  assume  that  there  would  be  difficulty 
with  water,  and  based  his  entire  unit  costs  on  the  theory  that  all  of  the 
material  might  be  excavated  from  water-logged  ground,  he  would  be 
apt  to  get  a  cost  much  higher  than  would  actually  be  experienced.  If 
I  have  a  proper  idea  of  where  that  material  was  removed  from,  just  7251 
digging  at  the  bottom,  and  considerably  from  the  sides — if  you  had  a 
plank  runway  in  there,  your  shovel  would  load  that  material  and  put 
it  into  the  wagon ;  it  is  not  like  getting  down  to  a  trench  and  taking 
a  spade  to  it.  Your  shovel  would  handle  that  wet  material  without 
any  difficulty  if  you  had  a  plank  runway  and  loaded  it  into  the  wagon, 
and  got  it  out.  I  have  assumed  a  haul  of  600  feet  for  the  material 
that  was  taken  out  of  there  as  an  average.  I  have  assumed  that  it  was 
dumped  three  ways,  up  both  ravines  of  the  arm,  up  stream  from  the 
reservoir,  part  dumped  in  each  ravine,  and  then  part  down  below.  I 
don 't  know  the  cost  of  dredging  work,  and  I  could  not  say  whether  it 
would  be  feasible  to  put  in  a  dredger  boat  and  excavate  in  that  way 
had  there  been  a  considerable  lake  there. 

The  figure  of  $5  on  concrete  was  arrived  at  as  follows :    The  ma- 
terial per  cubic  yard,  which  includes  the  cement  and  rock  per  cubic       7252 
yard,  $3.51.     The  sand  would  be  procured  right  at  the  place;  I  in- 
spected some  of  the  materials,  and  as  near  as  I  could  get  at  it,  it  looked 
to  me  as  if  the  sand  came  from  that  spot. 

Questioned  by  Mr.  McCutchen. 

I  made  an  investigation,  I  think,  of  some  of  that  old  plaster  there, 
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or  something,  and  it  looked  like  the  sand  came  from  there.  That  is 
the  basis  that  I  made  my  estimate  on.  If  the  sand  did  not  come  from 
there.  I  am  in  error  to  that  extent,  but  I  did  assume  that  the  sand 
would  be  used  that  is  there,  because  they  built  in  the  early  days  with 
dune  sand. 

Questioned  by  Mr.  Searls. 

There  are  large  quantities  of  dune  sand  within  a  very  short  haul 
from  there.  On  the  side  of  the  reservoir  toward  the  west  there  are 
immense  quantities  of  sand.  The  schedule  itself  designates  the  reser- 
voir as  sand.  There  are  only  400  cubic  yards  of  rock  work  in  the 
whole  excavation.    You  would  get  the  sand  there  in  1913.    I  am  using 

7253  the  rock  there  at  the  place.  There  are  remains  of  what  I  thought  was 
an  old  quarry  around  there.  If  it  were  not  this  rock,  it  was  similar 
to  that  which  went  in. 

Questioned  by  Mr.  McCutchen. 

The  rock  in  the  quarry  is  the  same  kind  of  rock  that  is  in  that 
concrete.  The  rock  in  the  concrete  came  out  of  that  quarry  within  100 
feet  of  this  reservoir.  I  am  going  to  produce  that  identical  structure, 
and  if  the  sand  came  from  there,  I  am  using  it,  and  if  rock  came  from 
there,  I  am  using  it. 

Questioned  by  Mr.  Searls. 

Mr.  Elliott :  There  is  no  sand  bank  in  the  Sunset  District  a  short 
distance  from  Twentieth  Avenue,  that  I  know  of,  where  they  take  out 
sand  for  that  kind  of  work.  The  sand  throughout  the  Sunset  District, 
until  you  get  down  clear  to  the  ocean,  is  rather  dirty.  We  have  just 
raised  the  reservoir  at  Lake  Honda  6  feet,  and  we  got  all  of  our  sand 
and  gravel  from  the  E.  B.  &  A.  L.  Stone  Co.,  of  the  Ocean  Shore  Line. 
I  put  in  some  concrete  at  the  screen  house,  and  I  never  used  that  rock 
that  Mr.  Dockweiler  speaks  of,  or  the  sand  in  the  immediate  neighbor- 
hood, because  the  rock  was  too  soft,  and  the  sand  was  too  dirty.     The 

7254  sand  that  we  got  for  building  the  pumping  station  at  Lake  Merced 
came  from  the  Grant  Gravel  Co.,  at  Pleasanton. 

Mr.  Dockweiler:  I  am  pretty  certain  that  the  sand  and  rock 
came  from  the  vicinity,  as  a  result  of  my  examination  of  the  rock.  You 
can  take  that  old  concrete,  and  it  is  identical  with  the  rock  that  comes 
from  that  quarry.    I  satisfied  myself  on  that  point. 

Questioned  by  Mr.  McCutchen. 

I  went  around  and  saw  some  of  that  old  work.  I  took  a  piece  of 
rock  and  went  up  there  and  examined  it,  and  it  is  identical.  No  doubt 
it  is  true  that  the  late  work  has  been  done  with  sand  and  rock,  prob- 
ably hauled  in,  but  in  the  early  days  they  used  sand  from  there.    The 

7255  nature  of  the  mortar  indicated,  as  near  as  I  could  judge,  that  that 
was  smooth  sand  in  that  vicinity  there. 

Mr.  Hazen :  I  don 't  think  I  could  tell,  from  an  examination  of 
that  stuff.  It  is  sometimes  possible  to  take  concrete  and  dissolve  ce- 
ment out  by  dilute  acid  applied  for  a  long  time,  and  then  get  the  ma- 
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teriala  for  examination.     I  have  not  attempted  anything  of  that  sort 
in  this  case.    It  is  not  very  conclusive  al  best,  hut  it  is  sometimes  done. 

I  did  not  make  any  inquiry  as  to  where  thai  material  was  origin- 
ally obtained  from.  It  was  my  judgment  thai  the  local  materials  were 
not  suitable,  and  I  figured  «>n  getting  materials  that  were  suitable. 
The  rubble  masonry  stone,  I  think,  probably  came  from  this  place 
that  Mr.  Dockweiler  lias  spoken  of.  I  don't  think  that  it  would  follow 
that  if  the  rubble  was  suitable,  that  the  smaller  embankments  which 
would  be  used  in  concrete  would  be  suitable.  I  have  not  heard  of  any 
sand  ever  being  obtained  near  Millbrae,  except  as  brought  in  on  the  7256 
cars.  It  is  possible  to  use  the  sand,  if  it  is  very  fine,  but  it  takes  a 
great  deal  more  cement  to  go  with  it.  It  is  very  seldom  economical 
to  use  a  very  fine-grained  sand  with  the  extra  quantity  of  cement. 

Questioned  by  Mr.  Searls. 

Mr.    Dockweiler:     Cement    is  $1.72  per  barrel,  sacked  in  ware- 
house in  San  Francisco;  sand  $1  per  cubic  yard  at  bins  in  San  Fran-       7257 
Cisco;  rock  $1.25  a  cubic  yard  at  bins  in  San  Francisco.     That  is  the 
base  price,  and  is  what   I  have  used  in  my  concrete  at  San  Francisco. 
1  used  as  a  base  price  of  brick  at  San  Francisco  $7. 

Questioned  by  Mr.  McCutchen. 

The  cost  of  hauling  cement  one  mile  per  barrel  is  15  cents;  sand 
per  cubic  yard  29  cents ;  and  brick  per  thousand  $1.44.  The  haul  to 
Lake  Honda  from  the  point  of  receipt  for  brick  is  5  miles.  That  would 
be  5  miles,  $3.43  per  thousand,  which  includes  your  price  of  loading 
it ;  after  it  is  once  loaded,  it  is  immaterial  how  many  miles  you  travel, 
as  the  loading  is  a  constant  price.  I  did  not  estimate  hauling  any  sand 
or  rock  from  the  outside  into  Lake  Honda.  I  a&sumed  the  sand  and 
rock  that  was  there  was  the  material  that  was  used,  and  I  hauled  in 
only  the  cement.  I  do  not  use  these  base  prices  of  sand  and  rock  at 
Lake  Honda,  because  it  cannot  be ;  I  have  given  the  total  aggregate 
of  my  materials,  which  shows  that  I  have  used  the  local  material  there. 
The  total  materials  would  come  to  $5.63  on  the  ground  per  cubic  yard,  7258 
if  I  had  to  haul  the  rock  and  sand  out  there,  as  against  $3.51  that  I 
have  taken. 

Questioned  by  Mr.  Searls. 

$2.12  should  be  added  to  my  price  per  yard  if  the  materials  were 
obtained  five  miles  away. 

Questioned  by  Mr.  McCutchen. 

The  difference  of  $2.12  is  the  cost  of  the  sand  and  rock,  and  the 
hauling.  The  sand  is  $1  per  cubic  yard  at  the  bins  at  San  Francisco; 
the  rock  is  $1.25  at  the  bins,  and  I  have  assumed  1.24  barrels  of  ce- 
ment. .34  of  a  cubic  yard  of  sand,  1.2  of  a  cubic  yard  of  rock,  as  the 
materials  required  to  make  a  cubic  yard  of  concrete. 

Mr.  Searls :  Mr.  Dockweiler  has  included  the  cost  of  hauling  the 
sand  and  rock  out  here  for  some  distance,  and  he  has  added  simply 
the  difference  between  the  city  distribution  concrete  cost,  where  he 
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has  purchased  it  and  hauled  it  the  entire  distance,  to  his  cost  here, 
where  he  has  not  had  to  do  it,  so  that  the  material  and  the  haul  would 
not  check  exactly;  the  table  which  you  have  here  shows  that  if  you 
figure  his  cost  of  sand  in  the  Lake  Honda  Reservoir  at  17  cents  a  yard, 
and  the  rock  at  82  cents  a  yard,  it  makes  practically  $1. 

7259  Mr.  Dockweiler :  The  17  cents  is  the  cost  of  the  sand  that  is  in- 
cluded in  a  yard  of  concrete,  not  per  cubic  yard;  it  is  the  sand  re- 
quired to  make  a  cubic  yard  of  concrete. 

Potrero  Heights  Reservoir:  That  loose  rock  that  I  have  there 
should  be  soft  rock ;  I  think  that  would  be  more  in  keeping.  I  did  not 
do  the  classification  on  that  work,  and  I  would  never  classify  that 
stuff  as  loose  rock.  I  went  out  there  and  saw  it  myself,  and  it  is  called 
soft  rock ;  that  is  the  difference ;  rock  can  be  hard  and  loose,  and  it  can 
be  soft  and  kind  of  compact. 

I  classified  6,374  yards  of  that  as  50  cent  material,  and  1,740 
yards  as  $1.12,  or  $1.10  material ;  that  gives  me  an  average  of  63  cents, 
and  I  used  65  cents.  There  is  a  part  of  that  material  that  you  would 
remove  by  means  of  a  trap,  and  some  of  the  top  part  you  could  loosen. 
You  would  have  to  shoot  the  rock;  it  costs  you  about  $1.10  to  get  that 
rock  out. 

7260  ^ne  material  there,  taking  as  an  average  a  2-mile  haul  for  that 
concrete,  costs  $4.64  a  cubic  yard,  and  the  labor  in  mixing  and  plac- 
ing that  is  $1.06.  There  are  a  very  small  number  of  yards.  Then 
there  is  the  cost  of  wire  and  nails,  5  cents ;  water,  15  cents ;  equipment, 
14  cents;  form  lumber,  28  cents;  the  labor  on  the  form  lumber  75 
cents  a  yard ;  and  the  runways  at  25  cents.  Then  I  added  45  cents  to 
that,  and  it  brings  the  cost  of  my  concrete  lining  to  $7.77,  which  I 
rounded  off  to  $8.  It  is  a  wall  around  the  edges  of  the  reservoir,  and 
it  is  about  4  feet  high,  18  inches  wide  at  the  top,  and  26  inches  wide 
at  the  bottom.  It  is  worth  about  $3  and  some  odd  cents  for  all  of  the 
labor  charges  and  incidentals. 

Lombard  Street  Reservoir:  I  assumed  that  the  earth  was  prob- 
ably borrowed  from  the  adjacent  vacant  property  in  the  same  block. 
I  assumed  that  the  property  belonged  to  the  company,  and  that  is  the 
way  the  estimate  was  made.  If  they  do  not  own  that  property,  my 
assumption  is  in  error.  I  assumed  that  that  material  could  be  handled 
with  Fresnos;  the  lead  is  up  hill,  and  there  would  be  about  150  feet 
haul. 

Referring  to  the  item  ' '  cement  plaster " ;  I  assumed  the  following 

7261  materials  for  a  1  to  2  cement  mortar,  which,  I  take  it,  is  the  composi- 
tion of  that  plaster ;  that  is  a  very  rich  plaster ;  3.2  barrels  of  cement, 
$6.40;  .9  of  a  cubic  yard  of  sand,  $1.97;  material  delivered  at  job. 
That  makes  a  total  of  $8.37 ;  then  there  is  10%  for  waste,  84  cents, 
making  $9.21.  Now  1  cubic  yard  will  lay  1,296  square  feet  a  quarter 
inch  thick.  Dividing  $9.21  by  the  1,296  gives  you  .7  of  a  cent  as  the 
cost  of  material  per  foot.    The  cost  of  labor,  water,  runways,  etc.,  get 
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it  up  to  2.7.  which  I  rounded  off  to  3  cents.  This  price  is  based  on 
University  Mound  Reservoir  plaster,  and  is  Vi  of  an  inch  thick. 

Mr.  Ilazen:  My  estimate  is  based  on  %  inch  thickness,  and  I 
have  5  cents. 

Mr.  Dockweiler:  I  have  taken  this  as  y±  inch  thick  at  University 
Mound.  The  schedule  says  VL  inch  at  University  Mound,  3  cents  a 
square  foot,  page  259,  Structure  No.  10,  Item  No.  5. 

Mr.  Searls:  It  is  page  219  of  the  Spring  Valley  inventory.  It 
is  shown  as  forebay  outlet  system,  cement  plaster  y±  inch,  800  square 

feet. 

Mr.  Ilazen :  I  don't  know  as  that  should  be  taken  as  establishing 
the  thickness  of  the  plaster  of  the  system  or  not.  I  would  assume, 
generally  speaking,  thai  '  i  inch  plaster  would  be  pretty  thin. 

Mr.  Dillman :     In  my  experience,  there  is  more  plaster  Vi  inch       7262 
thick  than  the  other ;  where  i/o  inch  plaster  is  put  on,  it  is  usually  put 
on  with  two  coats. 

Questioned  by  Mr.  Searls. 

Mr.  Dockweiler :  These  figures  I  gave  you  were  for  the  University 
Mound  Reservoir,  and  based  on  plaster  14  inch  thick.  Where  it  is 
1  2  inch  thick,  that  is,  possibly,  4  cents  a  square  foot,  because  the  ma- 
terial costs  you  pretty  nearly  a  cent  a  square  foot  for  a  quarter  inch 
of  thickness. 

Questioned  by  Mr.  MeCutchen. 

The  labor  will  be  practically  the  same  in  putting  on  the  %  inch 
as  the  14  inch,  and  the  material  costs  .7  of  a  cent  per  square  foot  for 
your  14  m(?h  thickness.  My  price  is  3  cents  for  ^  inch  thickness,  and 
the  labor  is  practically  the  same  whether  you  put  it  on  14  or  V2  mcn 
thick. 

The  loose  rock  on  the  Francisco  Reservoir  at  59  cents  is  material  7263 
that  is  handled  with  a  steam  shovel.  I  loosen  the  material  with  powder. 
I  handled  all  earth  work  on  the  Lombard  Street  Reservoir  with  plow 
and  scraper.  I  had  to  shoot  the  rock  there,  too.  The  difference  be- 
tween the  two  is  probably  due  to  handling  with  steam  shovel  in  one 
place,  and  plow  and  scraper  in  the  other.  The  rock  is  just  about  the 
same  at  Lombard  as  at  Francisco.  The  only  difference  is  that  it  don't 
pay  to  get  a  shovel  up  on  this  job. 

I  used  6.6  cents  for  my  steel  in  place,  referring  to  the  tanks. 

Mr.  Hazen :    I  use  6.    We  will  accept  his  figure  on  that. 

Mr.  Dockweiler :  On  the  Clay  Street  tank  I  assume  wrought  iron 
at  9.4  cents  a  pound. 
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ONE  HUNDREDTH  HEARING.        FEBRUARY  18,  1916. 
"Witness:    Allen  Hazen  recalled  for  Plaintiff. 

7264  CROSS   EXAMINATION    BY    MR.    SEARLS. 

In  figuring  the  cost  of  excavation  and  concrete  in  the  city  dis- 
tributing reservoirs,  I  took  such  local  figures  as  I  had,  and  as  were 
available,  into  consideration.  I  think  I  had  some  local  data  which  I 
did  not  mention  in  my  testimony,  and  which  perhaps  I  should  have 
done.  I  had,  among  other  things,  the  cost  of  the  tanks  and  reservoirs 
built  for  the  City  of  San  Francisco  for  the  high  service  system,  and 
y9g5  I  considered  that  as  one  of  the  things.  I  did  not  resolve  it  directly, 
but  the  general  fact  of  what  they  had  done,  and  the  amounts  they 
paid,  was  one  of  the  things  that  influenced  my  judgment  somewhat 
as  to  the  reasonableness  of  the  figures  I  reached.  I  had  that  data  at 
the  time  I  made  my  appraisal.  It  was  obtained  from  the  city  records, 
through  Mr.  Behan,  Secretary  of  the  Spring  Valley  Water  Co.  It  is 
not  the  same  data  that  Mr.  Dockweiler  used  yesterday,  though  it 
refers  to  the  same  reservoir.  It  is  a  different  kind  of  data.  Mr.  Dock- 
weiler has  some  records  which  some  inspector  made  up,  and  which 
the  inspector  thinks  represents  the  cost  to  the  contractor  on  certain 
parts  of  the  work.  The  data  that  I  had  represents  the  actual  pay- 
ments of  the  city  on  account  of  the  structure ;  the  two  things  are  not 
comparable. 

My  data  shows  the  gross  payments.  I  was  not  able  to  make  the 
separation  with  the  data  I  had,  but  what  I  did  do  was  to  compare 
the  cost  of  the  finished  work  with  the  estimated  cost  of  reproduction 
of  the  finished  work  of  the  Spring  Valley  system,  taking  into  account 
the  differences  that  there  are,  and  that  is  a  common  way  in  my  prac- 
tice of  estimating  reservoirs.  I  am  in  the  habit  of  thinking  of  the 
fair  cost  of  the  reservoir  at  so  much  per  million  gallons,  taking  into 
7266  account  the  peculiarities  of  the  site,  and  the  local  conditions  of  the 
construction,  and  while  that  is  not  a  concise  way  of  getting  at  it,  as 
a  broad  general  check  it  is  exceedingly  helpful.  I  would  consider  it 
as  a  check  on  my  estimate  after  it  was  made,  rather  than  as  a  proper 
basis  for  making  the  estimate  itself.  Undoubtedly  contractors  would 
estimate  it  in  a  different  way  from  what  I  have  done ;  different  con- 
tractors would  have  different  methods  of  estimating,  just  as  different 
engineers  would  have.  My  point  of  view  in  making  this  estimate  is 
that  it  is  my  estimate  of  what  I  think  the  work  could  fairly  be  built 
for  under  normal  conditions,  giving  a  normal  compensation,  a  normal 
profit  to  everyone  who  had  to  do  with  the  work. 

I  cannot  say  whether  it  is  the  kind  of  an  estimate  that  the  con- 
tractor who  got  the  job  would  figure  out  in  making  his  bid.    If  plans 
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were  to  be  made  for  these  reservoirs,  and  bids  were  to  be  gotten,  I 
am  speaking  from  experience  with  a  greal  many  bids,  you  would  get 
Bay  half  a  dozen  bids,  and  they  would  qo1  bid  the  same  amount,  and  7267 
the  highest  bid  mi^-lit  be  twice  as  high  as  the  lowest  one.  Different 
contractors  would  figure  In  different  ways,  and  reach  different  results. 
Some  of  them  would  figure  very  carefully,  and  some  less  carefully, 
a  good  deal  less  carefully  than  I  have  done.  If  it  were  a  responsible 
firm  that  took  the  contract,  they  would  have  to  execute  it  if  the  con- 
trad  was  drawn  so  that  it  could  be  enforced.  The  construction  of 
the  work  would  develop  the  fa.-t  of  whether  the  contractor,  on  the 
basis  of  his  analysis,  was  going  to  make  money  or  not.  Different  eon- 
tractors  would  proceed  differently.  I  cannot  say  whether  a  con- 
tractor who  had  undertaken  to  construct  these  city  distributing  reser- 
voirs would  make  an  analysis  of  what  his  labor  cost  would  be,  or  his 
material  cost  would  be,  or  how  much  he  would  have  to  pay  for  forms, 
or  whether  he  would  simply  take  the  cost  of  a  job  somewhere  else 
and  apply  it  as  a  direct  basis  for  his  estimate,  rather  than  as  a  check 
on  it. 

I  do  not  think  that  there  would  be  any  general  rule  on  the  ques-  7268 
tion  of  whether  an  estimate,  based  upon  an  analysis  of  what  the  prob- 
able cost  would  be,  in  the  light  of  the  contractor's  experience,  would 
be  of  any  higher  degree  of  probable  accuracy  than  an  estimate  which 
was  based  wholly  upon  the  basis  of  what  another  job  cost  him  some- 
where else.  It  might  be  better,  it  might  be  worse,  depending  upon 
how  directly  the  other  jobs  that  you  refer  to  are  to  the  one  in  ques- 
tion :  the  more  nearly  it  was  comparable  in  all  parts,  the  better  it 
would  be  as  a  direct  basis  for  estimating.  Every  difference  that  there 
is,  except  that  of  distance,  such  as  different  conditions  of  labor,  cli- 
mate, material  cost,  possible  labor  efficiency,  and  so  on,  increases  the 
difficulty  of  the  comparison,  and  tends  to  reduce  the  accuracy  of  the 
result.  I  do  not  see  that  distance  comes  into  that,  because  that  is  not 
one  of  the  conditions  that  affects  the  work.  As  far  as  available,  I  7269 
think  the  cost  of  work  that  is  in  the  neighborhood  of  San  Francisco 
makes  them  more  useful  than  if  they  were  at  a  considerable  distance. 

Mr.  Searls :  Mr.  Newman  gave  some  completed  costs  on  the  cost 
of  placing  concrete  in  walls  on  the  Fort  Mason  Tunnel.  The  cost  to 
the  contractor,  without  the  cement  added,  was  about  $4,  and  with 
the  cement  added  it  made  $6.50;  with  the  cement  added  to  the  con- 
tract price  it  made  about  $8.50.  He  also  testified  that  the  concrete  7270 
culvert  work  done  by  the  Southern  Pacific  all  over  the  state  in  small 
jobs  of  a  few  yards  did  not  cost  them  more  than  $8  or  so.  Wouldn't 
those  local  figures  have  any  influence  at  all  on  your  estimate? 

Mr.  Hazen:  You  will  have  to  take  those  up,  I  think,  by  item, 
because  there  are  different  ideas  presented.  In  regard  to  what  you 
say  about  Mr.  Newman,  and  which  I  did  not  hear,  the  question  re- 
lates to  the  alleged  cost  of  the  work  to  the  contractor. 

2007 


Hazen 

SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OP  SAN  FRANCISCO 

I  should  want  to  know  whether  the  supposed  cost  of  the  con- 
tractor was  what  the  contractor  said  it  cost  him,  or  whether  it  was 
what  Mr.  Newman  supposed  that  it  cost  the  contractor,  because  I 
think  there  might  be  a  discrepancy  there,  and  I  should  be  disposed 
to  exclude  from  my  consideration  evidence  of  that  kind.  I  do  that 
after  mature  consideration,  because  I  have  had  my  resident  engineers 
try  to  keep  the  cost  of  work,  done  by  contractors  on  a  good  many  jobs 
through  a  great  many  years,  and  it  is  my  belief  that  a  conscientious 
careful  man  in  the  position  of  resident  engineer  will  habitually  over- 
look important  items  of  expense,  and  while  his  estimate  may  be  useful 
and  helpful,  it  is  not,  in  my  judgment,  ever  to  be  taken  as  a  measure 
of  the  actual  cost  of  the  work  that  is  done,  so  I  should  exclude  that, 
7270-7273  and  consider  only  the  contract  prices. 

Referring  to  the  Fort  Mason  Tunnel  job,  with  respect  to  which 
Mr.  Newman  testified  that  the  contract  price  for  placing  the  concrete 
in  walls  was  $6.50  a  yard,  and  that  the  cement  was  furnished  by  the 
Commission  on  the  Belt  Railroad,  at  $1.64  per  barrel,  making  the  total 
cost  $8.14,  which  included  the  cement:  This  is  an  instance  of  a  con- 
tract let  for  concrete  at  $6.50  a  cu.  yd.,  excluding  cement.  The  other 
conditions  are  not  known  to  me  in  detail.  The  State  bought  the 
cement  at  a  special  contract,  at  a  price  not  available  to  ordinary 
buyers.  For  the  purpose  of  this  rough  comparison  I  shall  assume 
that  the  cement  will  cost  $2  a  barrel,  and  that  for  comparison  that 
l1/^  barrels  per  cu.  yd.  would  be  used,  that  being  about  the  average 
amount  that  I  would  use  in  my  own  work  for  ordinary  structures, 
and  I  believe  also  to  be  the  average  amount  used  in  the  Spring  Valley 
7274  structures,  as  far  as  I  have  been  able  to  get  at  it.  On  that  basis, 
the  cement  would  cost  $2.50  a  barrel,  and  adding  it  to  the  $6.50 
makes  $9  per  cubic  yard.  This  was  a  selected  case ;  obviously  it  is 
one  of  a  large  number  of  contract  prices.  I  don't  know  what  the 
others  are. 

Anyone  in  active  business  must  have  had  a  great  many  contract 
prices;  I  can  give  you  hundreds  of  these  from  my  own  office,  and  I 
can  select  very  low  ones  or  very  high  ones,  but  to  select  low  ones  would 
not  be  fair,  and  to  select  high  ones  would  not  be  fair ;  one  has  to  look 
at  all  the  experience  there  is  to  get  a  fair  result.  In  this  case  the 
broken  rock  might  have  been  close  at  hand ;  the  sand  might  have  been 
close  at  hand.  The  forms  might  have  been  easy,  or  they  might  have 
been  difficult,  I  do  not  know  about  that.  Personally,  I  would  not  give 
an  instance  of  that  sort,  without  knowing  more  about  it,  very  much 
weight  in  considering  the  local  price  of  concrete,  but  here,  adding 
the  cement  to  the  price  that  you  gave  me,  I  get  $9  a  cubic  yard,  and 
my  average  for  the  concrete  in  the  city  system  is  $10.50  a  yard,  and 
under  the  circumstances,  that  does  not  look  to  me  like  a  very  wide 
difference.  The  fact  that  the  Belt  Line  did  not  go  into  the  place  of 
the  work  would  certainly  affect  the  cost. 
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The  use  of  these  comparative  costs  as  a  sole  basis  for  analysis 
is  a  dangerous  method  of  procedure  where  the  comparison  is  not  a 
fair  one.  I  have  to  determine  whether  the  comparison  is  a  fair  one 
in  making  the  estimate,  as  well  as  1  can.  in  my  own  mind,  and  it  is  7275 
an  exceedingly  difficult  thing  to  set  adequately  all  that  I  know  about 
it.  It  is  an  impossibility,  but  I  think  I  have  tried,  in  using  the  data 
and  experience  that  I  have,  not  to  pick  out  any  special  case  of  high 
cost,  or  low  cost,  but  to  keep  in  mind  all  the  data  that  I  have.  My 
opinion  as  to  the  cost  of  this  work  is  derived  from  my  general  experi- 
ence and  study  of  the  particular  Location  and  conditions,  and  all  the 
data  that   was  available  to  me,  and  that   was  helpful. 

Whether  the  particular  jobs  to  which  I  have  referred  as  being  a 
sound  basis  for  estimating  the  eost  of  the  work  here  should  be  taken 
merely  with  the  differentiations  which  I  have  mentioned,  is  not  for 
me  to  say.  I  have  done  my  best  to  give  you  a  fair  estimate  of  the 
cost  of  doing  the  work.  Whether  I  make  a  credible  statement  on  it 
or  not  is  for  others  to  determine;  I  cannot  do  that. 

The  cost  of  the  Oakland  Reservoir  I  did  not  know  at  the  time  I  7276 
made  this  estimate,  but  I  did  afterwards  examine  the  property  of  the 
Peoples  Water  Co.,  and  I  examined  that  reservoir,  and  saw  a  record 
of  what  it  had  cost,  and  if  I  had  it  at  the  time  I  made  this  estimate, 
I  should  have  taken  that  into  consideration.  Those  records  show  a 
cost  somewhat  less  than  that  which  I  used  in  making  up  my  esti- 
mate, but  on  the  other  hand,  the  site  on  which  that  reservoir  was  built 
was  extraordinarily  favorable.  The  Spring  Valley  has  not  built  a 
reservoir  on  as  favorable  a  site  as  that  in  the  city,  and  I  don't  know 
of  any  site  in  the  city  that  it  could  have  got  to  build  such  a  reservoir 
on,  and  I  think  that  had  something  to  do  with  it.  It  certainly  had 
a  great  deal  to  do  with  the  cost  of  the  reservoir,  and  something  to 
do  with  the  unit  prices  on  the  earth  works  that  were  involved.  As 
far  as  the  city  tanks  and  reservoirs  are  concerned,  I  regard  that  evi- 
dence as  very  significant,  and  to  the  point,  because  the  reservoirs 
which  the  City  of  San  Francisco  has  built  are,  in  a  general  way,  com- 
parable to  some  of  the  structures  for  which  I  have  made  estimates. 

If  I  had  estimated  those  structures  at  the  prices  which  I  have  7277 
used  in  making  the  estimate  for  the  Spring  Valley  structures,  the 
figures  that  would  have  been  reached  would  have  been  far  below  the 
actual  cost  of  the  structures  as  paid  by  the  City  of  San  Francisco.  So 
that  as  far  as  that  data  is  concerned,  and  I  think  that  is  the  important 
part  of  the  whole  data,  my  estimates  are  on  a  much  lower  range  of 
prices  than  the  prices  actually  paid  by  the  City  of  San  Francisco. 
That  is  based  on  a  comparison  of  the  totals,  and  not  on  a  comparison 
of  the  unit  prices. 

I  do  not  think  it  is  fair  to  compare  a  reservoir  built  near  the  top 
of  the  Twin  Peaks  with  a  Spring  Valley  reservoir,  where  accessibility 
is  comparatively  easy,  without  making  an  allowance  for  the  differ- 

2009 


Hazen 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OP  SAN  FRANCISCO 


ence  in  conditions.  I  believe  there  was  some  reinforced  concrete  in 
this  Twin  Peaks  construction,  and  that  would  have  to  be  accounted 
for.  There  is  no  large  job  of  concrete  work,  ordinarily,  that  there  is 
not  some  part  of  it  that  has  form  work  that  cost  as  much,  and  fre- 
quently more  than  $4.50  a  yard. 

7278  In  estimating  the  frame  work  in  the  construction  of  the  Spring 
Valley  reservoirs,  I  made  estimates  directly  for  the  Spring  Valley 
structures,  and  obviously  I  have  not  attached  any  particular  impor- 
tance to  this  one  item  of  forms  which  you  have  mentioned,  and  which 
I  never  heard  of  until  yesterday.  I  did  not  make  separate  allowances 
for  forms  on  the  different  items  of  work.  In  other  words,  I  did 
not  estimate  it  directly. 

7279  The  probable  quantity  of  work  in  the  way  of  forms,  and  so  on, 
which  you  will  have  to  do  in  a  particular  structure  that  you  were 
valuing,  are  taken  into  account  in  my  estimates  in  this  way:  I  am 
carrying  in  my  mind  when  I  estimate  the  concrete  for  a  structure,  a 
certain  base  price,  which,  perhaps  is  not  a  matter  of  record,  and  does 
not  appear  in  these  estimates,  and  when  it  comes  to  particular  struc- 
tures that  involve  more  form  work,  or  that  are  more  difficult  in  any 
other  way,  I  estimate  a  higher  price  per  yard  for  those  structures  as 
I  see  them,  and  so  the  prices  that  I  have  put  on  the  several  items  of 
work  in  the  same  job  are  not  uniform.  I  increase  them,  or  decrease 
them  with  the  ease  or  difficulty  of  the  work.  I  can,  to  some  extent, 
carry  in  mind  the  quantity  of  forms  that  were  used  in  these  various 
eastern  reservoirs  which  I  have  cited  as  being  comparable.  I  do  not 
carry  it  with  sufficient  accuracy  to  make  a  very  accurate  comparison, 
but  to  make  a  general  comparison,  I  think  I  can. 

The  Central  Reservoir  costs,  as  compared  with  Spring  Valley 
cos.ts,  is  one  item.  You  get  high  items,  and  low  items,  and  it  seems 
to  me  that  this  is  a  low  item.  Mr.  Wilhelm,  I  find,  estimated  the 
cost  of  this  earth  work  at  55  cents  a  cubic  yard,  which  is  either  1 
cent  or  2  cents  more  than  Mr.  Dockweiler  gave  with  the  trimming 
added.  I  estimated  the  earth  work  on  the  University  Mound  Reser- 
voir, which  was  most  nearly  comparable,  at  65  cents  per  cu.  yd.  in 
comparison,  and  I  am  of  the  opinion  that  the  Central  Reservoir  is 

7280  an  easier  piece  of  work  than  the  University  Mound  Reservoir. 

Questioned  by  Master. 

It  was  in  a  natural  depression.  The  reservoir  was  largely  built 
by  nature,  and  the  work  consisted  in  excavating  out  a  limited  amount 
of  material  to  form  the  basin,  and  putting  that  on  a  dam  across  the 
lower  side  only.  It  was  largely  downhill  work,  taking  the  material 
at  the  top  down  to  this  depression.  Of  course,  the  last  of  it  would  be 
uphill,  but  a  very  favorable  situation. 

Questioned  by  Mr.  Searls. 

That  would  affect  the  quantities  very  largely,  and  it  affects  the 
costs  more  greatly  than  it  affects  the  unit  costs,  but  if  the  material, 
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as  1  think,  is  easy  materia]  to  handle,  and  if  the  proportion  of  uphill 
haul  is  less,  and  downhill  haul  is  great,  thai  lends  to  reduce  the  cost 
per  cubic  yard.  In  that  I  am  speaking  of  earth  work.  Mr.  Wilhelm's 
figure  mi  concrete,   1  think,  checks  exactly  Mr.   Dockweiler's.     I  do 

not   know  how  that   concrete  was  made;   whether   it    was  as  good  as 
the  Spring  Valley  concrete  or  not.     As  far  as  the  concrete  was  as 
good  as  the  Spring   Valley  concrete,   if  it    was.  and  they  built  it  for       7281 
$8.50,   it    tends  to  indicate  that    my  estimate  was  too  high. 

.Mr.  Dockweiler:  Their  mixture,  I  should  say,  is  about  the  Spring 
Valley  mixture.  It  runs  slightly  over  a  barrel  and  a  quarter  to  the 
yard.  The  sand  there  came  from  the  E.  1>.  &  A.  L.  Stone  Co.,  but  I 
do  not  remember  where  they  were  shipping  from.  The  cement  cost 
them  $2.20  a  barrel,  and  rock  87%  a  yard;  $8.75  a  load  delivered, 
2-yard  load.  The  rock  came  from  a  quarry  in  Oakland.  I  know 
the  team  made  five  round  trips  a  day.  and  the  material  delivered  cost 
$3.75  a  load,  which  was  a  2-yard  load.  The  charge  was  so  much  for  7282 
the  rock  at  the  job. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

Mr.  Hazen :  I  have  no  record  to  show  that  the  haul  in  that  Cen- 
tral Reservoir  was  about  1,500  feet  for  the  bulk  of  the  installation, 
but  I  should  say  not,  from  memory.  On  your  statement  that  the 
record  in  evidence  shows  that  there  were  130,000  yards,  haul  1,500 
feet;  65,000  yards,  haul  450  feet;  14,000  yards,  haul  600  feet;  13,000 
yards,  haul  1,400  feet;  and  the  estimate  of  haul  at  University  Mound, 
it  is  someAvhat  greater,  but  I  don't  know  how  that  was  figured.  From 
an  inspection  of  the  two  reservoirs,  and  my  recollection  of  their  size, 
I  should  not  say  there  was  a  very  wide  difference.  I  don't  know  any- 
thing about  that  record,  but  the  haul  may  be  figured  in  a  direct  line, 
or  it  may  be  figured  by  the  way  that  the  teams  went,  it  may  not  have 
been  direct ;  the  same  would  be  true  on  the  others.  For  instance,  on  7283 
the  College  Hill,  the  direct  distance  is  a  certain  distance,  but  you  have 
quite  a  climb  to  make;  a  detour  may  have  been  made  to  have  made 
that  climb  easier. 

Mr.  Dockweiler :  I  don 't  remember  how  they  figured  this  haul  in 
the  Central  Reservoir,  but  it  was  not  the  round  trip  distance.  That 
was  what  is  called  haul  distance.  Part  of  this  material  went  into 
the  bank  at  the  lower  end  of  the  reservoir,  and  part  went  into  the 
upper  end  of  the  reservoir  to  make  that  embankment  to  keep  the 
water  from  flowing  away  to  the  north  and  to  Hopkins  Street,  so  it 
must  have  been  material  at  an  uphill  haul,  because  most  of  the  excava- 
tion was  done  down  in  the  bottom  of  the  reservoir.  I  saw  the  con- 
struction of  it,  and  I  noticed  specifically  that  it  was  a  heavy  pull 
from  the  shovels.  The  steam  shovel  work  was  done  in  a  manner  to 
shape  the  bowl  of  the  reservoir  so  that  the  shovel  was  under  a  handi- 
cap, because  it  had  to  get  out  material,  and  also  shape  the  reservoir, 
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so  they  did  not  have  as  favorable  a  run  as  you  would  have  at  Uni- 
versity Mound,  in  my  opinion. 

Mr.  Hazen:    I  am  skeptical  about  that. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

7284  In  considering  work  that  has  been  done  at  contract  prices,  I  do 
consider,  in  a  general  way,  whether  the  contractor  lost  money,  or 
made  a  large  profit,  and  that  is  one  of  the  things  for  consideration  in 
using  the  data  elsewhere,  but  it  is  my  judgment  that  contractor's 
profit  as  estimated  by  inspectors  are  habitually  over-estimated;  as 
far  as  I  know,  I  think  they  are  always.  I  think  the  estimates  of  the 
inspectors,  or  the  resident  engineers,  are  always  too  low,  because 
they  are  not  the  contractor.  As  far  as  the  contractor  is  concerned, 
they  are  a  visitor  on  the  work,  and  they  get  at  all  those  things  they 
know  about,  but  they  do  not  get  at  all  the  things  that  there  are; 
just  as  if  you  should  come  and  spend  a  week  in  my  office,  and  esti- 
mate what  the  expense  of  running  my  office  would  be  for  a  year,  and 
you  might  make  a  fair  approximation  of  it,  but  the  chances  are,  if 
you  filed  a  detailed  schedule,  and  put  in  what  you  thought  the  ex- 
penses were,  your  estimate  would  be  too  low. 

7285  I  will  agree  that  there  may  be  a  situation  where  an  inspector 
might  get  a  very  good  estimate  of  the  cost  of  a  piece  of  work.  I 
cannot  say  from  experience  whether  the  office  overhead  of  the  average 
contractor  is,  or  is  not,  a  very  large  percentage.  I  didn't  go  into 
the  particulars  of  the  cost  of  excavation  as  done  by  steam  shovel, 
Fresno  scrapers,  or  graders.  I  assume  that  it  would  be  done  by  the 
cheapest  method  that  was  available ;  if  it  was  done  by  the  contractor, 
that  the  contractor  would  select  the  method  that  he  thought  he  could 
make  the  most  money  by  following,  and  no  doubt  his  contract  price 
would  be  based  upon  his  assumption  as  to  the  method  that  he  was 
going  to  use.     Different  bidders  would  make  different  estimates. 

In  order  to  determine  whether  a  contract  price  on  another 
piece  of  work  is  comparable,  I  do  not  think  it  follows  that  you 
would  have  to  know  whether  that  was  done  by  one  method  or  the 

7286  other,  because  the  same  piece  of  work  one  contractor  would  do 
cheaper  by  one  implement,  and  another  contractor  would  do  it 
cheaper  by  the  other.  It  depends  upon  their  system.  Contractors 
frequently  do  work  cheaper  by  the  system  that  has  been  used  and 
which  has  been  followed  than  he  can  by  another,  and  it  does  not 
follow  because  he  does  it  cheaper  in  that  way  that  somebody  else 
could  do  it  cheaper  in  the  same  way.    There  is  no  uniform  rule  that 

7287  steam  shovel  work  is  cheaper  than  work  done  with  scrapers; 
scrapers  are  cheaper  in  places,  otherwise  they  would  not  be  used. 
A  few  steam  shovels  would  be  used  for  a  good  deal  of  the  excava- 
tion in  some  of  these  reservoirs,  at  least,  because  they  would  do  the 
work    cheaper.      If   a    man   used   bad   judgment   in   using   Fresno 
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scrapers,  where  a  steam  shovel  would  have  been  more  economical, 
to  that  extent  there  would  be  a  condition  for  consideration  in  using 
those  figures.  I  would  not  exclude  grader  work  as  possible  in  these 
city  reservoirs,  but  I  have  not  thought  of  graders  being  used.  I 
remember  that  Mr.  Nbyes  gave  some  very  low  figure  on  the  cost  of 
excavating  a  reservoir  near  Vallejo  with  New  Era  Graders,  and  I 
won'1  say  that  it  would  be  impossible  to  use  such  graders  on  some 
of  the  larger  reservoirs  here.  1  don't  know  whether  it  would  be 
uneconomical,  as  I  did  not  consider  that. 

If  I  were  going  to  make  an  estimate  for  the  construction  of  a  7288 
reservoir  in  California,  I  should  take  everything  I  could  get  into 
consideration,  and  there  is  this  general  consideration  that  would 
influence  my  judgment  somewhat:  California  is  a  State  of  great 
resources.  It  has  taken  a  great  many  years  to  open  the  State  up, 
and  the  people  have  been  ambitious ;  they  wanted  to  do  a  great  deal 
with  a  little  money,  and  that  desire  has  led,  often  times,  to  doing 
work  less  thoroughly,  and  taking  chances  that  would  not  be  taken 
on  Eastern  work.  I  think  a  great  deal  of  the  California  work  that 
I  have  seen,  and  that  I  have  learned  something  about,  has  been  done 
in  a  less  thorough  way.  and  at  less  cost,  than  some  of  the  Eastern 
work  that  I  have  used  in  comparison.  I  believe  that  Mr.  Schussler's 
work,  from  all  that  I  have  seen  of  it,  has  been  done  every  bit  as  well 
as  the  best  Eastern  work  of  corresponding  times;  and  to  take  that 
work  which  has  been  proved  by  actual  experience,  these  reservoirs 
are  tight,  and  have  withstood  the  earthquake,  and  met  all  the  con- 
tingencies that  there  are — and  to  measure  the  cost  of  reproducing 
those  structures  by  the  cost  of  the  cheapest  work  that  you  can  find, 
the  temporary  California  work,  I  do  not  believe  it  is  giving  the  old 
work  a  fair  deal. 

Of  course  the  art  has  been  developing,  and  Mr.  Schussler,  many  7289 
years  ago.  did  not  know  the  things  that  he  knows  today,  and  I  have 
considered  that  element  particularly  in  depreciation.  I  considered 
it  in  reproduction  to  the  extent  that  I  figured  on  replacing  brick 
work  with  concrete  in  various  .structures,  and  some  other  matters 
similar  to  that.  Where  the  whole  art  has  changed  to  such  an  im- 
portant extent  that  it  seemed  to  me  it  really  would  not  be  quite 
fair  to  figure  on  the  exact  reproduction  of  the  original  structures, 
where  there  is  something  else  that  is  ordinary  practice  now  that 
would  perform  exactly  the  same  service  in  the  same  way,  and  could 
be  built  at  less  cost,  I  have  considered  that  in  the  reproduction. 
Generally  I  have  reserved  that  consideration  for  depreciation. 

The  earth  excavation  at  University  Mound  is  very  much  more 
per  cubic  yard  than  at  the  Sunol  Filter  Galleries.    The  Sunol  work       7290 
consists  in  simply  taking  off  the  top  dry  material,  and  piling  it  up 
along  side.    I  do  not  think  that  it  is  comparable  at  all  to  the  work 
involved  in  building  a  distributing  reservoir.    It  was  practically  no 
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haul ;  very  short  haul  for  some  of  it,  much  of  it  no  haul.  The  prin- 
cipal difference  is  not  in  the  haul,  as  I  think  there  is  quite  a  dif- 
ference in  the  excavation  itself,  although  the  haul  is  part  of  it.  I 
am  inclined  to  think  that  a  steam  shovel  could  work  easier  in  gravel, 
such  as  is  found  at  Sunol,  than  it  would  in  the  material  at  Uni- 
versity Mound.  The  material  at  University  Mound  is  not  hard 
material  to  handle,  I  think,  but  it  would  cost  more  to  handle  than 
that  sandy  gravel.  If  the  Sunol  excavation  was  narrower  and  shal- 
lower, it  would  be  comparable,  as  far  as  handling  the  material  is 
concerned,  but  this  Sunol  excavation  was  so  wide,  it  would  not  be 
possible  to  put  in  a  machine,  and  take  out  the  material  and  dump 
it  in  place.  A  small  excavation  at  Sunol  could  be  done  for  less  for 
excavating  and  dumping  than  a  larger  one. 

7291  In  digging  a  trench,  for  instance,  or  a  drainage  ditch,  a  ma- 
chine will  go  along  and  take  the  material  and  pile  it  on  one  side, 
or  both  sides.  I  have  done  work  of  that  kind  in  the  last  year,  and 
it  can  be  done  very  cheaply,  indeed,  with  a  machine ;  it  does  not 
involve  any  handling  of  the  material  at  all.  Assuming  that  instead 
of  digging  it  that  way,  that  the  work  was  done  with  scrapers,  and 
had  to  be  hauled  out  of  the  ditch  for  a  distance  varying  from  10 
to  30  feet,  and  deposited  in  a  pile,  it  might,  or  it  might  not  be  com- 
parable. 

The  price  that  should  be  added  per  hundred  feet  due  to  the 
difference  in  the  length  of  haul  depends  on  how  it  is  hauled ; 
whether  it  is  wheeled  with  wheelbarrows,  carts,  or  cars.  I  think 
Mr.  Dockweiler  gave  an  estimate  of  a  cent  per  100  feet  extra  haul, 
and  I  think  that  is  a  reasonable  rough  figure.  On  that,  figures  would 
be  found  higher  and  lower.  I  cannot  say  whether  that  is  common 
railroad  practice,  but  I  think  that  is  a  fair  estimate  for  the  purpose 
of  this  discussion. 

Questioned  by  Mr.  Greene. 

It  would  not  depend  much  upon  the  size  of  the  vehicle  that  is 
taking  the  load ;  it  would  depend  upon  how  good  the  road  was,  or 
how  bad,  and  it  depends  on  that  a  good  deal. 

7292  CROSS  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Hazen:  At  University  Mound  I  assumed  a  haul  of  700  or 
800  feet  on  an  average.  College  Hill,  I  think,  would  not  be  more 
than  300  or  400  feet ;  on  Lake  Honda  I  made  no  assumption.  I  think 
the  material  there  would  have  to  be  taken  off  the  site  in  large  part, 
and  disposed  of  outside.  I  don't  know  how  long  that  haul  would 
be.  The  matter  of  hauling  downhill  a  few  hundred  feet  and  filling 
up  these  soft  spots  that  Mr.  Elliott  was  telling  us  about  yesterday, 
is  a  matter  of  some  expense.  A  few  hundred  feet  may  turn  out  to 
be  one  or  two  thousand,  and  it  is  not  the  easiest  thing  in  the  world 
to  fill  up  an  old  pond  by  dumping  sand  in  it. 
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Mi-.  Elliott:  We  have  consistently  refused  to  allow  any  dump- 
ing on  the  waste  pond  that  belongs  to  us,  because  our  main  outlet 
pipe  goes  through  the  bottom  of  it,  but  on  Seventh  Avenue,  which  7293 
passes  through  a  pari  of  this  pond,  the  excavation  from  the  Lake 
Honda  station  has  been  dumped.  I  suppose  it  would  average  1,500 
feet  from  the  center  of  the  Honda  Reservoir  to  the  center  of  the 
pond,  and  from  Lake  Honda  to  where  they  dump  the  material  from 
the  Twin  Peaks  Tunnel  the  distance  is  about  the  same. 

CROSS   EXAMINATION  BY  MR.  SEARLS. 

Mr.  Hazen:  I  did  not  get  any  figures  as  to  the  original  cost  of 
excavating  College  Hill  Reservoir. 

Mr.  Searls:  I  will  state  that  the  Minute  Book  B,  November  15, 
1870,  shows  the  contract  was  let  to  Hancock  &  Kelso,  at  32Vi>  cents 
per  cubic  yard.  That  was  for  the  College  Hill  Reservoir  excava- 
tion. 

Mr.  Hazen :     I  have  seen  old  contracts  where  there  was  one       7294 
price  for  the  material  delivered,  and  someone  else,  perhaps -the  com- 
pany itself,  assumes  responsibility  for  placing  and  rolling  the  ma- 
terial in  the  dam.    I  have  no  reason  to  think  that  applies  in  this  case, 
but  I  have  seen  such  contracts. 

I  did  not  look  into  the  matter  of  where  the  clay  was  procured 
when  these  reservoirs  were  constructed.  I  was  unable  to  determine 
where  the  clay  in  Lake  Honda  was  laid.  I  have  heard  that  it  was 
over  the  concrete  floor,  and  I  believe,  from  inquiry  that  I  have  made 
since,  that  is  correct,  but  I  did  not  know  that  before  I  made  the 
estimate.  If  it  was  simply  a  layer  of  clay  over  the  floor,  I  don't 
know  that  it  would  make  any  difference  in  the  cost  of  reproducing 
it  that  way.  I  would  not  reproduce  it  that  way  again  if  I  were 
starting  at  the  bottom.  There  is  a  figure  of  $2.50  a  cubic  yard  for 
that  clay  in  the  appraisal.  Apparently  the  puddle  was  necessary; 
the  bottom  was  put  in,  apparently,  with  concrete,  hoping  that  it 
would  be  tight,  and  apparently  it  was  not,  and  the  puddle  was  put 
on  afterwards  to  make  it  tight,  and  apparently  it  did  make  it  tight. 
I  think  I  used  $1.50  a  cubic  yard  for  puddle  in  the  trenches,  where  7295 
the  clay  was  obtained  on  the  ground,  or  in  the  neighborhood,  and 
$2.50  where  I  had  no  reason  to  think  that  the  clay  could  be  so  ob- 
tained. I  think  probably  it  would  cost  a  little  more  to  lay  the  clay 
out  in  layers  on  the  floor  of  the  reservoir  than  it  would  to  puddle  it 
in  trenches.  I  presume  that  you  would  have  to  tamp  and  ram  it 
hard,  as  I  certainly  tamped  and  rolled  it  when  I  placed  it  in  a  reser- 
voir bottom,  and  I  do  not  think  it  is  easier  to  do  it  there  than  it  is 
in  a  trench.  These  trenches  are  rather  wide  affairs,  and  are  brought 
up  with  the  dam,  and  the  materia^  is  quite  easily  placed  in  them. 

The  puddle  is  so  soft  that  I  have  never  placed  puddle  that  a 
steam  roller  could  go  over.     It  might  be  that  it  would  be  possible 
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to  place  it  dry  and  roll  it,  but  that  is  something  I  have  never  looked 
up.     The  idea  of  the  puddle  is  to  have  it  rather  wet,  so  that  it  will 
quake  when  it  is  rammed,  and  that  is  the  way  it  has  always  been 
done,  so  far  as  I  know. 
Questioned  by  Master. 

7296  Many  old  reservoirs  were  built  without  concrete  bottoms.  The 
particular  reason  for  the  concrete  bottom  is  to  facilitate  cleaning. 

CROSS  EXAMINATION  BY  MR.  SEARLS. 

I  should  say  that  it  would  cost  within  reason  Sl^  cents  ap- 
proximately to  handle  the  water  on  the  Lake  Honda  excavation. 
If  there  are  104,000  odd  yards  of  sand  there,  that  would  mean  about 
$39,000  for  taking  care  of  the  drainage  of  the  reservoir,  in  addition 
to  the  cost  of  the  pipes,  and  so  on,  that  are  included  in  the  inventory. 
That  strikes  me  as  a  very  moderate  estimate.  The  taking  care  of 
the  water  is  a  very  bothersome  question,  and  is  imagining  conditions 
that,  of  course,  have  been  existing  for  a  great  many  years,  and  that 
we  know  very  little  about,  but  we  assume  that  we  have  an  outlet 
that  goes  into  the  lake,  and  that  it  is  capable  of  lowering  the  water 
for  a  couple  of  feet  more  than  the  floor  at  the  outlet ;  assume  that  is 
done,  and  you  dig  a  ditch  from  that  out  to  the  lake,  you  drain  off 
the  water  above  that  level,  that  is,  at  that  point,  but  further  back 
you  have  the  saturated  material  with  the  water  that  is  in  it,  and 
the  water  that  comes  in  from  the  rainfall  on  the  sides,  and  you  have 
saturated  material  to  work  with,  and  if  you  try  to  excavate  that 
saturated  material  and  get  it  out,  you  would  have  practically  quick- 
sand to  work  with ;  you  could  not  do  it.    If  you  tried  to  do  it,  you 

7297  could  not  do  it  for  75  cents  a  yard,  nor  $1  a  yard.  In  order  to  drain 
it,  you  have  got  to  get  some  kind  of  drainage  to  intercept  the  water 
that  is  coming  in,  and  make  the  whole  thing  dry  down  a  distance 
of  a  foot  or  so  below  the  foot  of  your  excavation;  that  might  be 
done  by  driving  wells  around  and  pumping.  I  think  that  would  be 
the  most  likely  way  of  approaching  it.  It  is  a  way  that  I  have  used 
sometimes  in  handling  excavations  of  that  kind,  but  there  would  be 
other  ways  of  doing  it. 

You  could  pump  water  out  of  quicksand  where  you  could  not 
drain  it,  but  there  might  be  difficulties  in  doing  that.  Where  I  have 
used  wells,  it  has  been  a  little  coarser  sand  than  this;  this  sand  is 
very  fine,  and  it  is  hard  to  get  wells  in  it.  It  might  not  be  possible 
to  get  wells  in  it.  I  think  there  are  some  small  water  courses  in 
Lake  Honda,  and  there  is  undoubtedly  ground  water  coming  in  from 
the  dune  sand  on  one  side  of  the  reservoir.  The  water  that  came  in 
in  regular  streams  around  the  job  could  be  diverted,  probably.  It 
is  the  ground  water  that  would  be  the  most  perplexing.  I  happen 
to  have  quite  a  little  experience  in  excavating  sandy  material  where 
it  is  wet,  and  if  the  thing  is  not  very  carefully  handled,  it  runs  into 
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money  very  rapidly.     I  think  the  sand  excavation  at  Lake  Merced 
— referring  to  the  trench  at  the  south  side  of  the  lake — was  all  dry 
work.     We  struck  ground  water  in  the  tunnel  a  little  lower,  but      7298 
I  don 't  think  that  is  quite  to  the  point. 

I  understand  there  was  puddle  lining  used  in  the  construction 
of  some  of  these  reservoirs  in  the  city,  which  served  the  same  pur- 
pose as  puddle  core,  but  is  put  in  somewhat  differently.  The  face 
was  lined  with  puddle  instead  of  putting  it  in  the  embankment. 
That  is  common  construction  where  the  embankment  is  not  too  high. 
At  University  Mound,  the  material  which  was  put  in  in  the  agreed 
inventory  as  macadam,  w;is  used,  and  it  is  my  assumption  that  that 
material  takes  the  place  of  puddle;  I  am  inclined  to  think  the  name 
macadam  is  unfortunate.  I  do  not  think  it  represents  the  material. 
It  was  local  material,  and  I  do  not  think  perhaps  it  was  truly  classi- 
fied as  puddle,  but  it  was  more  nearly  like  puddle  than  macadam, 
and  took  the  place  of  puddle  in  this  reservoir.  I  think  that  was  put 
in  there.  I  assume  that  was  put  in  dry  and  rolled,  different  from 
puddle  in  that  respect;  it  was  a  stiffer  material,  with  clay  base,  and 
rolled  in,  instead  of  being  puddled  in  wet  in  the  usual  manner. 

I  took  an  average  of  $10  a  yard  right  through  at  Honda.    Rub-      7299 
ble  masonry  covers  a  very  wide  range  of  construction,  and  it  is  put 
in  at  all  sorts  of  prices.    I  made  these  figures  on  that  as  it  looked 
to  me.     I  don't  think  I  could  account  for  the  difference  at  the  dif- 
ferent places,  but  some  of  it  is  a  great  deal  better  than  others. 

As  to  whether,  if  I  were  building  the  Lake  Honda  Reservoir 
today,  I  would  reproduce  the  center  wall,  that  is  a  hard  question. 
If  Honda  was  not  there,  I  do  not  believe  you  could  build  it  there, 
because  the  country  would  have  developed  so  that  it  would  have 
ceased  to  have  been  a  possible  reservoir  site.  If  it  were  to  be  built, 
it  is  good  practice  to  build  a  reservoir  in  two  parts,  with  a  dividing 
wall,  so  that  the  parts  can  be  used,  either  one,  with  the  other  out  of 
service.  That  is  what  these  reservoirs  are  built  for.  Whether  I 
should  do  it  or  not,  I  do  not  know.  I  should  think  about  it  a  long 
time. 

Mr.  Elliott:  Since  I  have  been  with  the  company,  we  have 
never  been  able  to  empty  it,  because  we  needed  the  water  too  badly. 
It  supplies  21  or  22  millions  daily,  and  has  a  capacity  of  only  35  mil-  7300 
lion.  I  never  saw  the  water  lowered  in  the  reservoir.  I  can  say,  from 
hearsay,  that  Mr.  Schussler  does  not  consider  that  wall  safe,  and 
that  is  all  I  know  about  it. 

Mr.  Searls:  The  wall  is  included  in  the  gross  amount  of  con- 
crete :     Center  wall  558  yards,  item  5. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

Mr.  Hazen:  With  respect  to  the  Potrero  Heights  Reservoir,  I 
did  not  pay  much  attention  to  the  classification  of  the  rock.    I  esti- 
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mated  on  what  I  thought  was  a  fair  price  for  the  material,  as  I 
thought.  That  is,  I  took  the  classification  as  evidence,  in  general 
terms,  and  not  limiting  my  judgment  as  to  the  difficulty  of  the  ma- 
terial represented  in  the  different  costs.  Of  course,  it  is  soft  rock, 
as  all  the  rock  in  San  Francisco  is  soft  as  compared  with  the  rocks 
of  the  Sierras  and  other  places,  but  I  took  loose  rock  to  represent 
rock  that  has  been  shattered  up,  and  could  be  excavated  with  some 
use  of  a  pick,  without  the  use  of  powder.  The  rock  at  this  reservoir 
is  not  in  that  class ;  there  probably  was  a  little  loose  rock  at  the  top, 
but  the  bulk  of  the  excavation,  as  I  saw  it  in  my  judgment,  is  just 
as  compact  solid  rock  as  would  be  found  anywhere  on  this  peninsula. 

7301  I  could  not  see  it  as  it  was  originally.  The  whole  top  of  the  hill  is 
rock,  and  the  streets  are  cut  through  it,  and  they  were  making  an 
excavation  for  a  building  right  alongside  that  I  saw,  and  that  is  a 
place  that  I  could  trust  my  own  judgment.  If  anybody  said  to  the 
contrary,  I  should  still  be  inclined  to  believe  what  I  saw. 

Mr.  Elliott:  In  that  inventory,  as  far  as  the  classification  of 
rock  is  concerned,  we  called  everything  loose  rock  that  was  broken, 
or  had  seams  in  it ;  that  covers  a  pretty  wide  range.  The  loose  rock 
in  Potrero  Heights  is  not  the  same  as  the  loose  rock  over  at  Fran- 
cisco Street,  or  at  Lombard  Street.  They  were  both  called  loose 
rock  for  the  purpose  of  the  inventory,  but  that  simply  meant  that 
they  were  not  one  solid  mass  of  rock.  When  Mr.  Ransome  and  I 
agreed  on  the  inventory  of  the  structures  of  the  company  within 
the  City  of  San  Francisco,  we  had  in  mind  that  this  was  a  general 
classification,  and  that  the  various  men  who  would  appraise  these 
things  would  naturally  visit  the  ground.  It  was  more  a  general  de- 
scription than  anything  else.  Of  course,  when  you  refer  to  loose 
rock  or  earth,  then  you  mean  a  decided  difference;  earth  covered 
everything  that  had  no  rock  in  it,  but  had  clay,  and  all  sorts  of 
things. 

7302  Mr.  Dockweiler :  I  think  it  is  a  soft  rock,  and  that  Mr.  Elliott 
will  agree  with  me  on  that.  I  think  soft  rock  more  probably  de- 
scribes it  than  loose  rock,  because  I  saw  that  same  work  going  on 
that  Mr.  Hazen  refers  to.  I  think  they  were  building  a  fire  engine 
house  right  across  the  street. 

7303  Mr.  Dillman:  I  never  visited  the  Potrero  Heights  Reservoir 
site  but  once,  but  I  have  worked  under  a  great  many  specifications 
made  by  others,  and  have  made  specifications  trying  to  define  loose 
rock  in  the  specifications.  Possibly  the  most  common  definition  of 
loose  rock  in  specifications  runs  about  this  way :  It  shall  include  all 
masses  of  rock  detached,  rock  under  a  cubic  yard,  or  sometimes  half 
a  cubic  yard ;  also  all  soft  rock,  shales,  and  sandstone ;  cemented 
gravel ;  that  can  be  moved  without  blasting,  though  blasting  may  be 
occasionally  resorted  to.  They  tried  to  cover  a  large  range  of  ma- 
terial which  lies  between  earth,  which  is  entirely  friable,  and  solid 
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rock  which  requires  blasting.  It  generally  includes  material  of  this 
kind,  which  would  be  soft  rock.  Under  the  ordinary  specifications, 
this  would  be  classified  as  loose  rock,  being  soft  rock  in  place ;  it  is 
not  loosened,  except  a  little  at  the  top,  I  think. 

Mr.  Hazen:  I  do  not  object  to  the  classification  "loose  rock" 
in  this  case,  but  in  my  judgment  if  it  is  loose  rock,  it  nevertheless 
will  cost  a  good  deal  more  per  cubic  yard  to  excavate  it  than  some  of 
the  other  loose  rock  in  the  system.  My  figures  as  to  the  original 
cost  of  this  reservoir,  I  think,  are  taken  from  the  Municipal  Reports,  7304 
and  were  made  by  the  Spring  Valley  Water  Co.  to  the  City  of  San 
Francisco  at  the  time  the  work  was  done.  I  never  had  the  informa- 
tion as  to  the  cost  of  the  Clarendon  Heights  excavation  made  in 
1894,  being  38%  cents. 

Mr.  Searls:     I  took  that  information  from  the  minutes,  but  I 
have  not  the  reference  here. 


ONE  HUNDRED  AND  FIRST  HEARING      FEBRUARY  21,  1916. 

Witnesses :    R.  Lassere  for  Plaintiff. 

Allen  Hazen  for  Plaintiff. 
G.  A.  Elliott  for  Plaintiff. 
Geo.  L.  Dillman  for  Defendants. 

Witness :    R.  Lassere  for  Plaintiff,  in  rebuttal.  7306 

DIRECT   EXAMINATION  BY   MR.    MCCUTCHEN.  Lassere 

I  am  48  years  of  age,  reside  in  San  Jose,  and  have  resided  there 
for  30  years.  I  am  in  the  butchering  business,  and  am  familiar  with 
a  good  deal  of  the  land  back  of  Calaveras,  which  is  used  for  grazing 
purposes.  I  have  bought  cattle  from  that  range  for  about  7  or  8  years 
for  the  purpose  of  butchering  them  for  the  market.  I  took  the  cattle 
directly  from  the  range  to  the  slaughter  house,  and  had  them  slaugh- 
tered immediately.  The  beef  from  that  range  is  very  good  beef.  I 
generally  buy  about  400  or  500  head  of  cattle  from  that  range  each 
year.  7307 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

I  have  bought  my  cattle  from  Will  and  Sam  Parks,  Lee  Ozier, 
Dorgan  Brothers,  Al  Stone,  Blanch  Brothers,  and  Hubert,  and  several 
others  whose  names  I  can't  recall.  I  generally  go  out  on  the  range  and 
buy  the  cattle. 

Questioned  by  Master. 

I  could  not  say  whether  all  these  men  that  I  have  mentioned  run 
their  cattle  on  the  Spring  Valley  lands  in  Calaveras  Valley,  or  not, 
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but  I  think  they  all  have  some  of  that  land;  they  may  own  part  of 
it,  and  rent  part  of  it,  I  am  not  sure.  I  understand  that  the  Parks 
Brothers  rent  all  their  land  from  the  Spring  Valley  Co. 

CROSS  EXAMINATION  BY  MR.  SEARLS. 

When  I  go  out  to  buy  cattle  I  generally  go  on  horseback  and 
select  my  cattle.  The  Blanch  Brothers  keep  their  cattle  on  the  range 
east  of  Mt.  Hamilton,  I  believe. 

Mr.  McCutchen :  I  do  not  think  all  these  people  range  on  the 
Spring  Valley  property.  There  are  some  he  has  named  that  are  new 
to  me. 

CROSS  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Lassere :  When  I  go  out  to  buy  cattle  that  way  sometimes  I 
know  when  I  am  on  Spring  Valley  ground,  and  sometimes  I  do  not.  I 
buy  cattle  on  both  the  east  and  west  side  of  Calaveras  Valley.  I  could 
not  say  how  many  I  buy  from  the  different  sides,  but  I  could  say 
how  many  I  buy,  I  think,  from  each  individual.  I  think  the  Parks 
Brothers  run  their  cattle  on  the  east  side.  The  first  year  that  I  ever 
bought  any  on  the  west  side  was  last  year  when  I  purchased  some 
from  Parks  Brothers.  Mr.  Parks  ran  some  of  his  cattle  on  the  west 
side  last  year.  I  believe  sometimes  he  brings  these  cattle  into  the 
valley  during  the  winter,  but  not  very  many  of  them ;  sometimes  they 
do  that  to  save  feed ;  that  is  usual  if  they  can  get  cheap  stubble  some- 
where, all  the  ranchers  generally  do  that.  I  have  purchased  cattle 
about  the  month  of  April,  and  I  have  purchased  not  a  great  many 
'310        earlier  than  that,  and  they  were  very  good  cattle  at  that  time. 

Questioned  by  Master. 

I  have  never  bought  any  cattle  in  the  winter  earlier  than  April 
at  any  time  in  the  Calaveras. 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

I  know  that  in  some  years  Parks  has  brought  cattle  down  into 
the  valley,  and  other  years  he  has  left  them  on  the  hills  all  the  year 
round.  I  have  seen  them  on  the  hills.  I  don't  know  whether  Mr. 
Parks  runs  any  cattle  on  the  Crocker-Dillon  land  or  not. 

I  understand  that  some  of  these  people  that  I  have  mentioned 
run  on  the  Spring  Valley,  but  I  have  no  idea  of  the  section  on  which 
they  run.    When  I  purchased  cattle  from  them,  I  found  their  cattle 

7311  scattered  all  over  the  country.  There  is  the  Bain  place  and  Brannam 
place.  There  are  places  all  along  the  line.  I  do  not  know  where  the 
Brannam  place  is. 

I  made  purchases  on  the  Williams  Eanch.     It  is  on  the  east  end 

7312  of  the  Calaveras,  and  I  think  is  where  Parks  lives.  In  making  these 
cattle  purchases  I  went  east  and  northeast  of  Mt.  Hamilton,  and 
made  purchases  of  all  the  people  that  I  have  mentioned  here.    I  do  not 
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know  the  Priesker  place.  I  went  on  to  property  to  the  east  of  Alameda 
Creek  in  making  my  purchases,  and  I  have  been  on  the  hills  to  the 
cast  of  that.  I  believe  I  have  been  still  farther  east  than  the  crest  of 
that  Alameda  Ridge.  I  could  not  say  whether  the  cattle  which  I  have 
bought  are  gathered  from  land,  some  of  which  belongs  to  the  Spring 
Valley,  and  some  of  which  does  not. 

Questioned  by  Master. 

I  bought  some  as  far  east  as  the  Mocho,  and  I  know  that  we  got 
lots  of  cattle  out  of  the  Mocho  Creek. 

CROSS   EXAMINATION  BY   MR.  SEARLS.  7313 

The  cattle  that  I  bought  from  the  Mocho  Creek  looked  very  good. 
They  may  be  from  the  Spring  Valley  land  for  all  I  know,  but  they 
were  good  cattle.  The  cattle  are  about  the  same  all  over  that  range 
of  hills.  I  did  not  make  any  segregation  of  the  cattle  that  I  pur- 
chased from  the  Spring  Valley  lands  so  as  to  be  able  to  judge  them 
in  comparison  to  the  cattle  which  I  acquired  elsewhere. 

Questioned  by  Mr.  McCutchen. 

I  market  my  beef  in  San  Jose. 


Witness :   Allen  Hazen  for  Plaintiff.  Hazen 

Mr.  Searls :  I  have  personally  examined  the  Twin  Peaks  Reser- 
voir contracts,  and  have  submitted  the  originals  to  Mr.  Hazen.  They 
show  that  a  contract  was  originally  let  in  the  form  of  two  basins,  with 
an  earth  wall  between,  for  a  lump  sum  of  money.  Nowhere  in  the 
contract  is  any  segregation  made  of  unit  prices.  The  specifications 
for  concrete  are  practically  all  for  reinforced  concrete,  steel  bars.  The 
original  contract  was  let  on  the  20th  of  January,  1910,  and  the  sup-  7314 
plementary  contract  on  the  6th  of  December,  1911. 

Subsequent  to  the  time  the  original  contract  was  let,  Mr.  Con- 
nick,  of  the  City  Engineer's  staff,  concluded  that  the  earth  wall 
between  the  two  basins  was  not  of  the  proper  strength  to  support 
the  water  in  case  they  should  want  to  empty  one  basin,  and  a  new 
contract  was  let  calling  for  the  entire  removal  of  that  earth  wall, 
and  the  substitution  of  a  reinforced  concrete  wall  between  the  two 
basins.  That  greatly  increased  the  cost  of  excavating.  There  was  a 
lump  sum  in  both  cases,  and  no  indication  of  unit  costs  in  the  original 
contract.  That  was  the  reason  we  did  not  attempt  to  introduce  them 
in  evidence,  except  that  we  had  the  City  Engineer  Inspector 's  analysis 
of  some  of  the  contractor's  costs,  and  I  believe  Mr.  Dockweiler  knew 
nearly  the  cost  of  mixing  and  placing.  The  rest  of  the  concrete  work 
was  reinforced  concrete,  and  we  did  not  know  how  we  could  use  it 
as  comparable.  The  total  cost  of  that  work  is  given  in  the  contract, 
and  as  far  as  I  know,  it  was  done  within  the  contract  price. 
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7315  Mr.  Hazen:  The  whole  cost  of  the  Twin  Peaks  Reservoir  was 
$200,674.99.  The  payments  under  the  first  contract  were  $153,088.33. 
Under  the  second  contract  $19,500,  and  for  repairs  and  incidental  ex- 
penses $29,961.56,  and  from  that  was  deducted  one-half  the  cost  paid 
by  the  contractor  for  the  services  rendered  by  outside  engineers  in 
reporting  upon  the  serviceability  of  the  reservoir,  so  that  there  is  a 
credit  item  of  $1,875,  and  that  makes  up  the  total. 

Mr.  Searls:  I  presume  those  figures  are  correct.  In  connection 
with  the  repairs  and  the  expenditures,  these  were  the  result  of  the 
discovery  after  the  completion  of  the  reservoir,  and  after  it  was  filled 
with  water,  that  there  was  a  serious  leak  there,  caused  by  the  specifica- 
tion of  joints  in  the  reservoir,  and  filling  these  joints  with  asphalt,  or 
something  of  that  sort,  and  instead  of  making  it  a  monolithic  struc- 
ture, the  joints  were  not  impervious  to  water,  with  the  result  that 
there  was  a  leak,  and  a  great  deal  of  extra  expense  incurred. 

7316  Mr.  Hazen :  I  spent  most  of  my  time  since  Friday  on  the  question 
of  the  Central  Reservoir  in  Oakland ;  the  cost  record  and  its  analysis, 
and  what  it  represented,  and  I  have  had  Mr.  Wilhelm's  co-operation 
in  doing  that.  The  work  covered  by  this  record  is  only  part  of  the 
construction  of  the  reservoir,  and  I  think  that  ought  to  be  in  the 
record,  because  when  I  first  saw  these  figures  of  Mr.  Dockweiler 's,  I 
thought  something  was  wrong  with  them,  as  my  estimate  of  the  cost 
of  reproducing  the  reservoir  was  so  much  greater,  but  understanding 
that  this  covers  only  part  of  the  cost,  the  record  seems  to  be  all  right. 

I  have  these  sheets  of  Mr.  Park's  that  Mr.  Dockweiler  used,  and 
I  went  through  the  expenditures  and  classified,  and  reached  a  result 

7317  that  checks  very  closely  with  Mr.  Dockweiler 's,  being  within  a  couple 
of  thousand  dollars  on  the  earth  work,  and  closer  than  that  on  the 
concrete,  so  I  will  accept  his  classification  on  that,  and  will  use  it 
as  the  basis  for  all  the  calculations  that  I  make. 

The  material  at  the  Central  Reservoir,  as  I  could  see  it  in  the  cuts 
that  are  now  open,  which,  of  course,  might  not  be  just  the  same  as 
they  are  in  the  reservoir,  but  which  give  a  general  indication,  is  not 
just  the  same  kind  of  material  as  the  material  in  the  University  Mound 
Reservoir,  being  quite  a  little  different,  and  there  is  not  any  very 
strong  presumption  that  the  cost  of  handling  one  would  be  the  same 
as  handling  the  other.  At  the  same  time,  both  of  them  are  easy  ma- 
terials to  handle,  and  I  do  not  believe  the  difference  is  a  very  wide 
one,  so  that  I  believe  that  a  comparison  in  general  terms,  and  bearing 
in  mind  this  is  not  precise,  is  a  fair  one.  The  difference  of  haul  in 
the  two  cases,  using  Mr.  Dockweiler 's  haul,  and  my  estimate  for  Uni- 
versity Mound,  I  think  rather  exaggerates  the  difference,  as  I  have 
looked  at  them  both  since  Friday,  and  without  going  into  calculations, 
I  do  not  believe  the  difference  in  haul  was  as  great  as  the  increase 
from  800  or  900  feet  at  University  Mound  to  1500  feet  at  Central 
Reservoir.     That  is  simply  based   on  my  judgment,   after   looking 
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at  the  reservoirs,  and  comparing  them  in  my  mind,  and  after  looking 
at  the  plans  with  Mr.  Wilhelm.  I  think  there  is  some  extra  haul  at 
Central  Reservoir,  but  not  as  much  as  that  difference. 

Questioned  by  Master. 

I  suspect  that  the  1500  feel  represents  the  longer  haul  at  Central  7318 
Reservoir,  and  a  good  deal  of  the  material  was  hauled  for  a  shorter 
distance,  and  at  University  Mound,  as  I  looked  at  it  again  yesterday, 
it  seemed  to  me  that  perhaps  the  average  would  be  a  little  greater  than 
I  first  estimated  it.  I  am  cognizant  in  making  that  statement  of  the 
fact  that  Mr.  Dockweilerls  figures  were  taken  from  the  engineer's 
monthly  report  at  the  time  of  the  construction. 

Mr.  Metcalf:  I  figured  the  weight  average  of  the  haul,  at  the 
last  session  here,  and  that  is  very  much  less  than  1500  feet,  and  is  the 
average  length  of  haul  in  all  of  the  earth  work  handled,  and  my 
impression  is  it  is  over  1100  feet.  I  am  referring  to  the  entire  haul. 
The  steam  shovel  haul  was  about  1400  feet,  as  I  remember. 

Mr.  Hazen:    As  far  as  this  discussion  is  concerned,  the  weight      7319 
average  is  the  fair  thing  to  use. 

Mr.  Doekweiler's  costs  of  concrete  are  $8.50  a  cu.  yd.  That  does 
not  include  the  expansion  joint,  which  is  part  of  the  concrete,  and 
which  cost  on  his  figure  here  $5,405.  That  would  amount  to  about 
39  cents  per  cu.  yd.  and  that  clearly  ought  to  be  added.  In  connection 
therewith,  at  University  Mound  there  are  also  expansion  joints  corre- 
sponding to  these  which  are  included  in  the  cost  of  concrete,  and 
following  the  older  practice,  there  are  4  times  as  many  of  them  as 
there  are  in  the  Central  Reservoir,  so  that  the  39  cents  which  was 
allowed  for  the  expansion  joints  in  the  Central  Reservoir  would  indi- 
cate a  considerably  higher  amount  for  the  expansion  joints  at  Uni- 
versity Mound,  and  should  be  included  in  making  the  comparison. 

I  did  not  make  a  separate  allowance  for  expansion  joints  in  the 
University  Mound.  I  always  include  appurtenances  of  that  sort  as 
part  of  the  main  structure.  They  are  not  included  in  the  schedule, 
but  they  are  in  the  reservoir ;  they  are  a  part  of  the  concrete. 

The  finish  of  concrete  at  Central  Reservoir  and  University  Mound  7320 
is  entirely  different.  The  University  Mound  Reservoir  concrete  was 
finished  smooth  with  screeds,  and  by  that  I  mean  there  were  boards 
on  either  side,  and  a  straight  edge  was  hauled  across,  resting  on  the 
boards,  to  smooth  it  to  a  smooth  surface,  and  then  it  must  have  been 
finished  by  hand,  with  trowels,  in  the  way  that  it  used  to  be  done, 
and  still  is  done  in  many  reservoirs.  In  the  Central  Reservoir  the 
concrete  was  simply  dumped  in  place,  rammed,  and  left  rough,  no 
smooth  finish  at  all.  That,  in  my  judgment,  would  make  a  difference, 
perhaps,  of  $1  a  yard  in  price;  so  if  we  start  with  $8.50,  Mr.  Doek- 
weiler's figure,  and  add  40  cents  for  the  expansion  joints,  that  brings  it 
up  to  $8.90  as  the  actual  cost  of  the  concrete  in  the  Central  Reservoir ; 
adding  $1  for  the  difference  in  finish,  brings  us  to  $9.90,  and  we  still 
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have  the  extra  expansion  joints  in  the  University  Mound  concrete  to 
account  for,  so  I  am  inclined  to  think  that  instead  of  showing  a  much 
lower  price  for  concrete,  it  shows  a  pretty  good  check  on  my  figure. 

Questioned  by  Mr.  Greene. 

The  stone  that  was  used  in  that  concrete  came  from  a  quarry 
directly  back  of  the  reservoir,  and  that  would  tend,  of  course,  to  a 
cheaper  lump  cost  than  if  it  had  to  be  taken  from  some  quarry  farther 
distant. 

7321  CROSS  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Hazen:  I  don't  know  that  the  fact  that  it  cost  $1.87  V2  plus 
15%,  according  to  the  schedule,  affects  the  general  proposition,  if  it 
had  been  hauled  farther,  it  probably  would  have  cost  more.  I  do  not 
think  the  price  on  rock  that  I  used  at  Crystal  Springs  would  be  gen- 
erally applicable  on  this  system.  That  was  for  a  very  large  quantity — 
160,000  cu.  yds. — to  be  taken  out  at  one  quarry  near  the  work,  which 
permitted  a  large  and  economical  plant,  and  I  do  not  think  that  one 
could  count  on  getting  rock  at  other  places  in  smaller  quantities  for 
that  figure,  or  one  approaching  it. 

On  the  earth  work  I  find  that  the  237,000  cu.  yds.,  on  which  Mr. 
Dockweiler's  calculation  was  predicated,  was  made  by  adding  up  these 
quantities  on  Mr.  Park's  sheet,  which  represents  the  inspector's  esti- 
mate of  the  amount  of  earth  moved  as  it  was  moved,  with  11,000 
cu.  yds.  added  at  the  end,  that  11,000  yds.  being  the  amount  of  trim- 
ming that  was  done  preparatory  to  placing  the  concrete,  and  it  is 
represented  in  cost  by  this  item  of  $10,610  in  Mr.  Dockweiler's  sched- 
ule. Then  the  material  was  not  measured;  apparently  it  was  simply 
estimated  that  they  moved  about  a  yard  for  every  dollar  that  they  ex- 
pended, and  rounded  it  up  to  the  $11,000,  so  these  figures  are  in  the 
inspector's  estimate  of  the  material  moved  as  it  was  moving,  and  in- 
cludes every  yard  of  material  moving  in  any  way  through  the  cost 
of  construction.  After  the  work  was  completed,  Mr.  Wilhelm  meas- 
ured the  cut  and  fill  with  these  results :  The  cut  was  213,766  cu.  yds., 
and  the  fill  was  217,180  cu.  yds.,  and  with  the  11,000  yds.  added  for 

7322  the  trimming,  and  using  an  approximate  figure  which  Mr.  Wilhelm 
gave  me,  you  get  227,000  cu.  yds.  as  the  estimated  amount  of  material 
actually  moved,  in  place  of  the  237,000  which  Mr.  Dockweiler  used. 

I  think  the  inspector  never  could  tell  by  estimating  how  much 
is  used,  and  the  cross-section,  after  it  was  done,  is  the  only  test.  As 
the  inspector  only  made  an  error  of  10,000  cu.  yds.,  I  think  he  was  an 
extraordinarily  good  estimator.  If  the  10,000  yds.  had  been  the 
actual  estimate  of  the  engineer  in  charge  of  the  work  at  that  time,  his 
opinion  would  not  be  apt  to  be  more  accurate  than  a  cross-section  made 
after  the  completion  of  the  work.  These  contours  were  all  taken  be- 
fore the  work  began,  and  Mr.  Wilhelm  has  the  cross-section,  showing 
the  elevation  of  the  ground  at  every  point  before  the  work  started,  and 
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what  was  done  at  different  times,  and  the  amount  at  completion  of 
thi'  work,  and  these  are  the  figures  that  he  had  on  file  as  part  of  his 
records.  The  first  estimate  was  made  of  the  material  as  it  was  moved  7323 
in  carts  or  cars,  and  he  allowed  so  much  per  cart  or  per  car  for  the 
material  that  wenl  out,  and  it  came  out  237,000  cu.  yds.,  and  measur- 
ing it  with  the  estimates  afterwards  it  gave  227,000  cu.  yds.  The 
material  in  place  should  be  taken  as  a  basis  always  in  estimating  the 
cost  per  cu.  yd.,  and  that  is  uniformly  done,  as  far  as  I  am  aware, 
except  as  provisional  estimates  are  made  as  the  work  progresses,  sub- 
ject to  correction  Later,  on  the  other  basis. 

Questioned  by  Mr.  MeCutchen. 

The  difference  between  ground  in  place  and  loose  ground  might 
be  called  shrinkage. 

Questioned  by  Master. 

The  figures  that  we  have  in  the  agreed  inventory  in  this  case  are 
for  excavation  in  place. 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

I  add  this  11,000  yards  to  my  cross-section,  because  that  is  the 
estimate  that  is  made,  and  that  appears  on  the  record  in  Oakland, 
and  Mr.  YVilhelm  added  it,  and  I  accepted  it.  That  11,000  yds.  repre- 
sents the  amount  scraped  off  the  sides  in  one  place,  and  put  some- 
where else,  and  my  cross-section  would  not  take  that  into  account  if 
it  was  scraped.  I  add  that  to  my  cross-section  estimate,  because  the  '324 
cross-section  did  not  include  it.  The  cross-section,  Mr.  YVilhelm 
thought  did  include  everything  but  that,  and  then  he  added  this 
11,000  yards  to  what  his  cross-section  showed  to  get  the  total  amount 
of  material  moved. 

Mr.  YVilhelrn  put  some  of  his  assistants  on  to  measure  up  this 
section,  and  compute  the  amount  of  rolled  embankment  that  had  been 
built  on  this  reservoir,  and  he  gave  me  the  result  this  morning,  wThich 
I  will  give.  Of  the  227,000  cu.  yds.,  31,000  cu.  yds.  were  material  that 
was  handled  twice ;  that  is  to  say,  the  steam  shovel  ran  into  the  banks 
to  get  a  cut,  that  they  could  work  economically,  further  than  the  fin- 
ished section,  and  afterwards  they  broke  down  the  banks  from  above, 
and  filled  in  this  extra  excavation,  and  this  also  includes  the  11,000 
yds.  of  trimming,  so  that  there  is  31,000  yds.  of  material  included  in 
the  227,000  that  would  not  be  shown  by  a  measurement  of  the  reser- 
voir made  in  the  way  that  the  University  Mound  Reservoir  was  meas- 
ured, and  deducting  that,  it  leaves  the  amount  of  yardage  of  the  Cen- 
tral Reservoir,  and  measured  in  the  way  that  the  University  Mound 
was  measured,  as  I  understand  it,  of  196,000  cubic  yards.  Of  this 
196,000  cu.  yds.  only  a  part  was  rolled.  In  going  over  the  sections  in  7325 
the  way  that  I  have  talked  with  Mr.  YVilhelm  on  Saturday,  and  which 
his  assistants  have  done,  he  thinks  that  on  the  north  end  of  the  reser- 
voir there  were  16,000  cu.  yds.  of  fill  that  was  not  rolled ;  on  the  south 
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end  7,500  cu.  yds.  that  were  not  rolled;  a  total  of  38,500  cu.  yds.  that 
were  not  rolled.  Deducting  38,000  round  figures  from  196,000  leaves 
158,000  cu.  yds.  of  rolled  embankment  that  can  be  accounted  for  in 
the  Central  Reservoir. 

I  am  trying  to  get  this  record  on  a  basis  where  it  will  be  exactly 
comparable  with  the  record  of  the  University  Mound  Reservoir.  In 
both  cases  there  was  an  excess  of  excavation,  and  some  of  the  material 
went  into  rolled  embankment,  and  some  of  it  went  outside.     Now,  to 

7326  estimate  the  Central  Reservoir,  using  the  unit  prices  that  I  have 
applied  to  the  University  Mound  Reservoir,  we  have  196,000  cu.  yds. 
of  excavation  at  40  cents,  which  is  $78,200 ;  and  158,000  of  that  rolled 
at  25  cents  additional,  $39,500 ;  a  total  of  $117,900.  The  actual  cost, 
as  deduced  by  Mr.  Dockweiler,  adding  in  the  item  for  trimming,  is 
$124,789.  In  other  words,  the  actual  cost  of  this  earth  work  comes 
out  $6,889,  or  5.8%  more  than  the  amount  that  is  reached  by  applying 
the  unit  prices  that  I  use  on  the  University  Mound  Reservoir  to  it. 
It  seems  to  me  that  his  examination  is  substantially  correct,  and  if  it 
is  not,  we  are  prepared  to  go  into  it  further,  and  show  what  the  facts 
are. 

7327  CROSS  EXAMINATION  BY  MR.  SEARLS. 

I  made  the  same  study  of  all  the  eastern  concrete  prices  that  I 
use  as  a  comparative  basis.  The  costs  of  eastern  concrete  that  I  use 
were  on  work  that  has  been  carried  out  under  the  direction  of  our  own 
office,  and  I  know  how  the  records  of  the  office  have  been  kept,  and 
how  these  figures  were  made  up.  I  have  not  said  that  each  of  those 
structures  was  exactly  comparable  with  the  Spring  Valley  structure, 
and  I  think  I  have,  in  particular  cases,  indicated  quite  large  adjust- 
ments of  the  contract  prices  that  I  used.  I  do  not  think  that  they 
have  always  been  additions;  they  have  been  more  frequently  addi- 
tions, because  generally  the  cost  of  doing  that  kind  of  work  is  greater 
here  than  it  is  in  the  East. 

Questioned  by  Mr.  Greene. 

This  analysis  would  indicate  that  the  cost  of  the  Oakland  work 
was  5.8%  greater  than  I  estimated  for  University  Mound,  which 
would  be,  adding  a  little  over  2  cents  to  the  40  which  I  used  for  gen- 
eral excavation,  42  cents,  and  not  quite  4  cents  to  the  65  cents  for  the 
excavation  and  placing  in  embankment,  making  it  about  nearly  69 

7328  cents.  As  confirmatory  evidence  I  will  say  that  Mr.  Elliott  went 
through  these  sheets  independently,  and  he  reported  to  me  that  on 
these  sheets  themselves  it  appears  that  58,550  cu.  yds.  of  material  was 
not  rolled.  That  is,  taking  the  items  where  there  is  no  roller  in  the 
payroll,  and  that  does  not  check  exactly  the  figure  that  I  got  from 
Mr.  Wilhelm,  but  it  is  not  very  far  from  it.  It  is  a  little  less ;  I  don 't 
know  that  it  follows  in  Mr.  Elliott's  calculation  that  every  time  where 
a  roller  is  given  that  all  the  material  was  rolled,  but  he  made  that  as- 
sumption in  his  separation. 
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I  have  made  some  inquiry  in  regard  to  the  Fort  Mason  Tunnel, 
and  I  found  what  purports  to  be  a  description  of  the  tunnel  and  its 
cost  in  the  " Western  Engineer"  of  March,  1915,  and  I  have  made 
this  rapid  calculation  from  the  figures  as  they  are  reported.  There 
were  12,980  cu.  yds.  of  concrete  of  all  classes  placed  in  the  work. 
The  payment  therefor,  at  contract  prices,  was  $98,407,  an  average 
of  $7.57  per  cu.  yd. ;  the  extras  and  bonus  on  the  work  amounted  to 
7%,  and  that,  I  think,  should  be  added  pro  rata,  and  amounts  to 
53  cents,  making  the  contract  payment  for  concrete  $8.10  per  cu. 
yard.  That  does  not  include  the  cement.  Adding  cement,  as  it 
would  be  in  the  Spring  Valley  work,  and  not  as  it  was  in  this  work, 
a  barrel  and  a  quarter  at  $2  a  barrel,  $2.50,  makes  the  average 
price  of  the  concrete  on  this  work  $10.60  per  cubic  yard.  If  any 
comparison  is  made,  I  should  think  that  is  a  fairer  one  to  use  than 
the  one  that  was  suggested.  I  also  note  in  this  contract  that  the 
earth  excavation  was  paid  for  at  the  rate  of  60  cents  per  cubic  yard,  7329 
the  earth  backfill  at  the  rate  of  60  cents  per  cubic  yard,  and  rock 
excavation  at  the  rate  of  $1.25  per  cubic  yard,  and  they  would  all 
be  subject  to  the  7%  increase  for  extra  work,  if  it  is  adjusted  pro 
rata,  and  if  the  index  on  the  cost  of  concrete  is  of  any  value,  per- 
haps the  index  on  the  cost  of  excavation  would  be  equally  useful 
to  us. 

Questioned  by  Mr.  Searls. 

That  is  open  cut  excavation.  The  tunnel  excavation  cost  $76 
per  lineal  foot.  The  concrete  included  the  arch  and  the  side  walls 
and  portals,  and  the  retaining  walls  of  the  tunnel  arch.  I  do  not 
think  that  placing  the  concrete  in  an  arch  is  a  fair  comparison  of 
any  item  in  this  concrete.  I  think  that  wall  work,  other  things 
being  equal,  is  a  good  deal  cheaper  than  reservoir  lining  per  cubic 
yard,  and  I  think  the  top  is  more  expensive  than  reservoir  lining 
per  cubic  yard.  I  am  inclined  to  think  that  the  average  of  the  whole 
would  perhaps  be  a  better  indication  than  the  cost  of  the  cheapest  item. 
The  tunnel  lining  by  itself  would  be  a  little  more  than  $10.60  per 
yard.  I  have  not  figured  it  that  way.  This  tunnel  lining  was  speci- 
fied from  2  feet  3  inches  to  2  feet  9  inches  thick,  averaging  about 
2x/2  feet  thick,  and  it  is  in  a  large  cut  where  cars  could  run  through, 
and  the  tunnel  was  near  the  surface,  so  that  they  bored  holes  down,  7330 
according  to  this  account,  and  shot  the  concrete  through  the  holes 
into  the  roof,  and,  of  course,  concrete  could  be  put  in  any  tunnel 
lining  in  a  large  tunnel,  and  in  these  masses,  at  a  cost  that  could 
not  be  approached  in  small  tunnels.  There  would  be  no  comparison 
at  all.  I  further  note  that  the  amount  of  yardage  paid  did  overrun 
the  theoretical  quantity  by  25%  in  the  arch,  and  10%  in  the  side  walls. 
It  was  both  rock  and  sand ;  rock  at  one  end,  and  sand  at  the  other. 

This  is  taken  from  a  copy  of  a  staff  article  in  "Western  En- 
gineering", dated  March,  1915,  page  382.     I  do  not  know  whether 
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these  figures  are  correct  or  not,  but  as  far  as  they  go  this  checks  Mr. 
Newman's  testimony  precisely.  The  cost  of  $6.50  that  he  gave  is 
what  is  given  here,  without  the  cement,  and  without  allowance  for 
extra  work. 

Questioned  by  Mr.  Greene. 

Referring  to  the  Central  Reservoir,  Oakland :    The  weight  aver- 

7331  age  applied  to  the  whole  quantity  gives  the  absolute  average  haul 
of  all  the  material  in  the  reservoir ;  multiplying  the  weight  average 
by  the  whole  quantity  produces  the  same  result  that  is  reached  by 
multiplying  the  haul  for  each  quantity  by  that  quantity,  and  adding 
up  those  products ;  I  think  that  is  a  fair  way  to  average  it. 

Questioned  by  Mr.  Searls: 

I  assume  that  they  would  use  the  most  economical  means  of 
excavating  in  University  Mound  that  were  available.  I  do  not  know 
whether  they  did  or  not. 

I  talked  with  Mr.  Wilhelm  about  what  the  contractor  was  paid 
for  his  equipment  rental,  with  15%  added  to  that.  All  my  infor- 
mation was  second-hand,  but  the  steam  shovel  at  a  rental  of  $50  a 
day,  which  has  been  mentioned,  was  a  very  large  steam  shovel,  and 
the  rental  naturally  would  be  in  proportion.  I  did  not  make  other 
inquiries,  outside  of  the  inquiry  from  Mr.  Wilhelm,  who  believes  the 
work  was  as  well  managed  as  could  be  reasonably  anticipated.   This 

7332  was  a  72-ton  shovel,  2%  yard  bucket. 

Mr.  Ellis:  The  usual  rental  for  a  40  and  50-ton  shovel  is  $25 
a  day,  and  that  is  what  we  paid. 

Mr.  Hazen:  On  the  first  page  of  this  Park's  memorandum  I  see 
where  I  was  in  error.  Mr.  Parks  says,  though,  it  was  a  70-ton  Du- 
cyrus  shovel,  with  a  2%  yard  bucket. 

Mr.  Ellis :  I  am  familiar  with  the  equipment  rental  which  was 
charged  during  the  same  period,  and  the  equipment  charges  are  all 
uniformly  very  high.  I  was  renting  the  same  class  of  equipment. 
Mr.  Dockweiler  tells  me  it  was  not  exactly  a  cash  proposition,  and 
possibly  that  would  account  for  the  fact  that  they  paid  such  extreme 
rentals  for  all  sorts  of  equipment.  They  were  paying  $9  a  day  for 
four-horse  Fresnos,  and  then  15%  on  top  of  that.  At  the  same  time 
we  were  paying  $7  for  a  four-horse  Fresno,  and  7%%  for  force  ac- 
count percentage,  and  the  contractor  had  to  keep  all  the  equipment 
in  repair  at  his  own  expense,  and  was  not  allowed  to  keep  any  stock 
during  idle  times.  In  this  contract,  apparently,  the  company  takes 
care  of  all  repairs,  and  makes  an  allowance  for  idle  stock. 

7333  At  the  place  where  the  steam  shovel  rental  I  spoke  of  was  con- 
cerned, I  think  the  shovel  was  in  use  about  a  year.  In  regard  to  the 
stock  matter,  it  was  on  another  job,  as  was  also  the  Fresno  rentals; 
we  had  two-horse  wagon  rentals  for  which  we  paid  $5  as  against 
their  $6  here.  It  was  a  shorter  period  of  use  than  in  this  case.  I 
think  it  was  over  a  period  of  10  months. 
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Mr.  Hazen:  One  clause  in  this  contract  provides:  "Charges 
''for  machinery  and  implements  are  not  to  commence  until  they  are 
"in  operation  on  the  job,  and  thereafter  no  charge  is  to  be  made 
"for  same  when  not  in  operation". 

Mr.  Ellis :  But  all  stock  is  paid  for ;  there  is  a  separate  charge 
here  for  the  feeding  of  all  stock  during  idle  times  amounting  to 
$1500  or  $1600,  so  they  paid  75  cents  a  day  for  feeding  all  the  stock. 
We  were  paying  $5  for  two-horse  teams,  and  71/1>%  on  top  of  that 
for  force  account  percentage.  We  were  doing  this  work  at  Daly 
City  at  the  County  Line. 

Mr.  Hazen:  The  allowances  that  I  made  for  excavation  at  the 
University  Mound  Reservoir,  figured  on  the  total  amount  of  earth 
work,  counting  all  the  material  once  and  only  once,  is  48V2  cents 
per  cubic  yard,  and  at  College  Hill  the  coresponding  figure  is  65 
cents  per  cubic  yard.  I  looked  at  the  materials  of  the  two  reser- 
voirs yesterday,  and  it  confirms  my  earlier  judgment  that  the  ma- 
terial at  College  Hill  is  much  more  expensive  material  to  excavate 
that  at  University  Mound  or  at  Central  Reservoir,  and  that  it  cannot 
be  directly  compared  with  those. 

(Counsel  for  Defendants  stated  that  he  did  not  care  to  have 
Mr.  Wilhelm  produced,  and  that  he  had  no  objection  to  this  state- 
ment of  Mr.  Hazen 's  on  the  ground  that  it  is  hearsay). 

(Counsel  for  Plaintiff  stated  that  they  reserved  taking  the  state- 
ment of  Mr.  Searls  with  respect  to  Twin  Peaks  Reservoir  as  evi- 
dence until  they  had  a  chance  to  go  over  the  contract). 


Witness :   G.  A.  Elliott  for  Plaintiff. 

CROSS   EXAMINATION    BY    MR.    SEARLS. 

I  think  I  made  this  appraisal  of  the  city  reservoirs  the  latter 
part  of  1913,  and  the  first  part  of  1914,  and  about  two  months  ago 
I  went  over  them  all  again,  and  changed  some  of  the  figures,  but 
without  making  large  changes. 

At  the  time  I  went  around  the  system  with  Mr.  Hazen,  and 
showed  him  what  we  had,  I  did  not  discuss,  and  I  have  never  dis- 
cussed any  costs  with  him,  except  to  tell  him  what  cost  data  we  had 
in  our  office.  I  think  you  will  find  that  my  figures  are  not  identical 
with  his,  except  in  the  case  of  University  Mound.  It  seems  to  be 
true  that  we  both  used  $2.50  for  clay  puddle.  I  am  not  particularly 
familiar  with  the  cost  of  laying  clay  puddle.  After  making  a 
thorough  search  in  the  city  to  find  clay  puddle,  I  could  not  find  a 
sufficient  quantity,  and  I  assumed  that  we  would  have  to  get  it  in 
San  Mateo  County;  as  far  as  the  cost  of  excavating  it  is  concerned, 
it  is  comparable  with  excavation  in  clay,  of  which  I  have  done  a 
great  deal,  and  then  it  would  be  a  matter  of  hauling  it  from  there 
into  the  city,  and  placing  it  into  the  reservoir.     The  excess  cost 
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comes  from  the  fact  that  it  comes  from  outside  of  San  Francisco. 
If  it  were  in  San  Francisco,  it  would  be  very  much  less.  I  did  not 
confer  with  Mr.  Hazen  in  preparing  that  figure.  All  of  these  figures 
that  I  have  put  in  here  are  my  own  figures,  and  what  I  thought  I 
could  do  it  for  myself,  based  on  my  own  experience.  I  was  not 
influenced. 

There  was  no  steam  shovel  work  on  the  Deer  Creek  Forebay.  It 
was  a  small  reservoir,  the  embankment  of  which  was  placed  by 
scrapers,  plowed  and  wet  rolled.  That  is  not  the  forebay  above  the 
Rome  Power  House.  It  is  above  the  Deer  Creek  Power  House, 
about  12  miles  from  Nevada  City ;  the  Rome  Power  House  is  nearer 
to  Grass  Valley;  it  is  on  the  South  Yuba.     The  Deer  Creek  Power 

7337  House  is  up  toward  Banner  Mountain.  It  was  built  more  to  the 
east  of  Deer  Creek  than  to  the  west,  on  top  of  the  ridge  down  which 
the  pipe  line  comes  to  the  power  house,  a  sort  of  a  round  knoll.  The 
material  was  what  you  would  call  good  excavation.  It  was  not  rock, 
and  it  was  not  necessary  to  use  powder.  We  were  able  to  plow  it 
without  any  trouble.  It  was  rather  a  small  job,  amounting  to  about 
13,000  yards.  They  had  to  run  a  construction  camp  there,  as  they 
were  constructing  not  only  the  forebay,  but  a  pipe  line  and  a  power 
house  in  addition.  I  think  the  cost  of  moving  the  equipment  on  and 
off  that  job  would  be  considerably  greater  than  any  of  the  city  jobs. 
It  was  a  pretty  good  road  from  Nevada  City  to  the  Deer  Creek  Fore- 
bay  at  that  time.  It  was  a  fairly  good  country  road,  but  of  course, 
does  not  compare  with  our  city  streets.     In  the  equipment  that  we 

7338  used  there,  for  instance,  the  roller  was  home-made,  and  the  only  equip- 
ment that  was  brought  in  was  a  plow,  the  scrapers,  and  the  water 
wagon. 

That  work  was  done  by  the  company  itself.  I  made  no  segre- 
gation of  the  various  prices  in  that  cost.  That  70  cents  was  the 
over-all  cost.  That  is  not  over-all  cost,  the  direct  cost  to  that  work ; 
it  does  not  include  superintendence,  engineering,  and  all  those  costs. 
I  charged  up  to  that  work  the  cost  of  making  the  roller,  the 
home-made  work.  The  roller  was  simply  a  concrete  cylinder,  with 
a  piece  of  pipe  through  the  middle  of  it,  and  didn't  cost  very  much. 
If  it  would  have  been  cheaper  to  have  brought  it  in,  we  would  have 
done  so.  We  had  to  buy  feed  for  our  stock,  but  I  could  not  say  now 
where  it  came  from.  I  know  it  was  hauled  from  Nevada  City,  but 
I  don't  know  whether  it  was  brought  from  there,  or  came  from  a 
greater  distance.  The  haul  from  Nevada  City  was  not  entirely  up- 
hill; the  difference  in  elevation  was  not  so  great  between  the  two 
places.  The  ditch  that  runs  up  Deer  Creek  runs  down  to  Nevada  City 
on  an  ordinary  ditch  grade,  and  in  12  miles  that  would  not  amount 
to  a  great  deal.    You  have  the  ordinary  up  and  down  road  there.    We 

7339  used  to  make  it  with  a  two-horse  team  and  buggy  in  about  an  hour  and 
15  minutes. 
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I  think  there  is  a  ditch  running  from  the  middle  of  this  forebay 
down  to  Nevada  City  on  grade.  It  may  go  to  Grass  Valley,  but  I 
know  that  water  up  there  used  to  go  down  to  supply  some  of  the 
mines  in  that  neighborhood,  because  we  used  to  have  trouble  on  ac- 
count of  the  interruptions.  I  do  not  know  what  time  the  freight 
teams  made  in  hauling  up  our  feed. 

That  was  a  12,000  yard  job,  as  compared  with  208,000  yards  in 
University  Mound,  and  I  would  expect  the  price  to  be  somewhat 
higher  there.  The  only  difference  is  that  the  hours  were  longer  at 
Deer  Creek  than  they  are  in  San  Francisco.  I  figure  on  8  hours  in 
estimating  my  San  Francisco  work.  Of  course,  there  is  nothing  that 
would  prevent  you  working  longer  than  8  hours,  except  the  unions. 
I  never  tried  to  work  crew^s  longer  than  that,  but  there  is  one  thing  7340 
that  you  have  to  keep  in  mind,  and  that  is,  we  are  a  public  service 
corporation.  I  have  been  with  the  Spring  Valley  Water  Co.  since 
1909,  and  several  times  I  have  had  considerable  trouble  with  the 
unions ;  we  have  got  to  avoid  that  sort  of  trouble.  For  instance,  we 
laid  a  pipe  on  Bryant  Street  some  years  ago,  and  we  wanted  to  rivet 
that  pipe,  and  Sehaw-Ratcher  gave  us  a  price  for  riveting  up  the 
joints  that  was  based  on  the  union  scale  of  wages  for  boilermakers 
at  that  time,  which  was  $4.  After  the  men  started,  and  found  out 
that  it  was  for  the  Spring  Valley  Water  Co.,  they  demanded  50 
cents  in  excess  of  the  ordinary  union  scale.  Of  course,  there  was  no 
reason  for  that  at  all,  excepting  they  thought  we  had  to  have  the 
pipe ;  that  is  an  extraordinary  case.  They  usually  do  not  demand 
any  more  than  the  union  scale,  but  it  shows  you  how  far  they 
will  go. 

Questioned  by  Mr.  Greene.  7341 

We  had  to  give  the  job  up,  and  do  it  with  lead  joints. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

Our  riveting  was  done  by  skilled  labor,  and  I  do  not  think  that 
in  San  Francisco  that  is  any  different  a  matter  than  hiring  the  kind 
of  men  that  run  a  scraper  or  do  the  excavation  wrork.  For  instance, 
we  have  laborers  at  the  yard,  and  have  had  ever  since  1909 — there 
may  be  four  or  five  men  on  a  team  going  out  to  do  the  work;  the 
laborer  generally  drives  the  horse  home  at  night,  and  if  he  only 
works  10  minutes  or  15  minutes  over  8  hours  we  have  to  pay  him 
overtime;  he  gets  $2.50  a  day;  the  same  class  of  men  that  we  would 
use  elsewhere  here.    That  is  our  ordinary  maintenance  crew. 

You  would  not  have  any  construction  camp  here  in  San  Fran- 
cisco. I  do  not  think  you  would  have  one  at  University  Mound. 
There  are  car  lines  very  close  to  University  Mound.  I  do  not  think 
that  they  run  a  construction  camp  at  the  west  portal  on  Twin  Peaks 
Tunnel,  although  I  do  not  know  about  it.  I  have  been  out  there,  and 
I  have  not  seen  it.    On  the  Central  Pumping  Station,  which  is  more 
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inaccessible,  as  far  as  the  ordinary  working  man  is  concerned  than 

7342  University  Mound,  we  used  no  construction  camp. 

I  have  had  some  experience  with  tunnel  work  at  Calaveras,  but 
the  material  is  not  the  same.  We  do  not  have  to  classify  our  ma- 
terial at  Calaveras,  as  we  are  not  building  the  same  sort  of  embank- 
ment. The  Calaveras  Dam  is  being  built  by  the  hydraulic  process, 
and  you  get  your  clay  puddle  there  by  a  water  selection.  The 
slopes  on  the  outside  require  nothing  but  weight,  and  the  outside 
slopes  are  what  we  are  putting  on  with  the  steam  shovel,  so  that  we 
put  it  in  any  way  at  all,  whatever  is  most  convenient.  For  all  prac- 
tical purposes,  the  great  bulk  of  the  steam  shovel  fill  you  would  call 
rock,  but  as  a  matter  of  fact,  if  you  would  take  the  material  in  the 
bank  and  analyze  it,  you  would  find  it  was  about  half  rock  and  half 
clay.  The  rock  comes  in  rather  large  pieces,  and  as  far  as  handling 
is  concerned,  we  would  probably  call  it  rock.  It  is  sandstone,  and 
would  be  listed,  I  suppose,  as  a  soft  rock,  and  would  probably  come 

7343  in  the  category  of  loose  rock.  We  have  to  use  powder  on  it,  but  it 
is  seamy.  The  material  on  which  you  use  powder  is  not  necessarily 
classified  as  loose  rock;  there  is  loose  rock  and  loose  rock,  and  it  is 
pretty  hard  to  give  any  specific  definition.  You  would  nearly  always 
use  powder  on  hard  rock,  but  the  converse  does  not  follow,  that 
where  you  use  powder  it  takes  a  hard  rock  classification.  I  have  used 
powder  on  earth  and  on  clay. 

The  Lake  Arthur  Dam  excavation  was  a  small  dam.  I  got  the 
figures  from  Mr.  Martin,  who  was  superintendent  of  construction. 
That  job  was  done  by  the  company.  The  figure  of  72  cents  I  got 
myself  by  getting  the  total  yardage  and  the  total  costs  assessed 
against  that  bank.  I  don't  know  what  these  total  costs  include,  only 
from  what  Mr.  Martin  said,  that  they  included  a  pro  rata  of  equip- 
ment, and  the  labor  up  to  the  foreman.  I  know  the  equipment  they 
used,  but  I  don't  know  the  amount  of  money  that  was  allowed  for 
equipment ;  that  is  just  the  total.  I  think  that  information  is  help- 
ful in  making  an  analysis  of  what  it  would  cost  to  build  in  San  Fran- 

7344  cisco,  in  view  of  the  fact  that  I  was  on  the  work  so  often  myself. 
I  only  know  what  the  costs  were  from  what  Mr.  Martin  gave  me. 
I  suppose  I  was  on  that  work  seven  or  eight  times  for  a  couple 
of  days  at  a  time  while  it  was  going  on.  They  used  scrapers  and 
wagons,  and  plows,  but  no  steam  shovel.  I  think  the  reason  the 
steam  shovel  was  not  used  there  was  because  they  wanted  a  selected 
material.  It  would  be  dearer  in  that  way  than  with  the  steam  shovel, 
and  the  process  of  selecting  the  material  would  also  increase  the  cost. 
The  material  was  a  sort  of  a  reddish  clay ;  it  is  that  typical  red  ma- 
terial that  we  have  all  through  the  Sierras  in  the  region  of  Grass 
Valley,  Auburn,  and  Colfax.  There  were  some  isolated  pieces  of 
rock  which  they  saved  to  rip  rap ;  that  was  all ;  there  was  very  little 
shooting.    When  the  work  was  laid  on  the  dam  it  required  that  it  be 
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laid  in  layers  and  rolled,  and  this  72  cents  included  the  cost  of  roll- 
ing. The  same  process  was  not  used  there  that  I  figured  on  using  7345 
in  constructing  the  University  Mound  Reservoir.  I  figured  on  a 
steam  shovel  at  University  Mound,  and  I  would  do  what  selecting 
I  could.  I  would  not  give  it  the  same  care  that  they  gave  it  at  Lake 
Arthur,  or  at  Deer  Creek,  because  you  are  not  depending  entirely 
upon  your  bank  at  University  Mound  for  your  tightness,  although 
I  would  try  to  make  it  just  as  tight  as  I  could. 

Undoubtedly  this  method  of  selecting  and  rolling  materials  in- 
creases the  price.  I  have  heard  of  figures  that  were  down  as  low 
as  7  and  8  cents  for  embankment  work ;  you  can  do  some  sorts  of 
work  very  cheaply.  I  was  not  trying  particularly  to  compare  the 
costs  of  the  Lake  Arthur  Dam  with  the  costs  in  San  Francisco.  I 
simply  said  that  this  was  my  experience,  and  I  had  this  in  mind  in 
estimating  the  University  Mound  Reservoir.  I  don't  think  it  would 
be  safe  at  all  to  try  and  compare  the  costs  of  one  of  these  jobs  to 
University  Mound  directly.  They  influenced  my  opinion  as  to  the 
way  in  which  the  work  would  have  to  be  done,  as  to  the  cost  of  it, 
and  as  to  the  methods.  If  I  were  dealing  with  different  material,  7346 
to  be  constructed  in  a  different  way,  and  under  different  conditions, 
they  would  never  have  influenced  my  judgment  at  all.  It  is  not  true 
that  with  respect  to  this  they  were  different  material,  different  way, 
and  different  conditions. 

I  could  not  say  that  if  I  had  a  figure  of  65  cents  for  excavating 
and  embankment  here,  and  it  was  72.2  cents  at  Lake  Arthur,  and  I 
used  that,  that  I  had  some  method  of  resolving  one  to  the  other.  If 
I  wanted  to  do  that,  I  would  have  to  use  the  same  method  exactly 
that  they  used  at  Lake  Arthur,  and  simply  change  it  by  hours,  and 
rates  of  payment,  and  all  that  sort  of  thing.  I  suppose  in  doing  that 
I  would  probably  reach  a  figure  of  90  cents  or  $1  at  University 
Mound. 

I  should  say  that  Lake  Arthur  is  6  or  7  miles  from  Auburn,  the 
town  they  worked  out  of,  and  there  is  a  station  on  the  railroad 
called  Bowman,  which  is  probably  two  miles  from  the  dam.  The 
roads  are  good.  It  is  the  state  highway,  and  although  it  is  not  like 
the  state  highway  in  San  Mateo  County,  it  is  good  enough  for  auto- 
mobiles.   That  is  the  road  from  Auburn  to  Colfax.  7347 

I  do  not  know  what  the  equipment  charges  were  in  this  72.2 
cents.  I  do  not  know  all  the  details  that  go  to  make  it  up,  but  they 
would  not  change  my  way  of  using  them  at  all.  I  don 't  think  anybody 
could  take  these  factors  into  account  but  somebody  who  had  seen  the 
work  as  it  went  along.  For  instance,  if  I  had  never  seen  this  work 
until  after  it  was  entirely  finished,  and  they  told  me  it  cost  70  cents, 
it  would  not  mean  a  thing  to  me,  because  I  would  not  have  known  how 
they  did  it,  or  any  troubles  they  had,  or  any  particularly  easy  things 
they  had  on  the  work.    If  I  had  seen  the  work  as  it  went  along,  and 
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obtained  the  total  cost  in  this  way,  it  would,  to  me,  be  a  considerable 
indication  of  all  the  factors. 

On  the  Drum  Forebay  they  started  out  with  a  steam  shovel,  and 
finished  with  scrapers.  It  was  very  much  the  same  material,  with  the 
exception  that  there  were  a  great  many  loose  nigger  head  boulders 

7348  there  that  they  had  to  remove  from  the  interior  of  the  reservoir,  and 
waste  them  outside,  which  increased  the  cost  considerably.  The  equip- 
ment used  in  constructing  the  Drum  Forebay  was  probably  obtained 
in  San  Francisco.  It  was  shipped  to  Orel  by  freight,  and  then  the 
cars  were  transferred  to  another  track,  and  run  right  into  the  forebay. 
They  had  a  private  line  of  railroad  in  there.  They  had  the  power 
house,  the  pipe  line,  and  quite  a  bit  of  work  to  do,  and  it  paid  them 
to  build  the  line.  This  74%  cents  does  not  include  a  part  of  the  cost 
of  constructing  that  railroad,  because  this  74%  cents  is  again  the 
direct  cost,  just  up  to  the  foreman.  I  do  not  include  anything  above 
the  foreman  in  any  of  these  costs  that  I  have  given.  I  include  equip- 
ment applied  directly  to  the  job,  but  I  do  not  include  the  equipment 
that  would  have  to  be  pro-rated  to  two  or  three  different  jobs ;  part  of 
that  railroad  ought  to  be  charged  against  the  power  house,  the  electric 
installation,  and  the  pipe  line,  and  some  against  the  forebay,  but  I 
have  not  those  figures  at  all ;  I  have  not  gone  up  as  far  as  that  in 
my  analysis.  The  mules  and  things  that  went  directly  into  the  work 
are  included  in  this  74^2  cents. 

I  think  the  contract  that  I  mentioned  in  my  direct  testimony  as 
not  comparable,  because  it  was  a  hard  time  contract,  must  have  been 

7349  in  connection  with  concrete  at  Lake  Honda.  That  was  the  contract 
for  raising  the  wall  about  6  months  ago.  The  contract  price  per  unit, 
from  memory,  was  $9.15.  That  was  for  a  certain  amount  of  concrete, 
and  any  additional  yardage  that  was  placed,  was  to  be  placed  at  $10 
a  yard.  The  contractor  had  to  do  everything  under  that  contract; 
build  the  walls,  and  furnish  the  equipment  and  materials.  I  do  not 
know  what  price  he  paid  for  cement,  but  I  presume  he  paid  the  full 
market  price.  The  contractor  did  not  go  broke  on  the  job.  I  think, 
really,  that  contractor  was  particularly  anxious  to  establish  a  connec- 
tion with  the  Spring  Valley  Water  Co.,  and  that  was  why  we  got 
that  figure.  It  is  considerably  lower  than  three  other  bids  that  we 
had.  I  don't  know  whether  he  got  out  with  a  whole  skin  or  not.  The 
whole  thing  only  amounted  to  about  $6,000,  and  if  he  lost  it  all,  he 
probably  would  not  have  said  anything  about  it.  The  original  con- 
tract called  roughly  for  550  yards.  Then  we  added  enough  extra 
work  to  that  before  we  got  through  to  bring  it  up  to  about  600. 

7350  The  equipment  in  this  particular  case  did  not  amount  to  very 
much.  I  don't  suppose  it  took  the  contractor  more  than  a  part  of  a 
day  to  take  all  the  equipment  to  Lake  Honda  that  he  was  going  to 
use.  If  he  had  been  going  to  handle  3,000  or  5,000  yards,  he  could 
not  have  handled  that  with  the  same  equipment  in  the  same  time; 
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there  would  have  been  a  time  limit.  If  he  had  placed  the  concrete 
for  the  whole  of  Lake  Honda  at  the  rate  he  placed  it  in  this  wall,  it 
would  take  3  or  4  years,  and  you  would  not  give  that  much  time ;  he 
would  have  had  to  have  more  equipment.  That  was  not  a  particularly 
thin  wall ;  it  was  roughly  6  feet  high,  about  1  foot  wide  on  top,  and  3 
or  3V2  feet  on  the  bottom.  The  cost  of  forms  on  work  of  that  kind 
is  more  than  if  you  had  an  engine  foundation,  but  that  is  not  a  par- 
ticularly thin  wall  as  far  as  form  work  goes,  and  it  is  a  pretty  simple 
form  work,  too.  I  did  not  get  the  contractor's  costs  on  that  job,  but  7351 
I  have  costs  that  wire  made  up  by  my  inspectors  on  the  job. 

I  found  the  part  of  the  costs  that  our  inspector  kept  track  of.  It  7352 
was  a  very  small  part  of  the  work,  and  was  just  the  addition  to  the 
gate  house.  As  to  the  main  part  of  the  work,  we  didn't  keep  track  of 
the  individual  items.  The  48  cu.  yds.  in  the  gate  house  is  all  that  we 
have  the  estimated  total  cost  of  the  contractor  on.  The  original  con- 
tract was  for  560  cu.  yds.  of  concrete  in  place,  and  it  was  laid  for 
$5,050.  which  amounts  to  $9.37  per  yard;  then  with  extras  and  things 
that  came  up  after  the  job  started,  it  amounted  to  652  yds.  of  concrete, 
costing  the  company  in  all  $6,519,  or  $9.86  per  yard.  That  was  field 
cost,  and  included  the  cost  of  an  inspector  on  the  job.  Then  we  had  a 
design  of  the  wall,  which  is  not  in  it,  and  which  would  be  classed  as 
engineering. 

The  figure  of  $2.70  per  barrel  for  cement  I  presume  was  net.     I 
don 't  vouch  for  the  accuracy  of  that  figure ;  that  is  the  way  the  in-       '353 
spector  got  it  from  the  man  in  the  field,  and  turned  it  in  simply  as  a 
matter  of  information.    I  do  not  know  what  it  cost  to  haul  the  cement 
out  there  per  barrel.    "When  I  spoke  of  extras  in  giving  those  costs,  I       '^  4 
meant  extra  yardage. 

That  is  all  the  note  that  the  inspector  turned  into  the  office,  and 
it  only  covers  48  yards  out  of  a  total  of  570,  and  I  think  is  not  of  any 
particular  value.  It  refers  to  the  gate  house  wall,  which  is  not  one  of 
the  more  expensive  items  of  concrete  construction.  The  forms  for 
the  wall  were  perfectly  straight,  and  the  inspector  did  not  show  what 
the  forms  cost. 

When  I  stated  that  my  price  of  $10  per  cu.  yd.  of  concrete  was 
based  on  the  work  at  Calaveras,  I  had  in  mind  the  lining  of  the  reser- 
voir face  at  Calaveras,  which  is  similar  to  the  one  used  at  University  7355 
Mound,  and  at  Lake  Honda.  Lake  Honda  is  probably  a  little  thicker. 
That  work  is  on  the  upstream  face  of  the  dam  at  Calaveras,  and  aver- 
ages 5  inches  thick.  The  mix  used  was  1-3-5,  which  is  an  average 
mix,  but  makes  good,  fair  concrete. 

Mr.  Hazen :  The  explanation  of  the  difference  between  the  1-2-5, 
and  the  1-3-5  that  has  been  used  in  many  other  places,  is  that  with 
the  local  rock  there  is  quite  a  good  deal  of  fine  material  resulting 
from  the  breaking,  and  that  has  not  been  screened  out,  and  it  takes 
the  place  of  part  of  the  sand.    The  1-2-5  mix,  with  the  local  materials, 
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approximately  corresponds,  in  my  judgment,  with  the  1-3-5  mix  used 
in  other  places. 

Mr.  Elliott :  We  might  really  call  it  1  to  8 ;  we  simply  take  the 
creek  gravel,  and  we  found  by  screening  various  portions  of  it,  that 
it  averaged  1-3-5.  As  far  as  that  used  at  Calaveras  is  concerned,  there 
was  no  separation  at  all;  we  removed  the  rock  that  was  3  inches  and 
over  in  diameter,  and  used  the  remainder.    The  sand  was  in  the  gravel. 

Questioned  by  Master. 

We  finished  the  surface,  but  it  was  not  a  sidewalk  finish.  It  was 
more  in  the  nature  of  what  Mr.  Hazen  calls  screeded.     We  took  a 

7356  straight  edge  and  lined  it  up. 

CROSS  EXAMINATION  BY  MR.  SEARLS. 

We  didn't  get  $10  per  yard  at  Calaveras.  I  used  that  as  a  base. 
At  Calaveras  they  worked  10  hours,  and  the  labor  was  $2.50.  The 
direct  cost  of  the  work,  up  as  far  as  the  foreman,  was  $7  a  cu.  yd.  in 
place.  There  is  an  auxiliary  undivided  expense  at  Calaveras  for  roads, 
trails  and  camps,  and  so  on,  of  17%,  which  should  be  added  to  that 
to  give  the  field  cost  without  overhead.  That  includes  the  entire  cost 
of  getting  the  gravel,  which  we  got  about  2,000  feet  from  where  we 
used  it.  The  cement  had  to  be  hauled  in  from  Milpitas,  and  that  gives 
$8.19  per  cu.  yd.,  with  the  auxiliary  expenses  added  in,  and  on  a  10- 
hour  day  basis.  In  this  case  I  made  a  resolution  from  10  hours  to  9 
hours  and  8  hours  on  a  direct  percentage  basis,  not  that  I  thought  it 
ought  to  apply  absolutely,  but  it  came  out  about  $10.30  a  yard  for  8 
hours,  and  concrete  labor  at  $4,  such  as  you  have  to  pay  in  San 

7357  Francisco.  I  don't  think  that  is  a  fair  way  to  do  it  exactly.  I  think 
the  difference  between  10  hours  and  8  hours  is  not  a  direct  ratio, 
except  where  machinery  is  used,  and  you  have  to  keep  pace  with  ma- 
chinery. I  have  never  figured  out  what  ratio  would  obtain.  For  9 
hours  it  would  be  about  half  the  difference  between  the  $8.19  and 
$10.30,  which  would  make  it  about  $9.25. 

The  sand  and  gravel  cost  about  $2.25  per  yard  on  the  job.  I 
could  not  say  offhand  how  that  compares  with  the  cost  in  San  Fran- 
cisco. The  reported  cost  of  the  gravel  at  Lake  Honda  was  $1.80  a 
yard,  and  the  sand  $1.50  a  yard,  but  that  does  not  mean  that  my  sand 
and  gravel  would  probably  cost  a  little  more  at  Calaveras  than  they 
would  in  San  Francisco ;  a  yard  of  my  material  up  there  was  equiva- 
lent to  more  than  a  yard  of  either  sand  or  gravel  here.  You  would 
have  to  say  30%  voids  in  your  gravel,  so  you  would  have  the  cost  of 
1  yard  of  gravel,  plus  1/3  yard  of  sand,  to  compare  with  my  cost  of 
$2.17  at  Calaveras.  It  would  be  about  $2.30  at  Lake  Honda.  They  are 
practically  the  same. 

7358  Mr.  Hazen:  I  should  say,  from  memory,  that  they  paid  $2.49 
for  cement  on  that  job,  and  nominally  40  cents  for  sacks,  but  all  the 
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sacks  are  never  returned.  I  estimated  nine-tenths  of  them  returned, 
which  gave  me,  as  I  remember  it,  $2.13. 

Mr.  Elliott :  I  can  answer  as  to  that  that  so  far  75  %  of  these  sacks 
have  been  returned  from  Calaveras. 

Mr.  Hazen :  Probably  the  percentage  returned  is  less  at  Cala- 
veras because  of  the  rather  hard  haul,  it  gives  the  sacks  harder  use 
than  on  the  jobs  for  which  we  more  frequently  get  data. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

Mr.  Elliott :  In  the  last  6  years  I  did  a  lot  of  small  concrete  jobs  7359 
around  here  for  the  company,  but  I  don't  recall  any  of  the  details  of 
them  at  this  time.  Some  of  them  have  gone  considerably  over  $10  be- 
cause they  were  small  jobs,  and  some  of  them  have  been  less.  There 
were  7  or  8  cess-pools  on  the  Merced  Ranch ;  the  water  tank  at  Cen- 
tral Pumping  Station;  the  foundation  for  the  engine  of  Central 
Pumping  Station;  the  concrete  outlet  for  the  Lake  Honda  Screen 
House;  and  the  concrete  lining  in  the  Sunol  Filter  Galleries.  The 
last  was  done  in  1909,  but  I  could  not  tell  you  the  cost  offhand.  I 
think  I  could  get  these  figures  without  much  difficulty,  but  it  would  7360 
probably  be  in  the  nature  of  what  it  costs  for  the  whole  job,  because  we 
did  not  keep  any  man  on  the  job  to  segregate  it  into  the  various 
things.    I  can  get  the  total  cubic  yards,  and  the  total  cost. 

Mr.  Metcalf :  Mr.  Eastman  states  his  price  at  the  foot  of  page 
5826  as  follows:  "They  submitted  the  same  price,  that  is  $2.49  a 
"barrel  f.o.b.  cars  at  Milpitas." 

The  Master:  Mr.  Herrmann  said  at  page  5368:  "The  hauling  7361 
"is  based  on  the  experience  in  hauling  with  motor  trucks  at  Calaveras. 
"In  1913  we  contracted  the  hauling  of  cement  and  other  materials, 
"including  a  large  amount  of  lumber,  from  Milpitas  to  the  Calaveras 
"Dam  site,  a  distance  of  9%  miles.  The  contract  price  for  lumber 
"was  30  cents  per  ton  mile,  plus  25  cents  per  ton  to  the  contractor 
"for  handling  at  the  cars,  and  the  unloading  on  the  job  was  done  by 
"the  company  employees;  these  trucks  were  used  throughout  the  24 
"hours  in  order  to  hasten  the  work." 

A  truck  for  a  24-hour  day  would  cost  $50  a  day  if  you  hired  it, 
"the  upkeep  being  in  the  hands  of  the  truck  owner.  Dividing  50  by 
' '  124  ton-miles,  gives  you  40  cents  per  ton-mile. ' '  Further  on  he  says : 
"Lately  in  hauling  42,000  feet  of  lumber  from  Milpitas  to  Calaveras 
"by  teams,  the  cost  has  been  $5.17  per  thousand,  or  36.3  cents  per 
"ton-mile." 

Mr.  Searls:  I  make  the  total  cost  of  hauling  81!/4  cents  for  the 
cement  in  each  cu.  yd.  of  concrete,  on  the  basis  of  9y2  miles,  30  cents 
a  ton-mile  for  hauling,  and  500  lbs.  of  cement  to  the  cu.  yd. 

Mr.  Hazen :   It  is  51  cents  a  barrel,  or  71  cents  a  cu.  yd. 

2037 


Elliott 


SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


7362  CROSS    EXAMINATION    BY    MR.    SEARLS. 

Mr.  Elliott :  The  75  cents  is  per  cu.  yd.  at  Lake  Honda  for  hauling, 
and  I  suppose  that  would  mean  that  my  hauling  cost  me  more  in  San 
Francisco  than  it  did  to  Calaveras,  assuming  that  the  cement  costs 
to  haul  to  Calaveras  71  cents  per  barrel.  I  am  not  vouching  for  those 
figures;  those  were  reported  to  the  inspector  out  there  by  the  con- 
tractor, and  it  does  not  seem  reasonable  to  me  that  it  would  be 
dearer  in  San  Francisco  than  in  the  country. 

I  did  not  assume  any  hauling  costs  in  my  figures  as  to  the  San 
Francisco  reservoirs.  I  took  a  price  per  yard,  based  on  what  I  con- 
sidered average  conditions.     I  would  not  attempt  to  analyze  my  $10 

7363  per  cubic  yard.  I  have  simply  taken  these  other  jobs  and  said  that 
that  is  about  what  it  would  cost.  I  did  not  make  any  analysis  on  my 
brick  work;  that  was  based  on  the  cost  of  the  completed  brick  work, 
principally  in  those  pumping  stations  I  mentioned  at  the  time.  The 
brick  work  that  was  done  there  was  boiler  settings,  and  that  was  all 
the  brick  work  I  ever  did.  I  do  not  know  how  the  costs  that  I  had 
there  compare  with  the  jobs  of  which  I  have  heard.  I  knew  enough 
about  it  in  using  the  price  of  $30  per  thousand  for  straight  brick  work 
to  know  that  brick  work  lining  in  a  reservoir  or  in  a  tunnel  was  a 
much  better  class  of  brick  work  than  you  put  in  a  boiler  setting.  It 
is  more  difficult  work,  as  a  rule.  Boiler  work  is  pretty  straight  work, 
with  the  exception  of  the  fire-box.  The  brick  work  in  the  forebays 
on  these  reservoirs  is  in  the  forebay,  but  is  not  the  lining  of  it ;  some 
of  these  forebays  are  built  entirely  of  brick.  The  University  Mound 
Forebay  is  an  entirely  brick  forebay,  and  that  is  circular.     By  the 

7364  forebay,  I  mean  the  tower  that  is  out  in  the  water ;  the  outlet. 

I  should  think  that  would  be  more  difficult  to  lay  than  straight 
walls,  but  I  have  not  used  any  greater  price  on  that  than  I  have  on 
the  boiler  work.  That  costs  $27  for  common  brick,  and  $29  for  hard- 
burned.  I  think  I  have  used  $30  on  the  other  work  for  ordinary 
straight  brick  work,  and  I  have  used  $35  on  the  slopes.  I  have  not 
had  any  experience  in  brick  work  that  enables  me  to  determine  the 
differentiation  between  ordinary  straight  brick  work,  and  brick  work 
in  the  slope.  It  was  just  a  matter  of  what  I  thought  it  would  cost 
in  addition.  In  addition  to  my  own  experience  on  that  work,  I  had 
the  benefit  of  some  scattered  and  fragmentary  cost  records  of  the 
company,  but  I  was  not  familiar  with  the  conditions  under  which  that 
work  was  performed.  That  figure  depended  more  on  the  boiler  work 
than  anything  else.  The  cost  of  laying  the  brick  in  the  tunnels  was 
based  on  a  similar  assumption. 

On  my  outlet  tunnels  my  figures  were  based  somewhat  on  Cala- 
veras tunnels,  which  cost  $7.53,  which  includes  such  timbering  as  was 
necessary  to  hold  the  tunnel  for  2  or  3  weeks,  as  the  tunnels  at  Cala- 
veras have  generally  been  built,  not  for  permanent  structures,  but  for 
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purposes  of  blasting  down  the  hillside.  We  never  figured  on  the  tun-  7365 
nels  lasting  more  than  a  few  weeks.  If  I  were  going  to  line  them  I 
would  probably  pay  more  attention  to  sections,  and  shape  them  up 
somewhat.  We  did  not  build  the  tunnels  at  Calaveras  with  the  same 
care  as  if  we  were  building  an  outlet  tunnel.  All  we  wanted  to  do 
was  to  get  at  a  hole  in  the  middle  of  a  hill,  so  as  to  place  powder  in 
it,  or  else  to  get  in  and  Bee  what  the  hill  was  made  of.  We  had  a  cul- 
vert at  Calaveras,  but  I  guess  it  is  called  an  outlet  tunnel  now,  be- 
cause the  dam  is  built  over  it ;  it  was  built  as  an  open  culvert.  We 
have  a  wasteway  contemplated  through  that  promontary,  but  we  have 
not  started  on  that  construction  at  all  yet.  In  1913,  when  Mr.  Herr- 
mann started  that  work,  we  thought  he  would  have  to  divert  the  water 
around  there  when  they  were  doing  the  work.  We  built  a  small 
flume  around  there;  there  was  no  tunnel  built. 

Referring  to  the  ashlar  masonry;  I  have  never  done  any  of  that  7366 
work  at  all.  It  is  my  estimate  of  what  the  shaping  of  the  stone  blocks 
that  were  used,  and  what  the  stone  masons  would  cost,  together  with 
setting  them  in  place.  I  have  no  data  on  it  at  all.  Those  blocks  are 
all  of  a  stone  that  is  foreign  to  San  Francisco,  and  they  are  all  squared 
up  just  as  if  they  were  going  to  be  placed  in  a  building  such  as  the 
new  City  Hall  here. 

On  the  rubble  masonry — in  connection  with  work  I  did  for  the 
Pacific  Gas  &  Electric  Co.  years  ago,  we  had  a  lot  of  wall  of  that 
sort  to  build  in  various  places,  and  we  found  the  rock  right  on  the 
job;  it  used  to  cost  us  about  $6  or  $6.50  a  yard.  I  have  estimated 
it  at  that  price,  plus  the  difference  in  cost  of  getting  the  rock,  accord- 
ing to  my  idea  of  it.    That  brings  it  to  about  $8. 

I  have  not  had  any  experience  in  placing  clay  puddle.  I  have  7367 
not  found  any  clay  in  San  Francisco,  but  if  there  is  any  that  we  can 
get  in  San  Francisco,  it  will  make  a  big  difference  in  the  cost  of 
placing  the  clay  puddle.  I  have  been  unable  to  find  any  extensive 
beds  of  clay  that  we  could  get  hold  of.  We  find  clay  in  the  streets 
sometimes  that  would  be  very  good,  and  I  suppose  you  could  find  it 
on  the  adjoining  property,  but  my  experience  is  that  the  adjoining 
property  is  usually  used  for  something  else  than  a  puddle  pit.  I  did 
not  see  the  clay  they  went  through  in  the  open  cut  on  the  east  side 
of  the  Twin  Peaks  Tunnel.  If  that  is  suitable  clay,  it  would  make  a. 
difference  in  the  cost  as  to  clay  at  Lake  Honda.  I  have  been  to  the 
Twin  Peaks  Tunnel  very  often,  but  I  have  never  seen  that,  although  it 
may  be  there. 

Mr.  Searls :   The  clay  on  the  east  side  of  the  Twin  Peaks  Tunnel 
was  in  the  open  cut,  running  from  Seventeenth  and  Market  up  to      7368 
Eighteenth  and  Hattie,  and  various  points  along  there. 

Mr.  Dockweiler:  You  will  find  clay  in  the  Sutro  Forest,  up 
through  one  of  those  ravines  that  drain  into  Laguna  Honda. 
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CROSS    EXAMINATION    BY    MR.    SEARLS. 

Mr.  Elliott:   We  excavated  about  4500  yards  of  sand  at  Central 

7369  Pump,  as  I  remember  it.  We  just  scraped  it  out  of  the  excavation, 
and  dumped  as  soon  as  we  got  about  35  or  40  feet  away.  That  cost 
58  cents  a  yard  because  there  was  water  in  it,  and  I  made  it  75  cents 
at  Laguna  Honda  on  account  of  an  estimated  longer  haul.  The  haul 
at  Central  Pump  was  about  100  to  150  feet  with  scrapers.  I  suppose 
that  about  1  cent  100  feet  is  a  fair  estimate  for  the  increased  cost  of 
haul.  The  only  experience  I  had  on  that  was  Lake  Arthur.  It  ran 
about  1^2  cents.  I  could  see  where  it  would  be  1  cent  in  a  good 
many  cases.  The  point  at  which  the  material  taken  out  of  Laguna 
Honda  portal  of  the  Twin  Peaks  Tunnel  is  being  dumped  is  situated 
about  1500  feet  from  the  center  of  Lake  Honda  itself,  so  that  at  that 
rate,  the  difference  between  the  length  of  haul  at  Central  Pump  and 
at  Lake  Honda  would  be  about  1400  feet.    I  should  say  the  maximum 

7370  haul  at  Central  Pump  was  not  over  150  feet.  The  mean  haul  is  from 
about  the  center  of  the  reservoir  to  about  the  center  of  the  dump 
down  below.  The  bulk  of  the  excavating  is  done  on  the  western  side 
for  the  entire  length,  and  that  would  make  my  comparative  cost  at 
Lake  Honda  a  little  less  than  75  cents  if  they  dumped  it  where  they 
are  dumping  the  Twin  Peaks.  If  you  reconstructed  Lake  Honda  the 
way  it  is  now  constructed,  you  would  have  to  leave  that  ground  below 
there  in  the  condition  that  it  is  in  now.  The  outlet  pipe  from  the 
bottom  of  Lake  Honda  must  be  lower  than  the  lake  itself  in  order  to 
drain  the  lake  at  all  points.  We  have  been  asked  quite  a  few  times,  in 
the  last  few  years,  to  allow  people  to  dump  there,  and  we  have  always 
refused  unless  they  would  build  a  tunnel  over  the  pipe  in  order  to 
protect  it. 

7371  The  upper  tunnel  at  Lake  Honda  is  about  14  feet  above  the  floor 
of  the  reservoir.  The  original  pipe  out  of  Lake  Honda  went  through 
the  small  tunnel  at  the  bottom,  and  was  a  16-inch  pipe.  So  far  as  I 
know,  it  was  put  in  by  Von  Schmidt  in  1864,  when  the  reservoir  was 
built.  As  the  consumption  increased,  they  had  to  have  a  larger  outlet, 
and  some  years  ago  Mr.  Schussler  put  in  this  new  outlet  14  feet  above 
the  bottom  of  the  lake,  and  installed  two  24-inch  pipes.  That  tunnel 
is  a  large  enough  tunnel  to  take  two  2-foot  pipes  side  by  side.  I  have 
never  been  in  the  tunnel,  but  I  should  say  it  is  6  or  7  feet  high.  I 
believe  I  figured  that  excavation  at  $8  per  lineal  foot.  There  is  both 
concrete  and  brick  in  the  tunnel.  The  sewer  tunnel,  on  which  I  gave 
a  gross  figure  of  $11,305,  was  built  many  years  ago,  and  I  do  not 
know  what  the  cost  was.  That  figures  out  about  $18  per  lineal  foot, 
and  includes  the  lining.     I  did  not  figure  this  as  a  tunnel,  for  the 

7372  reason  that  for  the  last  10  or  12  years  the  street  has  been  graded  right 
down  to  the  concrete  top  of  the  tunnel,  so  that  it  would  be  really 
built  in  an  open  cut  if  reproduced  at  any  time  since  1907,  so  I  figured 
it  as  an  open  cut. 
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Lombard  Street  Reservoir,  on  which  I  have  a  tunnel  figure  of 
$8.50  per  foot.  I  cannot  give  you  the  size  of  that  tunnel  offhand  unless 
it  is  given  in  the  inventory.  One  of  them  is  given  as  4  by  5^  feet, 
by  83  feet  long.  I  think  a  tunnel  of  that  cross-section  would  be 
somewhat  difficult  to  dig.  The  $8.50  does  not  include  any  lining,  but 
would  include  timbering  if  necessary.  It  is  solid  rock,  and  the  chances 
are  that  timbering  might  not  have  been  necessary.  In  these  short 
tunnels  in  the  city  reservoirs,  it  is  pretty  hard  to  tell  what  they  were 
originally,  because  the  streets  have  generally  been  finished  off,  and  7373 
there  is  no  bank  or  dump  or  anything  to  indicate,  and  they  are  all 
lined,  and  you  really  cannot  see  the  material. 

Mr.  Searls :  I  have  the  reference  on  the  original  cost  of  the  Clar- 
endon Heights  excavation  contract :  It  is  dated  May  3,  1894,  a  contract 
to  A.  E.  Buekman ;  minute  book  E,  38%  cents  per  cubic  yard. 

RE-DIRECT  EXAMINATION  BY  MR.  GREENE. 

The  $2.17  as  the  cost  of  sand  for  Calaveras,  and  the  $2.30  at 
Lake  Honda,  are  on  a  comparable  basis. 

Questioned  by  Master. 

I  resolved  my  Calaveras  cost  into  Lake  Honda  cost  on  8  hours 
and  $4  a  day.  At  Calaveras  we  simply  scooped  the  gravel  out  of 
the  creek  bed,  and  it  came  mixed ;  in  other  words,  you  just  added 
cement  to  what  you  got  out  of  the  creek  bed,  and  made  the  concrete. 
If  you  buy  rock  or  large  gravel  and  sand  separately,  you  have  to  add 
to  a  cu.  yard  of  rock  probably  30%  of  sand  in  order  to  fill  the  voids. 
If  you  buy  that  in  San  Francisco  separately,  you  have  to  take  the 
price  of  a  cubic  yard  of  rock  at  Lake  Honda,  and  1/3  the  price  of  a 
cu.  yd.  of  sand  at  Lake  Honda,  in  order  to  make  a  cubic  yard  of  aggre-  7374 
gate,  which  corresponds  to  a  cubic  yard  of  aggregate  at  $2.17  in 
Calaveras. 

Questioned  by  Mr.  Greene. 

At  Calaveras  we  got  our  material  free,  and  with  a  very  short 
haul,  and  at  Lake  Honda  we  had  to  pay  for  the  material,  and  had  a 
considerable  haul.  Probably  the  relation  between  the  two  costs  is  not 
as  close  as  $2.17  and  $2.30.  That  was  very  rough  figuring.  There 
are  a  lot  of  conditions  that  enter  into  it.  We  had  a  2,000  foot  haul 
at  Calaveras ;  at  Lake  Honda  I  suppose  we  would  have  three  or  four 
miles  anyway  of  haul.  The  figure  $2.17  represents  the  cost  of  the  ag- 
gregate at  Calaveras  of  materials  for  the  lining  of  the  dam.  That 
includes  the  10-hour  day,  and  $2.50  a  day  labor,  also. 


Witness :   Geo.  L.  Dillman  recalled  for  Defendants.  Dillman 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

The  other  day  I  stated  two  pieces  of  construction  which  seemed 
to  indicate  a  very  low  cost  of  shaft  excavation  and  tunnel  lining.    I 
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went  to  Oakdale  on  Friday,  and  happened  to  meet  the  contractors 

7375  who  are  doing  this  work.  I  want  to  correct  both  of  those  estimates. 
The  shaft  which  I  spoke  of  showed  a  cost  for  excavation  of  50  cents, 
which  was  entirely  wrong.  I  got  that  50  cents  partly  from  memory, 
and  partly  from  the  records,  but  the  work  included  some  other  work. 
It  included  a  pumping  plant,  and  a  pilot-well.  The  price  on  the 
computed  bid  was  $2,550.  Before  the  work  was  well  started,  the 
plans  were  changed.  The  pilot-well  was  left  out  entirely,  and  the 
original  installation  of  the  pump  was  left  out.  I  remember  that  this 
pump  was  not  put  in,  but  I  did  not  remember  that  in  lieu  of  the 
pilot-well  and  this  pump  the  contractor  put  in  a  pump  to  test  and 
clean  out  the  tube-wells  that  were  sunk  in  the  bottom  of  this  pit  200 
or  300  feet.  The  contractor's  name  is  Griffiths,  and  he  lives  in 
Benicia.  He  happened  to  be  down  there,  and  I  asked  him  how  he 
did  the  work  so  cheaply,  and  he  said  that  it  was  not  so  cheap ;  that 
it  cost  him  60  cents,  and  then  he  mentioned  the  pumping  plant, 
which  I  forgot  all  about.  While  the  cost  is  as  I  have  stated,  the 
cost  of  excavation  is  probably  a  good  deal  more  than  50  cents  a 
cubic  yard,  but  how  much  more  I  cannot  tell,  because  I  cannot  find 
any  estimate  of  the  cost  of  the  installation  of  the  pumps  and  so  on, 
so  that  so  far  as  that  shaft  excavation  goes  I  am  entirely  in  error, 
and  I  want  to  change  it. 

7376  My  price  on  the  concrete  lining  of  the  tunnel  is  right.  The 
contract  price  is  cost  plus  a  percentage  which  is  not  to  exceed  $12. 
I  asked  what  the  contractor  furnished,  and  the  answer  was  "every- 
thing". The  contractor  does  not  furnish  everything;  he  does  not 
furnish  the  gravel  nor  the  cement ;  he  does  all  the  labor,  and 
furnishes  the  lumber.  What  that  will  cost  is  unknown  to  me,  or 
to  anyone  yet,  because  the  contract  is  not  through.  The  contractor's 
statement  to  me  on  Saturday  was  that  his  work  would  cost  in  the 
neighborhood  of  $10  for  the  forms,  and  the  labor  of  putting  it  in — 
everything  except  the  sand,  gravel,  and  cement.  That  is  a  gravel 
mix  also.  It  is  not  a  segregated  material.  He  furnishes  the  lumber, 
and  the  figure  of  $10  is  per  yard  for  the  concrete  lining.  He  does 
not  get  $12,  and  have  all  those  things  furnished  to  him ;  he  said  on 
Saturday  it  would  be  less  than  $10.  His  work  is  not  done  yet,  and 
that  was  simply  his  statement  to  me. 

Questioned  by  Master. 

Cost  plus  percentage  not  to  exceed  $12  are  prices  that  I  cited 
as  corroborative.  They  were  not  used  directly  in  deducing  any  of 
my  prices,  but  they  should  be  corrected,  because  they  are  wrong. 


7377 


CROSS   EXAMINATION   BY   MR.    MCCUTCHEN. 

I  do  not  mean  to  say  that  the  $12  was  to  include  the  cost  of 
gravel,  sand  and  cement.  The  contract  was  that  he  was  to  do  it  for 
cost,  plus  a  percentage,  and  that  should  not  be  more  than  $12  for 
the  labor  and  the  lumber. 
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I  had  something  to  do  with  a  well  that  was  dug  for  the  Liver- 
more  Water  Co.  I  think  it  is  only  about  22  or  24  feet  deep,  and  it  is 
lined  with  either  brick  or  concrete.  It  was  not  done  under  my  super- 
vision, but  I  instructed  the  engineer  who  did  it  how  to  build  his 
curb  and  carry  on  the  work.  I  was  the  consulting  engineer  of  the 
company  at  that  time.  I  don't  know  what  that  work  cost,  and  I 
never  made  any  inquiry.  It  was  done  by  the  superintendent  of  the 
company,  W.  H.  Bissell,  and  the  engineer  was  a  man  named  Wiley.  7378 
Under  my  instructions  he  sunk  some  wells  across  the  Positas  Val- 
ley, testing  simply  the  depth  of  gravel  to  see  where  would  be  the 
best  place  to  locate  a  sump  of  this  kind.  I  was  on  the  site,  and  I 
know  that  the  well  was  dug,  and  a  pumping  plant  installed  which 
gave  good  results  as  long  as  I  knew  anything  about  it.  I  never  made 
any  inquiry  to  see  what  the  cost  of  that  work  was,  but  I  don't  think 
it  was  very  expensive  work.  I  think  it  cost  a  couple  of  thousand 
dollars  or  something  of  that  kind.  I  don't  know  that  the  books  of 
the  company  in  that  case  show  that  the  brick  lining  cost  over  $2,000. 
In  sinking  that  curb,  the  curb  pinched  above  the  bottom  and  broke 
in  two,  and  the  bottom  left  the  upper  portion.  I  don't  know  what 
they  did  to  repair  it.  This  excavation  undoubtedly  cost  more  than 
the  excavation  at  Oakdale,  but  it  was  because  it  was  in  wet  material, 
and  some  of  it  was  done  with  a  dredge  bucket  through  water.  The 
excavation  at  Oakdale  stopped  when  they  got  into  wet  material,  so 
that  it  was  all  dug  by  hand;  at  the  same  time,  that  Oakdale  work 
cost  more  than  50  cents.  7379 

Mr.  McCutchen:  Our  information  is  that  the  well  is  27  feet 
deep,  12  feet  in  diameter,  brick  lined,  and  it  cost  $2,089.52,  including 
overhead. 

Mr.  Dillman:  I  don't  know  what  it  cost  to  break  that  curb  in 
two  and  catch  it  up  again.  I  have  not  allowed  anything  in  any  of 
my  estimates  here  for  mishaps  of  that  kind,  but  knowing  of  that 
mishap,  when  I  dug  this  Oakdale  well,  I  rodded  the  curb  so  that 
it  could  not  break.  That  was  the  only  advantage  I  took  of  that 
information. 

I  do  not  know  where  you  would  get  the  clay  for  the  puddling 
on  Lake  Honda.  I  did  not  locate  any  clay  pit.  I  assume  that  clay 
could  be  gotten,  as  I  have  seen  clay  at  various  places  on  the  Penin- 
sula. While  I  located  no  pit,  I  assumed  it  could  be  gotten  within 
half  a  mile.  If  you  could  not  get  it  within  a  short  distance,  it  would 
increase  the  estimate  of  expense  on  that  account.  If  I  had  to  haul 
it  from  San  Mateo  County,  I  would  add  quite  a  good  deal  to  the 
estimate.  If  I  were  to  go  down  to  the  localities  mentioned  by  Mr. 
Ellis,  I  would  increase  it  by  whatever  it  cost  to  haul  it.  It  is  pos- 
sible that  I  can  be  mistaken  about  being  able  to  get  clay  within  half 
a  mile.  It  might  be  that  you  could  not  get  it  within  a  much  greater 
distance  than  that. 

2043 


7380 


Dillman 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OP  SAN  FRANCISCO 


The  material,  which  I  assumed  would  have  to  be  excavated  in 
order  to  create  a  reservoir  at  Lake  Honda,  would  be  very  easily- 
handled.    If  it  were  marshy,  and  had  to  be  drained  out,  my  estimate 

7381  would  be  materially  changed,  but  I  have  not  assumed  that.  If  that  was 
a  lake  before  it  was  converted  into  a  reservoir,  it  would  not  induce 
me  to  increase  my  estimate  of  the  cost  of  making  a  reservoir,  be- 
yond the  cost  of  draining  it.  This  old  outlet  tunnel  could  very 
easily  be  deepened  to  drain  the  lake.  I  have  not  made  any  allow- 
ance for  anything  of  that  kind. 

The  cost  of  railroad  excavation  is  comparable  to  the  cost  of 
making  these  excavations  for  these  distributing  reservoirs,  with 
allowances  for  differences  in  conditions.  Railroad  contracts  are 
generally  much  larger  in  amount,  and  are  done  somewhat  cheaper. 
As  far  as  the  excavation  itself  goes,  the  loosening  will  cost  the  same, 
but  a  small  job  would  require  a  little  bit  more  than  for  moving  on 
and  off  this  railroad  work.  As  far  as  the  finish  goes,  that  is  very 
like  the  finish  of  railroad  cuts  and  banks.  I  allowed  extra  for  the 
rolling,  which  is  not  common  in  railroad  work;  there  is  some  reason- 
able comparison  to  be  made  between  any  excavation  and  another 
excavation,  although  to  compare  them  directly,  and  say  that  be- 
cause one  costs  so  much,  the  other  should  cost  so  much,  would  lead 
one  into  grave  errors  at  times.  The  cost  of  the  concrete  lining  on 
this  Oakdale  Tunnel  is  fairly  corroborative  of  my  figures  here;  the 

7382  lining  of  the  Oakdale  Tunnel  was  very  much  cheaper  than  the  lining 
of  these  tunnels,  I  said  the  other  day,  but  I  have  found  out  that  it 
is  not  the  case,  and  will  not  be  the  case,  because  lumber  and  cement 
costs  more  in  that  country,  and  therefore,  lining  down  there  should 
cost  more  per  cubic  yard  than  the  lining  of  these  tunnels. 

Presuming  the  cost  of  cement  there  to  be  the  same  as  in  San 
Francisco,  and  also  the  sand  and  gravel  to  be  what  it  would  cost 
on  any  of  these  pieces  of  work  here,  it  is  my  opinion  that  the  cost 
per  cubic  yard  of  that  concrete  lining  at  Oakdale  would  be  from  $10 
to  $12  a  cubic  yard.  The  contractor  tells  me  that  it  would  cost  him 
about  $10,  and  after  that  you  must  add  the  cost  of  the  cement,  and 
of  the  sand  and  gravel,  and  that  will  add,  per  cubic  yard,  at  prices 
for  cement  and  sand  and  gravel  similar  to  those  that  would  obtain 
in  San  Francisco,  $4  or  $5  per  cubic  yard.  That  would  be  $14  or 
$15  per  cubic  yard  as  a  minimum,  and  I  think  they  worked  their 
men  10  hours;  I  don't  know.  This  tunnel  that  is  being  lined  there 
is  not  being  lined  throughout.  It  is  a  very  long  tunnel,  and  it  is  only 
somewhere  near  the  middle  of  the  tunnel,  and  this  material  has  to 
be  taken  in  through  a  shaft,  and  then  taken  in  cars  from  the  bottom 
of  the  shaft  to  the  places  of  application.  That  tunnel  lining  should 
cost  more  per  cubic  yard,  under  exactly  similar  conditions  otherwise, 

7383  so  far  as  cost  of  material  goes,  than  it  would  here. 

I  have  not  assumed  that  there  is  any  difference  in  hours,  and  I 
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do  not  know  that  there  is.  I  would  work  my  men  in  San  Francisco  9 
hours,  and  I  don 't  know  that  they  work  them  any  more  there.  I  always 
work  my  men  10  hours  and  sometimes  14  in  conducting  my  work.  I 
had  no  charge  of  the  contractor's  force  there,  but  I  think  they  work 
10  hours,  but  I  have  some  doubt  about  that.  That  particular  tunnel 
work  was  done,  not  by  the  hour  or  by  the  day  at  all,  it  was  the  con- 
tractors that  worked  right  there,  station  men.  They  did  not  em- 
ploy any  men  to  work  for  them.  I  have  seen  the  work  going  on  7384 
many  times,  and  there  were  8  or  10  of  these  contractors  in  a  camp. 
I  have  not  done  any  concrete  work.  I  have  told  about  some  con- 
crete work  being  done  there,  but  I  do  not  know  how  long  this  con- 
tractor worked  his  men.  His  name  is  Edwrard  Malley,  and  he  lives 
in  town.  Mr.  Malley  is  doing  the  work  on  the  lining  of  the  tunnel, 
and  I  think  he  gets  his  material  into  that  tunnel  by  taking  it  into 
the  shaft,  lowering  it  in  the  shaft  to  the  floor  of  the  tunnel,  and  then 
transporting  it  from  there.  The  material,  I  think,  is  delivered  to  him 
at  the  collar  of  the  shaft.  The  material  that  he  takes  into  the  shaft 
is  delivered  to  him  at  the  shaft;  the  material,  if  he  takes  any  into 
the  end  of  the  tunnel,  is  delivered  to  him  at  the  tunnel  mouth.  It  is 
delivered  to  him  at  the  most  convenient  place  for  his  work.  The 
longest  shaft  is  117  feet ;  he  may  use  the  other  shaft,  which  is  85  7385 
feet.  The  tunnel  is  7,000  feet  long.  The  portion  of  it  which  he  is 
lining  with  concrete  is  principally  between  those  two  shafts ;  there  is 
a  little  above  the  upper  shaft,  but  I  do  not  know  how  much.  The 
purpose  of  the  tunnel  is  to  carry  water  on  a  grade  of  about  8  feet 
to  the  mile,  and  the  grade  would  not  interfere  with  the  haul  of  the 
materials  into  the  middle  of  the  tunnel.  It  is  very  good.  The  cost 
of  hauling  would  be  the  cost  of  laying  track  principally,  and  as  it  is 
a  small  job,  it  probably  would  be  cheaper  to  put  it  down  this  shaft 
than  to  lay  this  track  and  haul  it  a  longer  distance.  He  does  take 
it  in  from  the  shaft  so  that  he  will  not  have  far  to  transport  it.  He 
has  a  power  hoist,  I  infer,  for  lowering  it  into  the  shaft,  but  I  do  not 
know  whether  it  is  a  power  hoist,  or  a  compressed  air  hoist.  I  have  7386 
not  been  out  there,  and  I  did  not  see  the  work. 

I  think  the  Sunol  Tunnel  could  be  lined  for  $10  a  yard.  I  fig- 
ured about  $18.53  a  lineal  foot  on  the  cost  of  driving  and  lining 
the  Sunol  Tunnel.  I  allow  $10  a  cubic  yard  for  concrete  lining.  It 
is  not  fair  to  say  that  is  just  about  one-half  of  the  cost  of  the  Oak- 
dale  Tunnel  which  is  now  being  done  by  Mr.  Malley.  Taking  his 
statements  of  what  it  will  cost  at  $10,  and  adding  the  cost  of  city 
prices  for  other  material,  making  a  deduction  for  the  average  prices 
of  lumber  down  there,  which  Mr.  Malley  furnishes,  his  price  will  not 
be  three-quarters  of  $20.  The  lumber  there  is  higher  than  here.  It 
is  probably  $6  or  $7  higher;  maybe  $2  more  for  hauling.  It  will 
cost  at  least  $8  a  thousand  more.  The  $10  includes  his  percentage 
and  all.    He  so  stated  to  me.    I  asked  him  what  it  was  going  to  cost 
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7387  the  district,  and  he  said  something  under  $10,  and  that  includes  his 
profit. 

I  have  not  endeavored  to  analyze  what  I  would  allow  for  sand 
and  rock  in  my  concrete.  I  know  as  much  about  the  cost  of  con- 
crete work  as  I  do  about  the  different  details  of  it,  and  probably 
more.  This  timbering  is  lighter  than  the  Malley  timbering,  because 
the  tunnels  are  smaller.  I  don't  know  whether  it  runs  less  per  cubic 
yard  of  concrete,  but  I  rather  think  there  would  not  be  much  dif- 
ference. I  think  Mr.  Malley  uses  about  1V4  barrels  of  cement  to  the 
yard  of  concrete,  but  I  am  not  certain  of  that.  I  have  not  com- 
puted the  average  price  for  the  cement  in  these  works.  I  think  it 
is  $2  a  yard.    I  think  I  have  figured  my  base  price  of  cement  as  $1.60 

7388  when  I  was  making  that  analysis  for  Crystal  Springs.  A  barrel  and 
a  quarter  is  a  very  rich  mixture  for  that  kind  of  work.  At  Sunol 
the  haul  would  be  shorter  than  for  Crystal  Springs,  and  it  would 
cost  something  less  than  it  did  at  Crystal  Springs.  I  don't  know 
what  it  was,  nor  have  I  made  an  analysis  of  it.  I  did  not  use  that 
Oakdale  work,  and  did  not  know  anything  about  it  until  my  esti- 
mate was  done.  I  cited  that  as  corroborative  evidence  on  my  direct 
examination,  but  that  work  did  not  cost  as  much  as  my  estimate. 
I  do  not  think  it  corroborates  my  statement  as  well  now  as  it  did 
before  I  got  these  additional  facts. 

I  think,  in  the  light  of  recent  investigations  and  inquiries,  that 
$10  is  a  great  deal  closer  price  than  I  thought  it  was  when  I  made 
it.    I  am  not  sure  but  what  I  would  make  it  $11  or  $12  today,  but  I 

7389  should  not  make  it  $15  under  any  evidence  that  I  have.  I  am  con- 
vinced that  $10  is  a  pretty  tight  price,  but  I  am  also  satisfied  that  I 
could  let  it  today  for  $10.  Whether  I  could  get  the  good  job  done 
that  I  would  want  done  for  that,  I  am  a  little  bit  in  doubt.  The 
contract  price  on  the  Malley  work  is  of  very  great  value,  but  this 
particular  contract  is  not  an  ordinary  contract  at  all.  If  I  had  a  con- 
tract with  Edward  Malley  to  put  in  concrete  at  $10  a  yard,  and  the 
work  had  progressed  as  far  as  it  has,  I  would  be  satisfied  that  $10 
a  yard  would  be  what  I  would  pay  for  that  concrete,  but  it  is  not  a 
fixed  price  contract;  it  has  the  name  of  a  contract,  but  they  are 
simply  employing  Malley  at  this  percentage  to  handle  the  work  for 
that  district ;  they  call  it  a  contract,  but  it  is  not  a  contract  such  as 
I  would  let  or  advise. 

I  do  not  think  that  this  Malley  work  indicates  that  my  figure 
on  concrete  work  on  the  Spring  Valley  tunnels  is  altogether  too  low. 
If  it  fixes  anything  in  my  mind,  it  is  that  they  have  let  this  contract 
to  Malley  at  too  high  a  figure.    I  think  they  could  have  let  it  to  a 

7390  local  man,  and  in  fact  I  know  local  men  who  could  have  done  it  at 
a  considerably  less  price  than  Malley  is  doing  it  for.  I  think  the 
price  was  let  at  a  figure  somewhat  too  high,  and  I  think  they  should 
have  let  it  at  a  lower  price.    It  requires  no  special  responsibility  to 
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go  and  spend  money  and  add  a  percentage,  and  get  it  all  back  from 
a  responsible  concern.  I  know  it  is  an  absolutely  imprudent  way  of 
doing  construction  work,  and  it  is  evidenced  by  a  great  many  of  the 
new  buildings  in  San  Francisco  since  the  fire  on  which  that  method 
was  tried. 

I  know  how  the  Crocker  people  do  their  construction,  and  they 
have  erected  quite  a  number  of  buildings  since  the  fire.  This  is  a 
particular  case  where  this  man,  while  he  was  a  contractor,  was  prac- 
tically an  employee  of  the  Crocker  Estate.  There  are  sometimes  men 
who  act  perfectly  fair  in  doing  work  in  that  way.  The  first  job  of  7391 
work  that  I  did  in  California  was  done  in  that  way.  It  is  not  a  good 
plan.  The  Crockers  don't  try  it  with  anybody  but  Mahoney  Broth- 
ers, either. 

The  railroad  excavation  at  20  cents  a  cubic  yard,  did  not  di- 
rectly induce  me  to  fix  the  price  which  I  did  fix  on  the  excavation  at 
University  Mound.  I  think  there  is  a  great  deal  of  excavation  that 
costs  considerably  less  than  25  cents  a  yard,  and  some  that  costs 
more,  but  such  excavation  that  costs  that,  or  less  than  that,  has  not 
all  of  it  been  railroad  excavation.  There  are  all  sorts  of  methods  of 
conducting  excavation  work  for  railroad  purposes,  plowing  and 
scraping.  I  think  probably  a  steam  shovel  could  be  used  to  ad- 
vantage on  University  Mound.  After  I  got  the  material  out  of  the 
bucket,  I  would  use  cars  or  wagons  to  haul  it  wherever  I  wanted  it. 
I  have  seen  railroad  work  that  is  comparable  to  this  where  the  costs  7392 
have  not  been  more  than  25  cents  a  cubic  yard.  This  excavation  for 
the  purpose  of  making  a  reservoir  at  University  Mound  is  compar- 
able to  the  railroad  work  that  I  have  seen  done  for  25  cents  or  less. 
That  is  the  same  sort  of  work,  the  same  kind  of  material,  the  same 
haul,  generally  done  a  little  less  than  that  for  railroad  work,  but  I 
have  added  a  price  for  compacting  the  earth  in  the  fill;  it  must  be 
somewhat  compacted  there,  because  settlement  otherwise  from 
shrinkage  would  crack  the  lining  of  the  reservoirs,  and  possibly  start 
leaks  that  would  be  very  bad.  That  is  the  only  difference  between 
this  and  other  excavation,  similar  work,  similar  material,  and  the 
same  amount  of  bank. 
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ONE  HUNDRED  AND  SECOND  HEARING.     FEB.  23,  1916. 

Witnesses:    Geo.  Wilhelm  for  Plaintiff. 

Geo.  L.  Dillman  for  Defendants. 
Allen  Hazen  for  Plaintiff. 
J.  H.  Dockweiler  for  Defendants. 
G.  A.  Elliott  for  Plaintiff. 

7393  ■^■r-  Hazen:  The  expansion  joints  in  the  University  Mound  Res- 
ervoir were  visible  from  the  surface  on  last  Sunday,  February  20, 
1916.  I  took  a  photograph  of  them.  I  might  say  in  regard  to  that, 
that  the  asphalt  coating  which  was  put  in  over  the  reservoir  tends  to 
conceal  them,  and  they  are  not  perfectly  apparent,  but  a  close  observa- 
tion shows  that  they  are  there,  and  shows  the  spacing. 

7394  Mr.  Dockweiler:  I  made  an  examination  yesterday,  and  was  un- 
able to  discern  any  expansion  joints.  There  are  cracks  criss-crossing 
that  lining,  and  I  could  not  see  a  single  expansion  joint. 

Mr.  Metcalf :  I  saw  them.  The  diagonal  cracks  we  thought  might 
have  been  made  at  the  time  of  the  earthquake,  because  you  find  them 
on  the  two  sides,  having  the  same  general  trend,  running  in  the  same 
direction,  but  the  joints  of  which  Mr.  Hazen  speaks  are  at  right 
angles  to  the  sides  of  the  reservoir,  running  down,  parallel  lines ;  you 
could  see  them  all  the  way.  I  do  not  think  that  what  we  term  joints 
could  possibly  have  been  the  strips  of  tar  paper  which  were  laid 
down  in  the  asphalt. 

Mr.  Hazen :  It  is  possible  to  determine  whether  there  are  expan- 
sion joints  there  or  not  by  going  out  and  digging  some  of  it  up.     I 

7395  have  never  known  an  important  reservoir  to  be  lined  without  pro- 
viding expansions  joints  for  concrete,  and  I  do  not  believe  Mr.  Schuss- 
ler  would  have  omitted  the  usually  enforced  provision. 

Mr.  Dockweiler:  This  concrete  was  laid  in  forms,  and  one  piece 
was  butted  up  against  the  other,  but  there  are  no  such  expansion  joints 
there  as  there  are  in  the  Central  Reservoir,  where  there  was  a  piece  of 
board  put  in,  leaving  a  triangular  space  which  afterwards  was  filled 
up  with  asphalt;  there  are  no  such  spaces  there  at  all. 

Mr.  Hazen :  It  may  be  that  there  are  not  spaces  in  the  University 
Reservoir  just  like  there  are  in  the  Central  Reservoir  of  concrete, 
but  the  concrete  is  cut  up  into  these  squares  so  that  in  the  event  of 
settlement  or  movement  the  joints  will  take  care  of  the  expansion  or 
movement. 

Mr.  Dockweiler:  That  is  undoubtedly  correct.  The  cement  was 
laid  in  parallel  strips,  and  there  was  no  stripping  inserted,  and  after- 
wards such  a  strip  was  run  with  asphalt,  such  as  is  the  case  with  the 

7396  Central  Reservoir.  The  point  is  this:  The  slabs  were  undoubtedly 
laid  alternately,  and  then  the  forms  were  taken  up,  and  a  piece  of  tar 
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paper,  or  something  laid  in,  and  then  the  intervening  slab  was  filled 
with  concrete.  The  lining  was  finished;  then  the  weather  being  hot, 
there  was  placed  on  top  of  the  cement  a  coal  tar  wash,  which  was 
allowed  to  stand  for  quite  awhile.  Mr.  Schussler  explained  that  time 
was  given  for  this  coal  tar  to  soak  into  the  surface  of  the  concrete  or 
cement,  and  then  writh  that  favorable  surface  condition  prevailing  he 
was  able  to  get  an  adhesion  of  the  asphalt  with  the  concrete  lining; 
he  laid  his  layer  of  asphalt,  as  he  explained,  on  top.  Then  he  laid  this 
tar  paper  over  the  asphalt,  and  with  a  roller,  or  something,  com- 
pressed so  that  the  asphaltum  that  was  first  laid  was  thoroughly  ab- 
sorbed and  came  through  this  tar  paper;  then  I  believe  he  laid  some 
more,  after  he  had  mopped  it  first,  so  that  apparently  you  cannot  com- 
pare the  finished  cost  of  the  joints  of  the  Central  Reservoir  with  this, 
because  this  is  a  slab  over  it  all,  and  hot  asphalt  was  poured  into  the 
joints,  such  as  was  the  condition  in  the  Central  Reservoir.  There  are 
no  expansion  joints  comparable  to  the  joints  in  the  Central  Reservoir.      7397 

Mr.  Hazen  has  not  said  there  were,  but  he  said  that  there  should 
be  added  to  the  cost  of  the  concrete  lining  of  the  Central  Reservoir 
the  cost  of  the  asphalt  joints.  The  asphalt  has  been  separately  listed 
in  this  record  of  Mr.  Park's,  and  likewise  separately  listed  in  this 
inventory  is  the  asphalt  which  is  placed  over  the  entire  concrete  work, 
so  that  you  have  a  chance  of  directly  comparing  the  cost  of  the  con- 
crete work  in  the  Central  Reservoir  with  the  concrete  work  in  the 
University  Mound  Reservoir,  which  latter  is  the  more  expensive  work 
of  the  two. 

Mr.  Hazen :  I  have  no  reason  to  think  that  the  joints  in  the  two 
reservoirs  are  the  same.  They  are  probably  different.  The  extra  coat, 
I  suppose,  related  to  the  expense  of  making  this  joint,  and  it  obviously 
is  more  expensive  to  place  concrete  joints  in  this  way  than  to  place 
them  without  regard  to  these  joints.  The  concrete  blocks  are  laid  off 
into  these  joints,  but  whether  the  building  paper  is  in  the  joint,  I  7398 
don't  know. 

Mr.  Searls :  If  this  asphalt,  which  is  listed  separately  in  Univer- 
sity Mound,  covers  the  cost  of  making  these  joints,  then  you  should 
not  add  to  the  cost  of  the  Central  Reservoir,  Mr.  Hazen,  the  amount 
of  the  asphalt  shown  in  the  force  account  there,  because  it  is  separately 
listed  in  the  University  Mound  inventory. 

Mr.  Hazen :  If  that  item  is  for  the  asphalt  filling,  and  not  for  the 
extra  work  on  the  concrete,  the  point  would  seem  to  be  well  taken.  I 
don't  know  whether  that  is  the  fact  or  not. 


Witness :    George  Wilhelm  for  Plaintiff.  Wilhelm 

Questioned  by  Mr.  Dockweiler.  7399 

In  making  the  joints  for  the  concrete  lining  of  the  Central  Reser- 
voir, the  cost,  as  we  have  it  segregated,  for  the  asphalt  joints,  was  the 
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cost  of  the  material,  and  the  pouring  of  the  asphalt  into  the  cement 
joints  which  had  already  been  prepared.  I  am  not  absolutely  certain 
whether  the  little  triangular  board  that  was  put  in  to  prepare  the 
triangular  space  into  which  the  asphalt  was  poured  was  included  in 
the  cost  of  the  concrete  work,  but  I  think  I  could  probably  tell  by 
looking  at  my  force  account. 

(The  witness  was  permitted  to  look  over  his  force  account,  in 
order  that  he  might  be  able  to  answer  positively  as  to  the  expansion 
joint,  and  he  was  excused  temporarily  for  that  purpose.) 

Mr.  Hazen :  If  that  cost  relates  to  the  asphalt,  instead  of  to  the 
making  of  concrete,  I  was  mistaken  in  my  interpretation,  and  a  cor- 
rection would  be  required,  but  on  the  other  hand,  there  are  approxi- 
mately four  times  as  many  of  these  joints  in  proportion  in  the  Uni- 
versity Mound  concrete  as  in  the  Central  Reservoir;  the  cost  of 
7400  making  these  extra  joints  was  evidently  an  appreciable  item.  I  have 
not  attempted  to  estimate  it,  and  that  also  would  have  to  be  taken  into 
account. 


Dillman  Witness :   Geo.  L.  Dillman  for  Defendants. 

CROSS   EXAMINATION   BY   MR.    MCCUTCHEN. 

When  I  cited  the  cost  of  the  Oakdale  Well  at  50  cents  per  cu.  yd. 
for  excavation,  I  was  not  influenced  by  that  assumption  in  fixing  the 
fair  value  of  excavation  in  the  construction  of  these  distributing  reser- 
voirs. I  have  not  used  that  at  all.  When  I  put  that  in  as  corrobora- 
tive evidence,  I  believed  that  the  construction  of  that  well  included 
simply  two  items,  excavation  and  curbing;  that  assumption  was 
wrong,  and  the  reason  I  made  the  correction  is  because  it  is  so  mixed 
up  with  other  things  that  the  cost  cannot  be  deduced,  either  for  the 
curbing  or  for  excavation,  from  the  total  figure. 

It  is  my  assumption  that  the  depression  at  Lake  Honda  could  have 
been  so  drained  that  animals  could  have  pulled  a  full  load  out  of  it, 
and  I  think  it  is  a  reasonable  assumption,  because  the  country  there 
is  sand,  and  it  is  so  stated  in  the  inventory  that  the  excavation  is  sand. 
7401  There  is  no  trouble  in  handling  reasonably  wet  sand,  except  in  the 
case  of  its  being  quick  and  miry.  I  took  it  that  it  is  sand  similar  to 
the  sand  in  sight  there  now.  Of  course,  if  the  water  had  had  a  chance 
to  drain  out,  it  would  have  drained  out,  but  it  would  have  been  held 
there,  even  though  it  were  nothing  but  sand,  by  dykes,  which  I  un- 
derstand they  cut  through.  If  the  water  comes  in  faster  than  it 
drains  out,  it  stays  permanently  wet.  I  have  seen  sand  drained  so 
that  it  drained  very  comfortably  with  a  certain  amount  of  water 
drained  out.  I  don't  know  exactly  how  far  below  the  level  of  the 
reservoir  I  would  have  placed  my  outlet  pipe.  It  would  depend  on  cir- 
cumstances, and  I  did  not  go  into  detail  as  to  just  how  I  would  drain 
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the  reservoir.     It  seems  reasonable  that  the  best  way  to  drain  that 
reservoir  would  be  by  constructing  the  outlet  first,  low  enough  to  do      7402 
this  drainage,  and  possibly  help  that  along  with  tiling  and  surface 
ditches.    I  think  the  expense  of  that  is  estimated  in  the  outlet  there. 

Questioned  by  Master. 

My  estimate  is  30  cents  for  sand.  If  any  special  drainage  would 
have  to  be  put  in  there,  it  is  not  accounted  for  in  this  30  cents;  if 
the  outlet  tunnel  does  not  drain  that  excavation  sufficiently  to  work 
it  in  the  ordinary  way.  then  any  additional  expense  for  drainage 
should  be  added  to  my  estimate. 

CROSS   EXAMINATION   BY   MR.    MCCUTCHEN.  7403 

Mr.  Dillman:  I  don't  know  how  much  that  might  be.  I  assume 
tin-  material  at  University  Mound  to  be  earth,  all  of  which  could  be 
handled  by  steam  shovels,  or  plows  and  scrapers,  without  the  use  of 
powder.  The  same  applies  to  College  Hill.  There  is  no  loose  roek  at 
College  Hill.  There  is  some  solid  rock  at  Lake  Honda.  The  loose  rock 
commences  with  Potrero  Heights.  I  did  not  assume  that  the  use  of 
powder  would  be  necessary  at  Potrero  Heights,  though  it  might  be 
convenient.  I  assumed  some  powder  might  be  used  for  cheapening 
the  loosening,  but  not  being  necessary.  As  to  the  50  cents,  the  reason 
for  that  extra  cost  is  for  powder  in  case  it  is  used,  or  other  methods 
of  loosening  that  material  which  is  harder  than  earth,  and  cannot  be 
easily  plowed.  The  equipment  to  be  used  at  Potrero  Heights  depends 
on  the  outfit  available;  the  amount  is  too  small  to  put  in  a  steam 
shovel,  unless  you  had  a  steam  shovel  in  your  equipment  that  was 
handy,  and  I  assume  that  would  be  loosened  with  plows,  picks,  or 
powder;  possibly  some  of  it  by  all  three  methods.  7404 

I  heard  the  figures  that  were  given  for  the  excavation  of  the  Fort 
Mason  contract,  but  I  do  not  remember  what  they  were.  I  have  not 
examined  the  work  on  the  Fort  Mason  contract,  and  know  nothing 
about  that.  I  have  also  heard  the  figures  on  the  Central  Reservoir,  in 
Oakland,  but  I  have  not  examined  the  Central  Reservoir  pipe,  and 
do  not  remember  what  the  figures  are.  I  am  not  sufficiently  familiar 
with  that  work  to  be  able  to  express  an  opinion  as  to  whether  it  is  easier 
or  more  difficult  work  than  the  construction  of  these  distributing  res- 
ervoirs. My  prices  are  put  down,  not  with  direct  reference  to  any  of 
these  other  excavations,  but  from  my  general  experience  and  belief 
that  the  contract  can  be  let  and  executed  inside  of  those  prices.  They 
are  figures  which  in  my  belief  can  be  contracted.  They  are  not  espe- 
cially high  figures,  but  they  are  high  enough  to  warrant  my  statement 
that  a  contract  could  be  let  for  that  kind  of  excavation,  for  those 
prices,  to  responsible  people,  and  there  would  be  some  profit  to  the 
contractor.  7405 

My  allowance  for  the  brick  masonry  on  Lake  Honda  is  $20  a 
thousand.     The  brick  work  there  is  not  hard  to  lay,  and  therefore,  I 
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cannot  say  just  where  similar  brick  work  is  laid.  I  have  seen  very 
little  of  it  done  in  connection  with  reservoirs,  and  I  consider  that  it 
would  be  no  harder  to  lay  this  brick  than  it  would  in  the  wall  of  a 
building.  I  would  tell  a  client  for  whom  brick  work  of  that  kind  was 
to  be  done  that  it  could  be  done  for  $20  a  thousand.  The  brick  work 
in  the  Lake  Honda  Eeservoir  is  in  connection  with  the  piers  and  slopes. 
It  specifies  some  in  the  bottom,  here,  but  I  don't  know  where  that  is. 
I  think  the  brick  work  on  the  slopes  is  in  connection  with  those  but- 
tresses which  brace  the  slopes,  and  I  include  that  in  my  estimate  of 
$20  a  thousand.  I  have  put  all  the  brick  there  at  $20  a  thousand.  I 
think  I  would  tell  a  client  who  wanted  work  of  that  kind  done,  that  it 
could  be  done  for  $20  a  thousand.  If  I  had  that  item  alone,  I  would 
probably  look  the  matter  up  and  know  before  I  told  him,  just  who 

7406  he  could,  get  to  put  it  in  for  $20  a  thousand.  I.  did  not  do  that  in 
this  case.  Before  I  would  advise  a  client  with  reference  to  the  con- 
struction of  a  brick  wall  at  the  corner  of  Mission  and  Seventh  Streets, 
that  is  as  to  the  cost,  I  would  investigate  the  Labor  Union  conditions. 
I  did  not  investigate  them  in  this  case.  I  assume  that  I  would  not  be 
bound  by  the  acts  of  the  Union  at  Lake  Honda.  I  assume  that  just 
the  ordinary  price  of  brick  work,  without  Labor  Union  conditions, 
would  exist  at  Lake  Honda,  which  would  enable  me  to  lay  brick  there 
for  $20  a  thousand. 

The  ordinary  price  for  brick  at  Oakdale,  where  it  cost  several 
dollars  more  per  thousand  than  it  does  here,  is  $20  to  $21  in  the  wall. 

7407  The  price  that  I  paid  there  this  spring  for  brick  was  $12,  if  I  took 
it  off  the  cars.  I  am  not  sure  whether  it  was  $11  or  $12,  but  it  was  $1 
more  than  if  I  took  them  out  of  the  yard.  I  have  assumed  the  price 
here  at  $7,  and  the  hauling  as  about  the  same.  At  that  price,  the 
brick  per  thousand  here  should  be  $3  or  $4  less  than  $20  or  $21.  I 
don't  know  what  they  pay  brick  layers  at  Oakdale,  or  how  many 
hours  they  work.  If  I  were  not  hampered  by  Labor  Union  condi- 
tions, I  could  lay  brick  in  San  Francisco  at  the  same  price  as  at 
Oakdale,  and  I  could  also  do  it  with  the  same  men.  I  think  in  all 
this  brick  work  I  have  not  considered  any  Labor  Union  conditions.  I 
have  considered  what  should  be  done  by  the  employment  of  competent 
men,  and  I  have  also  assumed  that  with  reference  to  my  concrete  work. 

7408  I  have  discussed  the  question  of  the  concrete  work  with  local  men,  and 
Mr.  Richard  Keating  told  me  that  my  prices  are  high  on  concrete.  I 
have  not  taken  up  each  particular  item.  Mr.  Keating  failed  some  time 
ago.  I  think  he  told  me  my  prices  on  concrete  were  high  this  last 
fall,  certainly  in  1913.  He  failed  because  he  was  not  paid  for  some 
work  he  had  done.  He  was  laying  good  concrete,  and  he  had  been 
doing  it  for  a  great  many  years.  The  fact  that  Mr.  Keating  told  me 
that  my  prices  were  too  high  satisfied  me  that  they  were  sufficiently 

7409  high  to  cover  local  conditions.  Mr.  Keating  did  not  tell  me  that  his 
prices  were  fixed  upon  the  assumption  that  Labor  Union  conditions 
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■would  not  apply.  I  knew  that  he  understood  the  local  conditions  here, 
and  that  was  the  reason  that  I  asked  him  about  the  prices  on  con- 
crete. I  went  to  him  after  I  had  made  my  prices.  I  told  him  about 
the  quantities,  and  I  specified  especially  the  Crystal  Springs  Dam, 
which  was  the  one  big  item  on  the  estimate.  I  did  not  tell  him  any- 
thing about  the  other  pieces  of  work.  Mr.  Keating  knew  that  it  was 
a  4-mile  haul  to  Crystal  Springs  Dam,  as  I  told  him.  I  did  not  tell 
him  where  I  would  get  sand  and  rock  from,  but  he  knows,  because  he 
is  thoroughly  acquainted  with  that  kind  of  work,  having  been  doing 
it  a  great  many  years.  I  do  not  know  whether  he  ever  did  any  work  7410 
in  that  locality.  I  did  not  tell  him  about  the  other  pieces  of  concrete 
work  on  the  system,  or  the  distance  for  which  material  would  have  to 
be  transported.  I  think  we  did  not  discuss  any  specific  piece  outside  of 
the  Crystal  Springs  Dam.  I  did  not  take  his  figures  for  anything.  I 
got  the  figure  that  I  applied  to  these  pieces  of  work  in  San  Francisco 
from  my  knowledge  of  concrete  work  here  and  elsewhere.  If  Labor 
Union  conditions  imposed  anything  in  the  way  of  output  or  hours,  it 
will  make  this  work  cost  more  than  I  have  estimated,  and  on  that  item, 
the  contractor  that  I  advised  to  take  the  contract  would  make  a  less 
profit,  or  possibly  a  loss.  There  are  some  elements  of  the  work — all 
the  outside  work — that  I  think  I  could  control  entirely  independent  7411 
of  any  present  Labor  Union  requirements.  By  outside  work,  I  mean 
work  outside  of  the  city. 

I  assumed  that  Labor  Union  conditions  would  not  apply  to  com- 
mon labor.  I  do  not  know  that  common  laborers  in  San  Francisco  do 
not  work  more  than  8  hours  a  day,  and  I  do  not  know  of  any  piece 
of  work  that  has  gone  on  in  San  Francisco  where  men  have  worked 
more  than  8  hours  a  day  for  the  past  5  or  6  years.  One  can  get  all 
sorts  of  advice  to  the  effect  that  laborers  will  do  more  in  8  hours  than 
they  could  possibly  in  10,  but  I  do  not  believe  it.  I  believe  they  can 
do  more  than  80%  of  it,  and  under  proper  foremanship,  and  proper 
management,  I  think  the  reduction  of  the  output  will  not  be  in  pro- 
portion to  the  reduction  in  hours  at  all.  In  making  these  estimates  7412 
of  cost  of  structures  in  San  Francisco,  I  knew,  in  a  general  way,  what 
labor  prices  were.  I  knew  what  the  cost  of  a  great  many  of  these 
items  are  in  California,  and  it  was  on  that  basis  largely  that  I  made 
my  figures.  These  figures  that  I  have  put  in  here  are  not  directly 
traceable  and  logical  deductions,  from  exact  premises  at  all.  I  don't 
know  how  Labor  Union  conditions  are;  I  have  never  been  hampered 
with  them  in  the  prosecution  of  work.  I  know  that  there  are  certain 
requirements  by  the  Labor  Unions  which  are  acceded  by  employers  7413 
sometimes,  and  sometimes  resisted,  and  I  know  there  is  a  great  deal  of 
friction  at  times  over  these  Union  requirements,  but  I  personally  have 
never  been  bound  up  by  them. 

I  have  heard  that  there  was  a  limit  on  output  by  Labor  Unions, 
and  in  a  general  way  I  know  that  there  are  many  requirements  that 
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the  Labor  Unions  insist  upon  being  observed  in  the  performance  of  a 
piece  of  work,  which  requirements  would  sometimes  be  observed  if 
Labor  Unions  had  nothing  to  do  with  the  work,  and  sometimes  they 
would  not.  To  the  extent  that  one  has  to  deal  with  Labor  Unions,  I 
infer  that  the  work  would  cost  more  than  it  would  without  the  Labor 
Unions,  but  on  the  other  hand,  I  am  informed  by  people  who  are  in 
favor  of  Labor  Unions  that  the  reliability  of  labor,  the  permanency 
of  employment,  and  the  shorter  hours,  all  inure  to  the  benefit  of  the 
laborer  to  such  an  extent  that  the  actual  cost  per  unit  for  the  work 
performed,  without  regard  to  hours,  is  practically  as  low  as  it  is 
without  the  requirements,  but  I  do  not  believe  it.    I  mean  that  it  would 

7414  be  better  in  quality,  and  almost  as  much  in  output,  and  I  do  not 
subscribe  to  that  doctrine.  From  what  I  have  seen,  which  is  small 
in  amount,  and  from  what  I  have  heard,  which  is  considerable,  I  infer 
that  Labor  Union  conditions  would  make  work  generally  more  ex- 
pensive. It  does  not  apply  to  scraper  work,  as  I  do  not  think  there 
is  a  Skinners  Union. 

I  think  the  men  on  the  Peninsula  generally  work  more  than  8 
hours  at  common  labor.  I  cannot  trace  the  basis  of  that  informa- 
tion. I  take  it  as  a  premise,  without  any  direct  knowledge.  I  think 
Mr.  Ellis  has  stated  here  that  he  worked  his  men  more  than  8  hours. 
I  never  did  work  a  gang  on  the  Peninsula.  I  don't  remember  how 
many  hours  the  Pacific  Gas  &  Electric  Co.  worked  its  men  on  the 
construction  of  the  pipe  line  down  the  Peninsula  within  the  past  few 

7415  years.  I  think  possibly  there  is  some  difference  in  the  quality  of 
the  work,  and  in  the  cost,  whether  the  company  does  the  work  it- 
self, or  it  is  done  by  contract.  There  is  no  difference  in  digging  a 
trench  for  a  gas  main  or  for  a  water  main  as  far  as  excavation  and 
backfill  goes.  I  think  if  the  joining  of  the  pipes  is  done  by  the  com- 
pany, it  is  done  a  little  more  carefully  than  if  done  by  the  contractor, 
and  that  part  of  it,  I  think,  would  be  better  for  the  company  to  do. 
The  Pacific  Gas  &  Electric  Co.,  and  this  is  from  hearsay,  and  what  I 

7416  have  seen  in  the  papers,  would  be  more  apt  to  cater  to  the  labor  union 
element,  and  to  the  dictates  of  labor,  than  most  other  corporations,  and 
any  contractor.  I  think  they  did  that  as  a  matter  of  policy.  The 
water  company's  activities  are  not  as  extensive,  and  to  that  extent, 
it  would  not  apply  to  the  water  company ;  at  the  same  time,  it  would 
apply  to  the  extent  that  they  cared  to  cater  to  that  element.  I  don't 
think  it  would  apply  with  Mr.  Schussler  in  charge,  at  all.  I  don't 
think  there  were  many  labor  unions  in  his  time.  His  work  was  al- 
ways exceedingly  good,  and  I  am  a  great  admirer  of  his  methods 
of  doing  work,  and  I  consider  that  as  a  general  thing  he  was  right. 

I  have,  in  many  instances,  suggested  very  much  cheaper  work 
than  Mr.  Schussler  did,  but  I  do  not  think  that  Mr.  Schussler  was 
wrong.  Whether  a  work  is  built  too  well,  or  too  flimsily,  until  the 
fact  develops,  must  be  solely  a  matter  of  opinion.    If  Mr.  Schussler 
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is  to  be  criticised  in  either  direction,  it  is  that  he  built  too  well. 
That  is,  he  put  in  more  money  than  would  at  all  times  be  advisable, 
but  the  conditions  under  which  he  worked  made  his  decision  to  do 
the  work  in  the  best  and  most  permanent  way  absolutely  right  in  7417 
all  cases,  and  in  putting  my  prices  on  here,  I  consider  that  you  could 
build  these  water  works,  serving  the  same  amount  of  water,  from 
the  same  sources,  for  considerably  less  money  than  was  paid  by  Mr. 
Schussler,  or  than  was  estimated  in  my  figures;  at  the  same  time,  I 
have  tried  to  cover  the  same  quality  of  work  that  Mr.  Schussler  did, 
in  my  figures.  I  said  that  the  mixture  which  I  used  at  Crystal 
Springs  Dam  might  not  be  as  much  compacted  as  Mr.  Schussler 's, 
but  of  these  two  blocks  of  concrete,  which  have  been  destroyed,  and 
the  two  which  1  have  made,  and  which  we  are  going  to  inspect  some 
of  these  days,  one  of  them  is  tamped  and  rammed  until  it  is  as  com- 
pact as  that  material  can  be  made,  unless  it  were  put  under  a  press 
of  some  kind.  It  is  a  great  deal  better  tamped  than  ordinary  con- 
crete ;  the  other  block  is  not  as  well  tamped,  but  is  what  is  known 
as  a  wet  mixture,  and  is  simply  a  shovel  tamp.  I  believe,  from  the 
looks  of  the  two  pieces  of  concrete,  that  the  wet  mix  is  the  better 
block  of  the  two.  The  concrete  that  I  propose  to  put  in  is  as  good 
concrete  as  was  put  in  by  Mr.  Schussler. 

My  mix  is  as  near  the  Schussler  mix  as  I  could  find,  1-2Y2-5.  7418 
That  would  be  17  lbs.  of  cement  per  cu.  ft.,  or  459  to  the  yard.  I 
think  that  is  Mr.  Schussler 's  mix,  as  near  as  I  can  make  out.  I  have 
taken  Mr.  Schussler 's  statement  for  his  mix;  he  says  that  he  put 
in  his  crusher  screenings  to  increase  his  fine  material,  and  as  near 
as  I  can  make  it  out,  that  is  about  the  Schussler  mix.  The  1.24  bar- 
rels per  yard  includes  all  the  extra  cement  that  was  used  about  the 
place  for  connecting  old  work  with  new  work. 

I  have  not  made  any  assumption  as  to  how  many  hours  the  men 
were  going  to  work  on  this  work  in  San  Francisco.    My  assumption 
was  made  on  the  contract  price.    I  have  not  gone  into  the  details  of 
the  hours,  nor  the  output.    I  don't  know  what  the  labor  conditions      7419 
are  in  connection  with  this  work. 

I  have  not  based  my  figures  on  what  the  work  could  be  done 
for.  I  have  assumed  that  I  could  contract  this  work  at  $8  and  $9, 
and  I  get  that  from  my  judgment  of  concrete,  built  chiefly  outside  7420 
of  the  City  and  County  of  San  Francisco.  I  think  I  could  get  a  con- 
tractor to  do  it  for  that  price,  and  under  the  circumstances  that 
might  prevail  in  San  Francisco,  and  if  union  labor  was  employed, 
the  contractor  would  either  make  a  less  profit  than  what  I  have 
assumed  when  I  took  these  figures,  or  he  might  come  out  with  a  loss. 

In  arriving  at  these  figures  I  have  not  gone  into  any  detail,  but 
have  reached  my  conclusions  upon  what  I  knew  the  finished  pro- 
duct had  cost  in  other  cases,  but  not  indefinite  cases,  because  this 
experience  has  gone  over  a  great  deal  of  work,  covering  a  great 
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many  years.  I  have  not  any  definite  record  as  to  the  exa«t  cost  of 
different  parts  of  this  work,  but  these  prices  should  do  the  work 
with  a  fair  margin  of  profit  to  the  contractor;  they  are  not  very 
high.  I  have  made  these  figures  as  I  would  make  them  in  bidding 
for  a  piece  of  work;  a  reasonable  figure.     I  have  not  gone  into  de- 

7421  tails  in  order  to  arrive  at  my  figures.  My  figures  are  not  from  def- 
inite premises  at  all,  and  I  did  not  have  any  exact  definite  single 
job  in  mind  when  I  arrived  at  these  figures  for  concrete  work.  I 
had  an  aggregate  of  jobs  in  mind.  I  have  never  done  much  work 
in  or  near  San  Francisco.  I  have  done  a  small  amount  on  the  other 
side  of  the  bay,  but  any  piece  of  concrete  is  comparable  to  another 
piece  of  concrete,  if  the  difference  in  conditions  is  taken  into  ac- 
count; for  instance,  in  the  mix,  cost  of  material,  haul  of  material, 
cost  and  haul  of  cement,  and  the  labor  conditions,  and  the  cost  of 
form  lumber  in  place,  taken  into  consideration,  they  are  all  some- 
what comparable.  My  way  of  getting  at  it  is  not  by  determining 
the  number  of  men  that  would  be  employed,  and  the  wages  that 
would  be  paid  them  per  day,  and  the  quantity  of  sand,  cement  and 
rock  that  would  be  used,  and  the  prices  of  those  materials,  and  the 
cost  of  transporting  them  from  the  place  where  they  were  produced 
to  the  place  where  they  were  to  be  used.     I  presume  that  an  en- 

7422  gineer,  to  get  at  it  in  that  way,  is  entitled  to  just  much  respect  in 
my  opinion,  but  I  would  not  employ  that  method  myself.  Positively 
not.  I  long  ago  abandoned  the  practice  of  keeping  a  record  of  the 
cost  of  other  work.  When  I  fixed  these  prices  on  concrete,  I  had 
no  definite  piece  of  concrete  work  to  which  these  works  were  com- 
parable, but  I  had  it  generally  in  mind.  It  makes  all  the  difference 
in  the  world  whether  you  have  a  definite  piece,  or  whether  you  have 
it  generally.  My  experience  has  been  in  the  direction  of  ascertain- 
ing the  costs  of  these  works. 

My  business  has  been  to  make  preliminary  estimates  such  as 
this  estimate  on  the  cost  of  a  piece  of  work;  generally  in  much  less 
detail  than  this  inventory  indicates,  and  then  to  go  ahead  and  do 
the  work,  and  oftentimes  when  the  work  was  nearing  completion, 
I  would  check  up  and  see  how  my  preliminary  estimates  came  out; 

7423  sometimes  it  was  bad,  and  sometimes  good ;  there  are  always  changes 
in  conditions,  but  as  a  rule,  of  late  years,  my  result  has  panned  out 
fairly  well  with  my  preliminary  estimates.  As  far  as  the  concrete 
goes,  the  work  I  had  generally  in  consideration  at  the  time  I  arrived 
at  these  figures,  was  the  work  on  railroads,  canals,  and  small  dams. 
I  have  never  built  a  large  dam.  The  biggest  piece  of  concrete  work 
that  I  have  done  was  at  Oregon  City,  in  1902,  I  think.  I  do  not 
remember  the  cost  of  cement  at  that  time,  or  the  hours  of  labor,  or 
the  wages  paid,  nor  have  I  a  record  of  it.  I  have  had  experience 
which  enables  me  to  fix  these  prices.  I  have  been  building  concrete, 
and   doing   excavation   and   embankment  work  for   a   great   many 
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years.    I  have  not  used  any  specific  pieces  of  concrete  work  for  the      7424 
purpose  of  arriving  at  these  figures  on  concrete.    I  have  not  kept  the 
cost  of  the  concrete,  but  I  can  go  and  dig  up  some  from  companies' 
records  with  which  I  am  in  touch,  and  for  whom  I  have  done  work 
in  the  past. 

RE-DIRECT   EXAMINATION    BY    MR.    SEARLS. 

I  commenced  engineering  work  in  1882,  practically  33  or  34 
years  ago.  I  have  not,  during  that  period,  uniformly  followed  the 
method  of  estimating  that  I  have  indicated  in  this  case.  When  I 
began  to  make  estimates  my  experience  was  not  sufficient  for  me 
to  know  or  feel  safe  in  putting  down  such  figures  as  I  have  here, 
but  as  my  experience  increased,  I  cut  out  the  longer  methods  of 
analysis,  and  gradually  gol  down  to  my  present  method  of  estimat- 
ing. It  took  me  only  a  couple  of  days  to  make  an  estimate  on  $2,- 
000,000  worth  of  varied  work  on  the  Oakdale  Irrigation  District 
plant,  the  amount  involved  is  something  like  $1,000,000,  and  if  I  had 
to  go  into  these  details,  as  I  explained  to  Mr.  Haven,  when  I  was  7425 
first  employed  in  this  case.  I  could  not  take  this  work  up  at  all,  be- 
cause there  was  no  time ;  it  would  have  taken  me  several  years  to 
have  done  this  with  my  equipment,  which  was  not  in  shape  for  this. 
I  would  have  had  to  have  gone  into  correspondence  in  a  very  large 
way,  and  this  method  seemed  satisfactory. 

I  was  afterwards  shown  a  letter  from  Judge  Wright  to  Mr. 
Olney,  I  think,  saying  that  the  judge  had  placed  considerable  weight 
on  an  estimate  which  would  point  to  definite  pieces  of  construction, 
comparable  to  these  pieces.  At  that  time  I  went  to  Mr.  Steinhart, 
and  said,  "If  that  is  so,  you  had  better  drop  me  from  this  case". 
AYhile  I  knew  what  these  things  would  cost,  and  what  they  could  be 
contracted  for,  I  could  not  satisfy  Judge  Wright  in  this  matter. 
They  knew  it  at  the  time.  The  engineers  on  the  other  side  have 
known  what  my  views  are,  and  my  position  in  these  matters.  I 
have  believed  that  my  point  of  view  is  right,  and  I  have  no  fault 
to  find  with  it  yet.  I  consider  it  is  a  good  estimate.  While  in  some 
of  these  items  the  contractor  might  lose  money,  and  therefore  the 
estimate  is  too  low,  in  other  items  it  is  too  high,  and  the  estimate, 
as  a  whole,  is  very  good,  and  the  estimate  on  any  considerable  por- 
tion is  good,  and  the  work  could  have  been  done  for  those  prices. 

Referring  to  the  estimate  that  I  made  at  Oakdale  in  a  relatively  7426 
short  time :  We  got  many  scores  of  miles  of  laterals  done  in  excess 
of  what  the  district  expected  to  do  with  the  first  bond  issue.  That 
was  a  very  satisfactory  result.  In  a  smaller  way,  the  water  and 
sewer  plants  that  I  put  in  at  Oakdale  had  a  surplus  at  the  end  of 
construction,  which  allowed  them  to  build,  under  the  name  of  a 
flushing  tank,  a  municipal  swimming  pool,  of  concrete,  60  feet  long 
and  36  feet  wide.     My  estimates  panned  out  very  comfortably  in 
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the  past  few  years.  The  bond  issue  that  I  mentioned  was  not  based 
on  my  estimate ;  the  bond  issue  was  made,  then  I  took  charge  of  the 
work,  and  laid  out  the  work  of  the  district,  located  the  ditches,  dams, 
and  laterals,  and  so  on ;  that  is  the  estimate  that  I  refer  to  as  having 
been  made  good  at  the  end  of  construction,  and  by  that  I  mean  that 
the  construction  was  within  the  estimate  which  I  made. 

Referring  to  work  on  the  Peninsula;  I  am  satisfied  that  a  con- 

7427  tractor  could  organize  a  crew  on  the  outside,  and  bring  it  in  there, 
irrespective  of  local  union  conditions  on  small  jobs,  and  he  could 
work  those  men  at  the  agreed  wages  and  prices  that  he  made  with 
them  when  they  were  employed.  That  would  be  a  logical  thing  to 
do  so  far  as  Crystal  Springs  Dam  goes.  It  would,  in  connection  with 
tunnels,  flume  work,  and  I  think  pipe  work,  although  I  am  not  quite 
as  certain  about  that.  So  far  as  the  work  in  San  Francisco  is  con- 
cerned, I  have  no  information  such  as  would  justify  my  belief  that 
common  labor  was  not  fully  organized,  or  governed  largely  by  union 
rules. 

The  price  has  less  to  do  with  the  cost  of  brick  work  than  the 
amount  of  brick  which  is  laid.  I  was  informed  the  other  day,  and 
suspect  that  it  may  be  true,  that  the  number  of  brick  which  a  brick 
mason  is  allowed  to  lay  is  so  limited  that  that  would  make  more 
difference  than  the  price.  I  know  many  brick  masons  that  will  lay 
in  straight  walls  3,000  or  4,000.  I  would  not  haggle  with  a  man  of 
that  kind  over  a  price,  and  I  know  that  many  of  these  station  men 
in  the  heading  of  a  tunnel  will  take  out  in  soft  material  as  much  as 
an  ordinary  hobo  will  in  open  surface  work.  I  would  expect  them  to 
make  much  bigger  than  ordinary  going  wages,  and  they  are  en- 
titled to  it.  They  are  paid  then  for  the  work  they  do,  instead  of 
the  time  they  spend  on  the  job,  and  the  basis  of  organization  and 

7428  discipline  of  crews  is  all  in  the  direction  of  getting  better  men  and 
bigger  output.  There  is  no  objection  to  high  wages  if  you  get  the 
results.  The  objection  is  in  paying  high  wages  to  third  and  fourth- 
class  men,  and  it  is  in  that  direction,  I  think,  that  the  unions  are 
tending. 

The  only  object  in  letting  contracts  is  to  introduce  to  the  work 
a  contractor  who  has,  by  ability,  an  initial  organization  and  power 
to  do  this  work  cheaper  than  the  corporation  could  do  it.  If  they 
cannot  do  it  cheaper  than  a  corporation,  there  is  no  special  object 
in  employing  the  contractor.  Corporations  have  often  attempted 
to  do  their  own  work,  and  except  in  special  cases,  have  not  gotten 

7429  good  results.  A  public  corporation  that  can  contract  their  work,  as 
a  rule  can  contract  it  to  better  advantage  than  they  can  do  it  them- 
selves. It  is  always  advisable  to  do  it.  I  think  as  near  an  excep- 
tion to  that  as  I  know  it  in  a  large  way  has  been  the  work  of  Herman 
Schussler;  while  I  think  that  he  might  have  paid  more  for  some  of 
his  work,  it  was  because  of  an  attempt  to  get  really  better  work.  He 
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contracted  a  great  deal  of  his  work,  and  he  did  it  because  the  Risdon 
Iron  Works,  or  some  of  those  other  people  could  do  the  work  better 
than  he  did,  although  he  had  a  complete  outfit. 

I  did  not  assume  that  Mr.  Schussler  would  be  able  to  act  as 
chief  engineer  in  the  reproduction  of  these  works  in  1913,  but  I  have 
assumed  that  a  man  of  equal  ability  would  be  there. 

My  examination  of  Lake  Honda  did  not  reveal  to  me  any  in-  7430 
dications  which  would  make  me  think  that  the  drainage  system 
provided  for  in  the  inventory  would  not  be  sufficient  to  drain  the 
water  that  was  found,  or  might  be  found  there.  I  have  assumed  that 
clay  would  be  found  for  making  the  puddle  at  convenient  distances 
from  the  structures,  but  if  it  were  necessary  to  bring  it  some  dis- 
tance, I  have  assumed  the  increased  cost  might  be  for  a  mile  of  haul 
per  yard  somewhere  between  30  and  40  cents ;  it  would  cost  the 
same  to  load  it  one  place  as  another,  and  that  price  per  mile  would 
be  slightly  decreased  with  an  increased  length  of  haul,  on  account 
of  the  cost  of  loading. 

RE-CROSS  EXAMINATION   BY  MR.   MCCUTCHEN. 

The  railroads  found  that  it  did  not  pay  them  to  mine  coal.  I 
don't  know  whether  the  Reading  Company,  and  the  Lehigh  Valley 
Company  found  it  paid  to  mine  coal.  The  Union  Pacific  bankruptcy 
was  precipitated  by  the  Rock  Springs  coal  operations.  I  don't  know 
who  owned  the  Rock  Springs  deposit.  It  was  owned  by  the  Union  7431 
Pacific  in  my  time ;  so  with  the  carbon  deposit ;  so  with  the  Dana 
deposit;  so  with  the  Hanna  deposits.  I  don't  think  they  all  failed 
as  coal  projects.  They  prospered  as  coal  deposits,  to  the  detriment 
of  the  railroads. 

I  think  that  a  contractor  who  was  constructing  the  work  on  the 
Peninsula  could  bring  in  a  crew  from  the  outside,  and  if  he  could 
not  bring  in  a  crew  from  the  outside,  my  figures  would  still  obtain. 
This  is  a  good  labor  market,  and  he  would  not  need  to  bring  them  in 
except  in  the  case  of  labor  troubles.  I  would  not  expect  any  labor 
trouble.  There  is  no  doubt  in  my  mind  but  what  that  work  might  7432 
be  carried  on  on  the  Peninsula  under  non-union  labor  conditions, 
but  I  am  more  in  doubt  about  San  Francisco  on  account  of  what  I 
have  heard  here  in  this  case,  and  the  knowledge  that  labor  unions 
are  catered  to  here  to  a  very  considerable  extent. 

Station  men  are  all  contractors,  and  do  not  employ  anybody. 
They  do  all  the  work  themselves.  They  are  very  industrious,  and 
are  not  controlled  by  any  hours.  They  can  put  in  a  days  labor  in 
10  hours,  and  I  do  not  think  they  work  over  regular  hours.  They 
work  together.  I  do  not  think  that  they  observe  hours  very  much.  7433 
They  are  not  restricted  as  to  hours.  A  corporation  would  not  have 
to  be  if  they  could  get  these  specification  men  to  contract  their  tun- 
nel work  to.    I  am  assuming  that  a  corporation,  doing  work  of  this 
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kind,  would  be  able  to  find  original  contractors  who  could  perform 
work  without  the  need  of  employing  anybody  to  assist  in  it,  and 
there  is  no  question  about  it,  they  could.  I  could  steer  them  up 
against  them  now,  and  that  is  the  right  way  to  do  this  tunnel  work, 
and  that  is  the  way  the  railroads  do  their  work.  My  figures  on  tun- 
nel work  assume  that  the  laborers  working  in  the  tunnel  would  not 
be  restricted  to  an  8-hour  day.  They  get  paid  for  the  amount  they 
do  instead  of  the  time  they  put  in.  That  makes  a  lot  of  difference 
in  the  cost  of  work,  too. 


Hazen  Witness :   Allen  Hazen  recalled  for  Plaintiff. 

Mr.  Hazen:  I  looked  over  the  joint  question,  and  I  can  state 
the  result.  The  apparent  contradiction  between  Mr.  Dockweiler  and 
7434  myself  evidently  depends  upon  the  definition  of  expansion  joints.  I 
meant  the  structure,  and  he  meant  the  asphalt  in  it.  It  appears  that 
the  item  of  expense  in  the  account  for  the  Central  Reservoir  was  for 
the  asphalt,  and  not  for  the  joints,  and  my  earlier  interpretation  of 
that  was  wrong,  and  therefore,  the  40  cent  differential  ought  to  be 
eliminated. 

In  my  final  deduction,  as  it  appears  on  page  7320  of  the  tran- 
script, wherein  I  stated  as  follows :  ' '  That,  in  my  judgment,  would 
' '  make  a  difference  perhaps  of  $1  per  yard  in  price ;  so  that  if  we  start 
"with  $8.50,  Mr.  Dockweiler 's  figure,  and  add  40  cents  for  the  expan- 
"sion  joints,  that  brings  us  to  $8.90  as  the  actual  cost  of  the  concrete 
"in  the  Central  Reservoir.  Adding  $1  for  the  difference  in  finish, 
that  brings  us  to  $9.90,  and  we  still  have  the  extra  expansion  joints 
' '  in  University  Mound  Reservoir  concrete  to  account  for, ' '  the  40  cents 
would  disappear  from  that  comparison,  and  it  would  be  $9.50.  You 
would  still  have  the  extra  expansion  joints  in  the  University  Mound 
Reservoir  to  account  for. 


7435  "Witness :  J.  H.  Dockweiler  for  Defendants. 
Dockweiler  cross  examination  by  mr.  mccutchen. 

My  total  on  the  Clay  Street  Reservoir  is  $16,671.68.  The  wrought 
iron  tank  I  have  at  9.4  cents  a  pound.  The  details  of  that  are  as 
follows : 

7436  Cost  of  wrought  iron $  80.00  a  ton 

Unloading 1.00 

Freight  to  San  Francisco  from  Richmond 50 

Haul,  5  miles 1.39 

Fabrication 25.00 

Erection,  union  scale,  4  cts.  per  lb 80.00 

Total   $187.89 
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or  9.4  cents.  That  is  the  figure  I  put  it  in  at,  and  I  think  I  have  it 
in  pretty  high. 

Questioned  by  Master. 

I  have  the  fabrication  $25  a  ton  at  a  union  shop.  Erection  at  $80 
is  too  much.  That  figures  9.4  cents  a  pound.  I  worked  it  out  by  the 
ton. 

CROSS  EXAMINATION  BY  MR.   MCCUTCHEN. 

The  $80  is  for  erection  at  4  cents  a  pound.  By  erection  I  mean 
putting  it  in  place  on  the  ground ;  you  can  see  that  is  a  mistake.  I 
assumed  this  would  be  made  in  Richmond.  The  tank  is  60  feet  in 
diameter,  and  11  feet  deep,  and  the  fabricating,  rolling  and  punching,  7437 
and  getting  the  thing  in  shape,  would  be  done  over  in  Richmond.  Fab- 
rication means  to  cut  your  plates,  bend  them,  punch  them,  and  bevel 
them,  and  they  would  be  delivered  in  that  form  at  the  site  of  the 
tank.  I  have  allowed  4  cents  per  pound  for  the  work  of  putting  the 
plates  together,  and  doing  the  riveting,  and  that  sort  of  thing;  that 
is  erecting  all  the  work  in  connection  with  it.  Up  to  the  time  those 
plates  reached  the  site  of  the  tank,  no  riveting  would  be  done,  unless 
there  was  some  special  work  on  it.  Plates  would  come  there  all  ready, 
and  the  men  in  the  field  would  merely  assemble  them,  and  rivet  them 
in  place. 

In  the  ease  of  the  pipe  on  the  Peninsula,  it  was  fabricated  in 
the  shop  in  lengths;  the  field  work  would  be  riveting  it  together,  and 
doing  the  caulking.  The  price  of  fabricating  the  pipe  in  that  case 
would  be  about  a  cent  a  pound.  I  allow  1V4  cents  here  just  for  bevel- 
ing and  punching  the  plates,  but  that  figure  is  too  high.  I  am  too 
liberal  on  those  figures.  That  tank  in  place  ought  to  be  worth  about  7438 
7y2  cents  a  pound.  It  is  nearer  7  than  iy2.  That  would  give  you 
about  2  cents  for  the  erection  and  handling  it  on  the  job  for  a  tank 
of  that  size,  and  that  wrould  be  a  Union  scale.  That  allows  you  4  cents 
a  pound  for  the  iron.  Other  elements  that  go  to  make  up  that  7  cents 
are  unloading,  freight  to  San  Francisco,  haul  of  5  miles,  fabrication, 
and  erection  in  the  field.  On  the  new  schedule  I  would  give  them  .2 
cents  a  pound  for  erection  in  the  field.  Those  tanks  were  erected  in 
a  manner  different  from  the  ordinary  tank,  and  I  am  figuring  on 
erecting  them  in  the  way  they  were  erected,  and  that  is  this:  First, 
there  is  a  slab  of  concrete  placed,  termed  the  foundation;  the  tank 
then  is  built  on  skids  or  jacks  a  couple  of  feet  above  the  ground, 
and  the  whole  bottom  of  the  tank  is  riveted  up  in  place.  Then  it  is 
gradually  lowered,  all  the  men  working  at  one  time,  and  just  before 
they  get  down  pretty  close,  but  so  that  the  men  can  work  on  this 
foundation,  a  very  rich  cement  mortar  is  put  over  the  entire  bottom;  7439 
previous  to  that  time  holes  have  been  bored  into  the  bottom  of  the 
tank  at  various  places,  and  this  tank  is  then  gradually  lowered  into 
this  rich  grout,  and  afterwards  through  these  holes  grout  is  shot  in 
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so  as  to  give  a  uniform  bearing  for  the  entire  tank.  That  adds  very 
greatly  to  the  cost  of  putting  one  of  those  in  place ;  the  tank  is  made 
and  lowered  on  to  this  soft  bed  of  concrete.  It  is  a  very  costly 
operation.  That  is  the  way  Mr.  Schussler  described  to  me  that  he 
built  the  Presidio  Heights  tank,  and  I  am  satisfied  that  that  is  the 
way  he  built  the  others.  I  have  not  given  it  any  consideration  as  to 
whether  that  is  the  way  to  build  it,  other  than  that  I  used  the  method 
he  employed.  That  is  the  most  costly  way  of  building  such  a  tank.  A 
less  expensive  way  would  be  just  putting  it  up  on  skids,  as  it  were, 
and  pulling  one  out,  and  dropping  the  whole  thing  on  to  the 
bottom.  I  think  that  would  have  a  tendency  to  strain  your  bottom 
plates. 
7440  The  wrought  iron  pipe  on  the  Peninsula  is  simpler  work  than 

erecting  this  tank;  these  tank  plates  are  very  long  and  cumbersome 
sheets  of  metal,  while  the  pipe  sheets  are  not  as  long,  and  the  pipes 
are  put  together  in  the  shop  where  they  have  every  facility.  My 
figure  on  pipe  delivered  at  the  trench,  undipped,  per  pound  is  from 
5.01  up  to  5.55  cents,  as  indicated  in  "Exhibit  100".  In  this  particu- 
lar instance,  the  incidental  work  in  placing  that  tank  on  the  founda- 
tion is  what  I  have  allowed  as  the  difference  between  the  cost  of 
fabricating  and  laying  pipe,  aside  from  the  cost  of  trenching  and 
backfill,  and  the  making  of  such  a  tank  as  this  Clay  Street  tank. 


7441  Witness:    Allen  Hazen  recalled  for  Plaintiff. 
Hazen  direct  examination  by  mr.  greene. 

The  cost  would  be  about  the  same  for  laying  riveted  pipe  of 
the  same  thickness  of  plate  in  the  Peninsula,  and  of  using  the  same 
grade  of  iron  of  the  same  thickness  of  plate  in  the  construction  of  the 
Clay  Street  tank.  It  may  not  be  exactly  the  same,  but  there  would 
not  be  a  very  wide  difference. 

Mr.  Dockweiler:  It  would  be  necessary  to  construct  false  work 
in  erecting  a  tank,  and  that  cost  would  be  included  in  my  unit  price. 
That  comes  in  in  the  erection. 

Mr.  Hazen :  Frequently  the  erection  is  made  by  building  a  float, 
and  then  pumping  water  into  the  tank  as  the  work  proceeds,  and  all 
the  work  is  done  from  the  same  float,  and  no  false  work  is  necessary. 
In  the  case  of  the  Clay  Street  tank,  it  is  so  low  that  I  think  all  of  it 
could  be  done  from  the  ground,  or  nearly  all  of  it.  The  top  plates, 
to  get  them  on,  would  take  a  little  form  work.  The  riveters  could 
stand  on  horses. 

7442  Mr.  Dockweiler:  I  have  seen  them  erect  oil  tanks,  which  are 
erected  much  cheaper  than  this  tank,  and  they  had  to  have  some  sort 
of  staging  or  platform  for  the  riveters  to  stand  on. 

2062 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Witness:  Geo.  Wilhelm  recalled  for  Plaintiff.  7443 

DIRECT  EXAMINATION  BY  MR.  GREENE.  Wilhelm 

I  have  read  the  transcript  of  Mr.  Hazen's  testimony,  wherein  he 
made  certain  statements  in  regard  to  the  costs  of  the  Central  Reser- 
voir, and  I  have  examined  his  statements,  and  they  are  correct  as  he 
made  them.  I  examined  the  statement  with  reference  to  the  yardage, 
and  not  with  regard  to  the  cost,  and  those  statements  are  correct. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

Those  yardages  were  determined  by  cross-sectioning,  which  was 
done  on  the  first  of  every  month  during  the  progress  of  the  work ;  after 
we  had  completed  our  last  crass-sections,  the  trimming  of  slopes,  road- 
ways and  so  forth  were  completed,  and  11,000  yards  as  a  rough  esti- 
mate of  the  yardage  was  added  for  that  work.  I  gave  Mr.  Hazen 
the  segregation  as  between  the  material  which  was  rolled  and  com- 
pacted, and  that  which  was  not.  Those  segregations  were  made  over  7444 
Saturday  and  Sunday  last,  February  19th  and  20th,  and  were  taken 
from  the  cross-sections.  The  computations  were  made  by  the  same 
engineer  who  made  the  cross-sections,  Mr.  Ogden.  The  11,000  yards 
finish  resembled  the  trimming  that  was  done  on  the  face  of  the  dam 
and  the  sides,  and  trimming  the  roadways  around  the  reservoir,  and 
that  sort  of  work.  Trimming  the  roadways  would  not  appear  in  road 
work;  it  was  simply  estimated  as  11,000  yards,  the  work  of  cleaning 
up,  trimming  the  dam,  slopes,  etc.  That  was  purely  an  estimate,  and 
the  rest  is  taken  from  the  cross-sections. 

Questioned  by  Mr.  Dockweiler : 

The  steam  shovel  work  was  the  work  that  went  into  the  com- 
pacted dam,  the  dam  at  the  Hopkins  Street  end,  and  the  main  dam 
at  the  lower  end,  all  of  that  wrent  into  these  compacted  cross-section 
dams.  The  error  is  not  all  in  the  other  work ;  the  yardage  upon  which 
those  unit  prices  were  based  was  purely  upon  the  engineer's  monthly 
estimate  of  yardage.  His  total  estimate  of  yardage  amounted  to 
225,868  yards.  Then  to  that  was  added  the  11,000  yards,  making  a 
total  of  236,860  yards.  Now,  from  the  cross-sections  that  were  made 
the  total  cut  of  cross-sections  w-as  213,760,  and  adding  to  that  the 
11,000  yards  of  trimming,  you  would  have  a  total  of  224,760  as  against 
236,860  the  other  way.  Then  the  total  fill  by  cross-sections  amounted 
to  217,180,  and  adding  to  that  your  11,000  yards  for  trimming,  you 
would  have  a  total  of  228,180,  as  against  236,860  yards  he  has  esti- 
mated. That  was  an  estimate  made  monthly  before  the  cross-section- 
ing was  done.  The  total  yardage  as  estimated  for  steam  shovel  was 
130,150;  for  scrapers  65,000;  trap  14,600;  graders  13,600;  wheelers 
13,500 ;  making  a  total  of  236,860.  I  cannot  give  you  the  same  figures 
based  on  cross-sections.  The  cross-sections  were  made  simply  to  show 
the  cuts  and  fills,  and  were  made  monthly,  regardless  of  how  they 
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7446  were  made.  I  would  say  that  the  same  percentage  of  error  would 
apply  to  the  steam  shovel  work  as  to  the  other.  I  would  say  there 
was  probably  the  same  percentage  of  error. 

Mr.  Hazen :  The  fundamental  point  seems  to  be,  Mr.  Dockweiler, 
that  you  are  assuming,  in  building  University  Mound  Reservoir,  that 
you  would  handle  the  whole  of  the  yardage  with  a  big  steam  shovel, 
and  you  would  not  do  any  finishing  or  trimming. 

Mr.  Dockweiler :  Oh,  yes,  the  trimming  and  finishing  would  come 
to  about  1  cent  a  square  foot  over  the  whole  basin.  That  is  about  what 
the  Peoples  Water  Co.  reservoir  shows,  which  is  more  costly  work,  for 

7447  the  reason  that  we  had  to  haul  material  long  distances,  and  fill  up 
the  pits  that  were  made  by  the  steam  shovel. 

In  order  to  get  a  bank  for  my  steam  shovel,  I  started  with  scrap- 
ers and"  excavated  to  a  certain  depth,  and  then  I  allowed  10  cents 
extra  for  material  compacted  in  the  bank;  that  which  was  not  com- 
pacted, but  was  wasted  and  dumped,  has  the  ordinary  steam  shovel 
price.  I  do  claim  that  the  Central  Reservoir  prices  sustain  my  con- 
tention. The  average  haul  given  on  the  Central  Reservoir  material 
is  1500  feet.  I  only  figured  on  handling  such  material  on  the  Uni- 
versity Mound  Reservoir  twice  as  was  hauled  in  on  the  embankment; 
that  would  have  to  be  compacted  and  rolled.  I  added  an  additional 
price  for  handling  it  and  compacting  it  on  the  dam.    You  would  haul 

7448  that  material  in  the  dam,  you  shove  that  in  with  your  scrapers  on 
to  your  dam,  then  you  compact  it,  harrow  it  and  roll  it,  then  your 
excess  material,  the  steam  shovel  work,  you  load  that  into  wagons,  and 
send  it  to  your  dump — no  handling  at  all.  There  is  only  one  handling 
throughout.  Then  when  you  come  to  trim  your  basin,  you  want  to 
allow  1  cent  a  square  foot  for  that.  I  have  here  "A  man  will  trim 
1  cu.  yd.  per  hour".  I  remove  that  with  Fresnos,  and  it  is  68  cents 
a  cu.  yd.  for  stripping  that  material.  The  summary  is  as  follows: 
Steam  shovel  work,  162,242  yards  at  25  cents;  Fresno  scraper  work 
making  the  fill  24  cents ;  trimming  your  slopes  68  cents  a  yard ;  strip- 
ping 24  cents.  Dividing  that  total  yardage  into  the  total  amount 
brought  out  by  the  application  of  the  different  units  to  the  classifica- 

7449  tion,  gives  me  25.2  cents,  which  I  rounded  off  to  26  cents.  That  is 
the  basic  price.     Then  you  add  10  cents  for  the  material  in  the  dam. 

The  estimate  for  the  University  Mound  was  not  based  on  the 
Central  Reservoir  experience,  but  the  Central  Reservoir  experience 
carries  out,  in  my  opinion,  the  reasonableness  of  the  figures  which  I 
have  applied  to  the  University  Mound,  because  University  Mound  is 
more  compact,  it  is  more  of  a  rectangle,  while  the  Central  Reservoir 
is  a  long,  drawn  out  reservoir,  and  is  a  basin  built  on  two  sides  of  a 
natural  ravine,  which  was  formed  and  trimmed  to  a  pre-determined 
slope.  The  same  to  an  extent  was  the  case  of  the  University  Mound 
Reservoir,  but  with  this  distinction,  that  the  material  was  not  shoved 
here  and  there  in  the  basin  itself  to  fill  up  the  inequalities,  but  was 
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merely  the  trimming  off  of  a  hill  which  had  been  excavated  in  the  7450 
creation  of  the  reservoir — in  my  mind  a  very  substantial  and  radical 
difference.  The  two  reservoirs  are  comparable  to  the  extent  of  show- 
ing what  material  can  be  handled  for.  In  other  words,  it  shows  that 
material  in  the  Central  Reservoir  can  be  transported  1300  or  1500 
feet  by  steam  shovel,  and  compacted  in  the  dam  for  40  cents  a  yard. 
You  could  not  build  the  whole  reservoir  at  that  rate,  but  if  I  were 
using  scrapers  here  for  the  haul,  and  using  the  various  equipment 
that  was  used  on  the  Central  Reservoir,  then  I  would  have  to  vary  my 
price,  but  I  am  not  using  that  equipment,  as  there  was  not  the  neces- 
sity for  using  it.  It  just  goes  to  determine  the  reasonableness  of  steam 
shovel  work,  and  I  cited  it  as  to  the  cost  of  steam  shovel  work.  I  was 
on  the  job  very  often  and  noted  it,  and  it  is  a  very  good  piece  of  work. 
The  clay  was  moist  enough  so  that  you  did  not  have  to  have  a  man 
on  the  dam  to  wet  it  to  any  extent.  They  had  a  whole  raft  of  men 
on  the  dam  breaking  the  lumps.  It  was  being  spread  out  with  a 
Mormon  spreader,  and  a  heavy  roller  was  put  on  and  rolled  it  most 
carefully;  it  was  a  very  compact  dam. 

Mr.  Hazen :  It  seems  to  me  that  if  this  data  has  any  use  at  all 
in  measuring  the  cost  of  reproducing  the  University  Mound  Reser- 
voir, it  has  to  be  taken  as  it  is  in  its  entirety,  and  every  element  of  cost 
that  was  involved  in  doing  the  Central  Reservoir  work  must  be 
brought  into  calculation;  when  that  is  done,  and  when  it  is  applied 
as  accurately  as  I  can  apply  it,  with  Mr.  Wilhelm 's  help  explaining 
the  conditions  over  there,  it  produces  a  cost  which  is  greater  than  I 
have  estimated  for  the  University  Mound  Reservoir.  Now,  to  go 
through  the  record  and  pick  out  the  items  that  are  cheap,  and  forget 
the  rest  of  them,  I  think  that  is  an  unfair  procedure.  7451 

Mr.  Dockweiler:  I  thought  it  was  very  fair,  because  I  am  using 
it  simply  to  show  the  cost  of  moving  material  by  the  steam  shovel. 

7452 


Witness:   Allen  Hazen,  for  Plaintiff.  Hazen 

DIRECT   EXAMINATION  BY   MR.    GREENE. 

(A  sheet  was  introduced  and  added  to  Mr.  Hazen 's  wrought  iron 
schedule,  "  Exhibit  98".  It  was  marked  "98mm",  so  that  it  will 
come  in  consecutively  in  the  98  series  of  exhibits.) 

"Exhibit  98mm"  shows  the  basis  of  this  calculation.  The  prices  7453 
in  the  column  headed  ' '  base  cost ' '  are  the  prices  which  are  used  as  the 
costs  of  reproducing  the  country  lines,  including  ordinary  excava- 
tion and  obstacles,  ordinary  appurtenances  in  the  main  part  of  my 
estimate;  they  are  also  shown  on  "Exhibit  98i",  with  this  exception, 
that  there  are  a  few  discrepancies,  in  no  case  more  than  10  cents, 
which  grew  out  of  the  fact  that  I  made  up  my  estimate  in  the 
schedule  rule  computations  as  I  went  ahead,  and  all  these  figures 

2065 


Hazen 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


were  afterwards  checked  up  by  an  assistant,  and  some  slight  varia- 
tions were  found,  and  these  sheets  have  been  corrected.  That  leaves  a 
little  irregularity  in  some  of  the  differences,  which  I  have  not  at- 
tempted to  correct. 

I  took  these  figures  in  this  column  as  representing  the  whole  cost 
of  any  riveted  pipe  in  District  No.  3  in  sand  and  soft  clay,  including 
all  of  its  appurtenances,  and  including. the  lead  joints.     About  half 

7454  the  riveted  pipe  in  the  city  is  laid  with  lead  joints  instead  of  riveted 
joints  that  I  used  outside.  These  lead  joints  add  a  considerable  item 
of  expense,  but  they  are  more  convenient  to  make,  and  they  take  the 
place  of  a  considerable  amount  of  manufacturing  cost,  which  would 
be  represented  by  the  bends  that  would  be  necessary  to  get  by  the 
obstacles  in  the  city  streets,  and  so  I  am  disposed  to  think  that  taking 
it  all  in  all  there  may  not  be  very  much  difference  for  city  work  in 
the  cost  between  the  lead  joints  and  the  riveted  joints.  I  did  not  go 
into  that  detail,  and  I  made  no  further  allowances  for  the  extra  cost 
of  any  of  the  lead  joints. 

In  District  No.  3,  I  did  make  an  addition  of  55  cents  per  foot  on 
22-inch  pipe  through  hard  clay  and  soft  rock,  and  90  cents  for  37%- 
inch,  and  $1.10  for  44-inch.  The  basis  for  those  additions  was  all 
worked  out  in  connection  with  the  cast-iron  pipe  schedule  agreed  to. 
The  extra  cost  of  laying  the  cast-iron  pipe  of  various  sizes  was  esti- 
mated for  these  conditions,  and  when  it  came  to  the  riveted  pipe 
schedule,  I  simply  made  an  addition  to  that  corresponding  to  the  addi- 
tion which  I  had  worked  out  for  the  cast-iron  pipe. 

For  the  No.  2  District,  and  the  No.  1  District,  representing  con- 
gested conditions,  and  special  obstacles,  I  followed  a  similar  course. 
The  cost  of  laying  cast-iron  pipe  in  those  districts  had  been  estimated, 
and  had  been  worked  out  before  this  estimate  was  made  in  a  schedule 
which  is  in  the  case.  In  the  case  of  the  riveted  pipe,  I  simply  made 
the  assumption,  which  I  believe  to  be  as  fair  an  assumption  as  can 
be  made,  that  the  added  cost  of  laying  the  pipe  in  District  No.  2,  and 

7455  in  District  No.  1,  over  the  base  cost  in  District  No.  3,  would  be  about 
the  same  as  it  was  for  cast-iron  pipe,  and  so  I  subtracted  the  estimate 
for  the  cast-iron  pipe  for  those  districts,  taking  No.  3  from  No.  2  and 
No.  1,  and  then  with  those  differences,  I  determined  the  additions  to 
be  made  for  riveted  pipe.  I  subtracted  my  figures  on  the  cast-iron 
from  the  agreed  figures,  but  of  course  the  agreed  figures  did  not  exist 
then.  In  the  case  of  the  larger  pipe,  which  were  larger  than  any  of 
the  cast-iron  pipe,  I  did  not  go  into  any  further  analysis,  but  used 
figures  that  were  a  little  larger,  and  taken  approximately  in  propor- 
tion to  the  added  diameter.  These  additions  were  made.  This  table 
shows  how  those  totals  were  carried  out.  They  were  multiplied  by  the 
length  in  the  schedule.  I  think  that  covers  everything,  except  that 
there  was  a  little  special  price  at  the  Bernal  Tunnel,  and  on  a  trestle 
near  it,  which  apparently  represented  considerable  additional  expense. 
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There  were  some  special  joints  there,  and  there  was  a  somewhat  arbi- 
trary addition  of,  I  think,  $2  or  $3  a  foot  made  there.  The  30-inch 
on  trestle  seems  to  have  been  estimated  at  the  same  price  as  if  it  had 
been  buried  in  the  earth.  The  $15  a  foot  on  the  44-inch  represents 
what  I  was  just  speaking  of.  That  is,  the  base  price  was  $1.90,  and 
I  seem  to  have  added  $3.10,  making  $15  for  the  extra  work  at  those 
sections. 

The  cost  of  laying  pipe  is  greater  in  the  central  part  of  cities  7456 
than  it  is  outside;  it  is  frequently  very  much  greater.  The  basis  for 
estimating  the  excess  cost  is  one  of  the  hardest  things  that  has  to  be 
handled  in  the  waterworks  business.  Frequently  it  happens  that  when 
a  plant  is  being  valued,  some  lines  have  been  laid  in  downtown  dis- 
tricts within  recent  years  that  give  some  clue  to  the  added  cost  that  7457 
is  involved.  In  the  Spring  Valley  system  there  is  no  data  of  that 
kind  that  gives  an  adequate  basis  for  estimating  the  cost  of  pipe  in 
the  downtown  region.  The  City  has  built  a  high-pressure  fire  system 
in  recent  years,  and  the  cost  of  that  work  throws  some  light  on  the 
local  conditions.  I  had  those  costs  before  I  made  this  estimate,  and 
considered  them,  but  the  figures  that  I  estimated  were  very  much 
lower;  in  fact,  hardly  approached  them. 

At  Springfield.  Mass.,  where  we  designed  a  whole  new  distribu- 
tion system  for  the  city,  utilizing  the  old  pipe,  but  laying  out  the 
whole  system,  estimates  were  made  in  my  office  of  the  cost  of  doing 
the  work,  and  base  prices  were  used  for  the  work  in  the  outlying  dis- 
tricts, and  additions  were  then  made  to  the  estimate  for  extra  cost 
of  laying  pipe  in  streets  where  traffic  was  heavy,  and  where  there 
were  obstacles  underground.  \Vhen  the  work  was  built  for  all  the 
outlying  part  of  the  system,  it  was  built  for  figures  pretty  close  to  our 
estimates,  but  in  the  central  part  of  the  city  the  costs  over-ran.  Per- 
haps not  in  every  case,  but  in  the  aggregate  they  over-ran  very  much ; 
in  other  words,  we  had  not  estimated  enough. 

I  also  got  some  costs  in  Seattle,  where  a  pipe  was  laid  through 
Second  Avenue  for  quite  a  distance.  That  was  last  year,  or  possibly 
the  year  before,  and  I  had  those  figures  from  Mr.  Dimmick,  the  City 
Engineer.  Also  the  figures  for  laying  pipe  in  the  outlying  districts, 
showing  a  very  marked  increase  over  the  cost  of  laying  pipe  in  the 
city.  I  had  other  data  of  that  kind  in  connection  with  almost  every 
plant  where  there  are  substantial  city  conditions  that  I  have  had  to 
do  with  in  this  way.  In  view  of  all  those  conditions,  my  estimate  for 
cast-iron  pipe  was  based  upon  the  idea  that  the  labor  costs  of  laying 
pipe,  including  excavation  and  placing,  and  making  the  joints,  in  the  7458 
No.  1  District  would  be  double  what  it  was  in  the  No.  3  District,  and 
that  the  No.  2  District  would  be  just  half  way  between.  In  connec- 
tion therewith  there  would  be  some  increase  in  the  bill  of  materials, 
because  some  specials  have  to  be  used,  and  more  joints  and  more  lead 
is  required.     I  also  have  the  records  of  certain  riveted  pipes  laid  in 
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Brooklyn  in  the  outskirts  of  New  York  City,  done  for  the  Board  of 
Water  Supply,  with  which  I  am  connected,  but  I  did  not  have  to  do 
with  laying  these  particular  pipes,  and  which  show  very  great  increase 
in  the  cost  of  the  pipe  as  the  city  was  entered  as  compared  with  the 
outlying  parts  of  the  same  line.  I  do  not  think  that  data  is  directly 
applicable,  but  data  of  that  kind  was  available  to  me,  and  influenced 
my  judgment  in  making  the  estimates  I  did  for  the  added  costs  in  this 
case. 

The  exact  number  of  obstructions  that  would  have  to  be  en- 
countered can  never  be  determined  in  advance.  As  the  trench  is 
opened,  the  streets  are  full  of  underground  obstacles  that  have  to 
be  handled  in  some  way.  In  laying  a  large  pipe,  many  of  the  smaller 
things  have  to  be  moved,  and  that  means  that  arrangements  have 
7459  to  be  made  with  the  owners  of  the  things,  otherwise,  the  water  pipe 
has  to  go  by  them.  The  interference  is  greater,  relatively,  in  a  city 
like  San  Francisco  than  it  is  in  some  other  places,  because  the  water 
pipes  are  normally  laid  near  the  surface  here,  and  gas  pipes  and 
telephone  conduits,  and  everything  else,  are  laid  at  such  levels  that 
there  is  a  constant  interference.  In  New  York,  or  Chicago,  or  in 
Boston,  on  the  other  hand,  where  the  water  pipes  are  laid  at  a  much 
greater  depth  because  of  frost,  they  ordinarily  go  under  most  of 
those  things,  and  there  is  not  so  much  interference.  The  cost  is  in- 
creased by  the  fact  that  materials  cannot  be  piled  up  in  the  street, 
that  guard  rails  have  to  be  put  around,  and  watchmen  kept  on  the 
work ;  it  has  to  be  lighted  at  night ;  wherever  streets  are  crossed,  the 
passages  have  to  be  kept  open  for  traffic,  which  frequently  means 
temporary  bridges,  and  bridges  entering  any  property  that  there  is 
along  the  line.  I  think  the  fact  that  work  in  the  city  is  more  ex- 
pensive than  work  outside  is  obvious  to  anyone  who  gives  even  a 
most  casual  inspection  to  work  that  is  going  on  in  Market  Street. 
The  basis  of  the  estimate  is  a  very  difficult  matter  to  get  at.  The 
basis  that  I  used,  in  my  judgment,  is  a  perfectly  fair  one  for  this 
purpose.  If  it  came  to  making  an  estimate  on  which  the  pipes  were 
to  be  laid  for  a  client,  I  would  want  to  raise  it,  because  I  think  in  all 
probability,  it  would  cost  more  to  lay  the  pipe  in  the  downtown 
section  than  my  estimate  calls  for. 

The  banks  of  the  trenches  would  be  more  likely  to  cave  in  the 
74bU  c^y;  ^ut  j  ghouls  not  attach  much  significence  to  that.  When  they 
do  cave,  it  involves  a  great  deal  more  expense. 

Questioned  by  Mr.  Searls. 

This  does  not  include  the  paving.  That  is  all  in  my  schedule, 
but  estimated  separately.  The  actual  cost  of  the  city  high-service 
pipe  system,  which  I  had  and  analyzed,  would  support  a  consider- 
ably higher  figure  than  I  have  used,  but  there  were  various  matters 
in  connection  with  that,  and  I  did  not  think  it  was  perhaps  best  to 
use  a  figure  as  high  as  it  indicated,  although  I  do  not  feel  at  all  sure 
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that  the  work  could  be  done  on  a  lower  basis  if  it  were  actually  to 
be  done  now. 

Questioned  by  Mr.  Greene. 

COMPARISON  WITH  CITY  HIGH  SERVICE  FIRE  PRESSURE 
SYSTEM. 

In  comparison  with  this,  the  actual  experience  of  a  city  in  lay- 
inn  the  pipe  for  the  high  service  fire  pressure  system  is  particularly 
instructive.  (Refer  to  F-3).  Eight  contracts  for  laying  this  pipe 
were  made.  Three  of  the  contractors  failed,  and  the  work  was  re- 
advertised.  It  is  obvious  that  this  work  turned  out  to  be  much  more 
expensive  than  was  anticipated,  and  the  contractors  who  secured 
the  first  contract  were  unable  to  succeed  with  them.  Disregarding 
the  prices  in  these  three  contracts,  and  using  the  average  for  the 
other  five,  the  average  cost  of  excavation  was  $1.23  per  cubic  yard. 
For  an  8-inch  pipe  in  the  distributing  system,  the  average  excava- 
tion per  foot  is  0.26  cu.  yd.  At  this  price  the  cost  per  foot  is  32  cents. 
The  average  contract  price  for  hauling  and  laying  8-inch  pipe  was 
57  cents  per  foot.  Adding  the  two  makes  the  average  cost  of  laying 
89  cents  per  foot.  This  includes  the  hauling,  which  in  our  schedule 
is  estimated  separately.  Assuming  that  the  high  service  pipe  is 
50%  heavier  than  the  pipe  in  the  distribution  system,  the  cost  of 
hauling  it  at  $1.50  per  ton,  the  base  price  used  in  the  estimate, 
amounts  to  5  cents  per  foot.  Deducting  this,  the  approximate  av- 
erage price  of  successful  contractors  for  laying  8-inch  pipe,  for 
comparison,  was  84  cents. 

In  a  general  way,  about  one-half  of  the  high  service  work  was 
in  the  first  district,  and  one-half  in  the  second  district.  The  esti- 
mate used  for  laying  8-inch  pipe  in  District  No.  1  is  55  cents  per 
foot,  and  in  District  No.  2,  41  cents  per  foot.  For  a  pipe,  half  in 
each,  the  average  would  be  48  cents  per  foot.  In  comparison  with 
this,  the  average  contract  price  for  the  high  service  system  was  84 
cents  per  foot. 

The  price  now  estimated  is  only  55%  of  that  actually  paid  in 
the  city  work. 

It  must  be  remembered,  in  this  connection,  that  the  city  pipe 
is  heavier,  and  tested  to  a  much  greater  pressure.     Some  of  it  had 
double  joints,  but  this  does  not  enter  into  the  comparison,  because       7462 
an  extra  price  was  paid  for  these,  and  this  has  not  been  included  in 
the  above  statement. 

Making  all  possible  allowance  for  difference  in  the  character  of 
the  work,  it  is  apparent  that  the  price  paid  by  the  city  for  this  work 
was  considerably  above  that  now  estimated.  Similar  comparisons 
could  be  made  for  other  sizes  of  pipe.  Eight  inch  is  selected  because 
it  is  the  predominating  size  in  the  Spring  Valley  system. 

Comparisons  for  other  sizes  have  been  made,  and  are  shown  on 
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tabular  statements,  but  the  statement  is  easier  to  follow  when  pre- 
sented for  one  size  at  a  time  only. 

COMPARISON  OF  AMOUNT  ESTIMATED  FOR  PIPE  LAYING  FOR  SPRING  VALLEY 
SYSTEM,  WITH  ACTUAL  COST  TO  CITY  OF  LAYING  HIGH 
HAQO  SERVICE  PIPES  UNDER  CONTRACT. 

Size    of    pipe 6"  8"  10"  12"  16"  20" 

Average  Cost  High  Service  System 
Under  Successful  Contracts: 

Average  price  per  foot  for  excavation $0.28        $0.32        $0.36        $0.41        $0.56        $0.70 

Average    price    per    foot    for    hauling    and 

laying  0.63  0.57  0.60  0.68  0.82  0.86 

Sum    $0.91        $0.89        $0.96        $1.09        $1.38        $1.56 

Deduct  cost  for  hauling 0.04  0.05  0.08  0.10  0.16  0.23 

Approximate    average    contract    price    for 

laying  $0.87        $0.84        $0.88        $0.99        $1.22        $1.33 

Our  estimate  for  labor 

District  No.  1 0.46  0.54  0.66  0.76  1.06  1.40 

District  No.  2 0.34  0.40  0.50  0.57  0.80  1.05 

Average  for  the  two  districts 0.40  0.47  0.58  0.67  0.93  1.22 

Percentage  which  our  labor  cost  is  of  the 

city's  actual  cost  for  high  service  system      46  55  66  68  77  92 

7464  I  did  not  attempt  to  reduce  those  elements  to  cents  per  foot; 
it  is  obvious  that  the  comparison  is  not  one  that  can  be  directly  made. 
On  the  other  hand,  the  main  problems  of  laying  the  pipe  in  the  high 
pressure  system  were  exactly  the  same  as  those  that  would  be  in- 
volved in  laying  the  pipe  in  the  Spring  Valley  system.  The  fact 
that  the  pipe  was  tested  to  a  higher  pressure  involved  extra  care  in 
making  the  joints.  I  don't  know  that  there  would  be  any  extra 
cost  involved  in  leaving  the  trenches  open,  etc.,  as  they  did  in  the 
high  pressure  system,  because  that  is  customary  in  laying  water 
pipes.  I  should  not  expect  that  they  would  be  more  likely  to  have 
trench  blowouts,  with  good  designing ;  I  should  think  they  would 
happen  with  one  pipe  just  as  much  as  with  the  other.    If  the  design 

7465  is  equally  good,  those  unbalanced  pressures  would  be  taken  care  of 
by  some  kind  of  bracing.  I  don't  see  any  reason  why  they  should 
be  more  likely  to  happen  on  the  high  pressure  than  on  the  low  press- 
ure. They  happen  on  all  work  at  times.  We  had  several  blowouts 
in  the  Springfield  system  which  carried  pressures  equal  to  those 
carried  in  the  Spring  Valley  system;  the  bracing  is  intended  to  be 
adequate,  but  there  were  many  places  to  be  braced  in  that  case, 
and  through  some  ones  carelessness  or  negligence  the  bracing  at  one 
point  is  not  sufficient,  and  it  gives  way,  and  it  makes  a  big  hole 
and  a  cave-in,  and  a  good  many  thousand  dollars  damage  can  be  done' 
in  five  minutes. 

7465^  I  think  it  is  harder  to  get  directly  applicable  data  here,  per- 

haps more  than  in  any  of  the  other  structural  features,  because,  for 
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instance,  this  job  in  Seattle,  as  to  which  I  got  the  costs,  I  found  out 
how  much  more  that  cost  approximately  than  country  work,  but 
to  say  that  Second  Avenue  in  Seattle  is  comparable  to  Market  Street, 
or  to  any  other  street  in  San  Francisco,  would  be  open  to  objec- 
tion; it  is  a  matter  of  judgment.  All  I  know  is  that  certainly  where 
there  are  city  conditions,  the  cost  of  the  work  goes  up  rapidly  with 
the  density  of  traffic  that  it  has  to  meet.  I  have  this  estimate,  which 
I  believe  is  a  fair  one  under  the  circumstances.  In  view  of  all  my 
experience  I  believe  it  is  less  than  any  one  could  hope  really  to 
build  the  work  for. 

On  the  Sunol  water  temple  I  was  furnished  with  a  record  of  7466 
cost,  and  I  audited  that  and  took  out  the  overhead,  which  included 
the  architect's  fees,  and  engineering,  and  I  also  took  out,  as  nearly 
as  I  could  get  it,  that  part  of  the  whole  cost  which  was  represented 
in  concrete  in  the  sub-structures  put  in  by  the  cubic  yard.  The  cost 
of  the  temple,  as  I  had  it  from  the  financial  department,  seems  to 
include  some  concrete  in  the  foundation,  which  was  otherwise  in  the 
schedule.  To  the  best  of  my  ability  I  tried  to  audit  it  so  that  noth- 
ing was  in  twice.  It  was  a  hard  matter  to  get  at  exactly,  because 
so  often  the  schedule  is  divided  on  certain  lines,  and  the  costs  of 
construction  relate  to  work  separated  on  somewhat  different  lines. 
It  is  a  very  common  occurrence  in  this  kind  of  business. 

The  masonry  aqueduct  is  a  very  old  structure.  I  think  that  7467 
was  built  long  before  the  Spring  Valley's  time,  and  was  acquired 
by  it  in  connection  with  some  water  rights  property.  The  squared 
stone  masonry  is  estimated  at  $12,  and  the  brick  masonry  at  $25, 
probably  less  than  they  could  be  reproduced  for  as  they  are,  but 
producing  a  sum  sufficient  to  build  a  concrete  aqueduct  of  modern 
design,  and  for  equivalent  service. 

The  flumes  were  estimated  the  same  as  the  other  flumes ;  the 
wrought  iron  pipe  conduit,  given  on  page  80,  is  in  my  riveted  pipe 
schedule.  The  steel  bridge  is  mostly  marked  off  in  depreciation. 
These  other  smaller  items  I  do  not  think  require  any  discussion. 
As  to  any  items  in  my  inventory  which  I  do  not  specifically  cover, 
they  represent  my  best  judgment  of  what  the  several  things  were 
worth  at  the  time.  In  regard  to  many  of  these  very  small  items,  I 
did  not  look  at  them  with  the  same  attention  as  I  did  to  the  main 
structures.  This  Niles  Aqueduct  forms  no  part  of  the  Spring  Val- 
ley works,  but  it  is  necessary  to  operate  it  to  carry  out  and  fulfill 
certain  obligations  in  connection  with  the  water  right. 

In  arriving  at  the  stock  on  hand,  I  was  furnished  with  detailed 
inventories,  which  I  have  not  with  me  right  now.  I  looked  through  7468 
those,  and  I  also  looked  over  the  stock,  and  formed  my  judgment 
as  to  its  conditions  and  probable  value.  Much  of  that  stock  was 
bought  in  years  gone  by  at  higher  prices  than  are  current,  and  it 
was  carried  in  the  inventories  at  cost  to  the  company.     I  applied 
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some  discounts  to  that,  that  in  my  judgment  approximately  cut  off 
the  surplus  amount,  and  brought  it  to  about  the  present  fair  market 
value.  I  did  not  go  into  that  in  very  much  detail,  because  inventories 
always  have  to  be  adjusted  in  the  case  of  a  sale.  That  was  what  I 
was  looking  to  at  the  time. 

7469  That  inventory  is  part  of  my  estimated  cost  of  reproduction. 
The  inventory  seems  large  to  the  Spring  Valley  business,  but  that 
is  in  part  due  to  some  materials  that  were  bought  to  build  some 
structures  that  were  not  built.  Aside  from  that,  though,  it  seems 
necessary  to  carry  a  much  larger  stock  of  miscellaneous  materials, 
at  a  place  so  remote  from  the  points  of  manufacture,  than  is  the 
case  in  Eastern  cities ;  it  takes  so  long  to  get  material  here  to  meet 
all  breaks  that  come  up  suddenly,  and  it  is  necessary  to  carry  that 
stock  in  the  storehouses.  That  means  a  great  deal  larger  stock  ac- 
count than  I  should  expect  to  find  in  an  Eastern  city  of  the  same 
size.  I  think  the  amount  I  carried  is  in  my  estimated  cost  of  re- 
production of  the  plant. 

Mr.  Metcalf:  It  is  my  recollection  that  our  estimates  of  the 
net  value  of  that  stock  were  less  than  the  estimates  of  the  city  en- 
gineers. 

7470  Questioned  by  Master. 

Mr.  Hazen :  Referring  to  "Exhibit  97"  ;  the  item,  miscellaneous 
planting,  means  this  forestration  that  has  been  done.  I  don't  know 
whether  that  is  carried  in  capital  account,  or  not.  It  includes  a 
good  deal  of  shrubbery  around  the  pumping  stations  and  reservoirs ; 
at  Sunol  there  is  a  nursery,  and  at  Merced  there  is  a  nursery. 

Mr.  Dockweiler:     On  page  250  I  have  stock  on  hand  for  the 

7471  outside  properties,  $178,694.88,  and  for  the  city  distributing  system, 
$139,700;  total  stock  on  hand,  $318,394.88.  I  didn't  depreciate  it. 
Mine  is  just  what  the  inventory  of  the  company  showed,  and  I  didn  't 
make  any  depreciation,  as  I  thought  that  until  it  is  used,  it  does 
not  depreciate. 


Elliott  Witness :   G.  A.  Elliott  recalled  for  Plaintiff. 

7472  DIRECT   EXAMINATION  BY   MR.    GREENE. 

All  of  the  wrought  iron  pipe  that  has  been  put  in  since  1909 
in  this  city  has  been  put  in  by  me.  I  have  seen  considerable  of  the 
pipe  that  has  been  laid  before  I  was  connected  with  the  company. 
The  36-inch  wrought  iron  pipe,  laid  with  lead  joints,  on  Bryant 
Street,  between  Eleventh  and  Seventeenth,  had  a  total  length  of 
3,354  feet.  It  was  laid  about  two  or  three  years  ago,  and  the  total 
labor  cost  was  $10,765;  teams,  $1,212.24.  The  following  table  ex- 
plains it: 
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Location 


FIELD  COST  OF  LAYING  RIVETED  PIPE. 
Joints       District  Length  Labor 


Bryant  St                     Lead 

1 

2887' — 36"  x  i\" 
335' — 36"  x  hi" 
132'— 36"  x  ft" 

$10,765.36 
$3.21 

$1,212.24 

Per    foot 

3354'— 36" 

$0,305 

Sloat     Blvd.                  Lead 

3 

4325' — 30"  x  ft" 
939' — 30"  x  %" 

$5,701.96 
$1.08 

$510.62 

Per  foot 

5264'— 30" 

$0,098 

Santa  Clara  Ave.       Lead 
Per  foot 

3 

3846' — 30"  x  V*." 

$4,706.40 
$1,225 

$628.93 
$0,164 

Golden  Gate  Park     Rivtd. 
Per   foot 

3 

3202'— 30"  x  fc" 

$6,719.00 
$2.10 

$610.00 
$0.19 

Central  Pump  Supply    Slip 
Per  foot 

3 

8248'— 30"  #10 

$4,147.66 
$0.50 

403.00 
$0,049 

Central  Pump  Supply  Main,  is  a  light  pipe  with  slip  joints,  laid 
in  a  shallow  trench  on  the  Merced  Ranch.  Only  the  lower  quarter 
of  the  backfill  was  tamped,  and  the  remainder  of  the  fill,  including 
what  is  ordinarily  termed  "Surplus  Excavated  Material"  was 
shoveled  into  the  trench. 

A  slip  joint  is  made  by  inserting  the  small  course  of  one  length 
of  pipe  into  a  large  course  of  the  adjacent  piece,  heating  the  con- 
nection, and  ramming  the  two  pieces  together.  This  joint  is  used 
on  low-pressure,  and  depends  for  its  tightness  on  the  asphalt  coating. 

Questioned  by  Master. 

These  are  not  units  of  finished  work  at  all.  This  is  just  the 
field  cost.  The  Bryant  Street  was  located  in  what  we  have  termed 
District  No.  1,  which  is  a  district  where  most  of  the  difficulties  are 
encountered.    It  was  laid  with  lead  joints. 

DIRECT  EXAMINATION  BY   MR.    GREENE. 

The  next  item  is  the  pipe  laid  on  Sloat  Boulevard,  known  as 
the  Central  Pump  Force  Main.  That  was  a  riveted  pipe,  laid  with 
lead  joints,  about  a  mile  long.  It  is  located  in  District  No.  3,  which 
corresponds  somewhat  to  out  of  town,  or  country  work. 

The  next  item  is  Santa  Clara  Avenue,  which  was  a  riveted  pipe 
with  lead  joints.  That  is  laid  through  Westgate  Park  to  replace 
the  flume  that  used  to  run  through  there.  That  is  also  in  District 
No.  3. 
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The  next  item  is  the  Golden  Gate  Park  Main,  which  was  laid  last 
September,  or  October ;  that  is  a  riveted  joint  line. 

The  next  item  is  the  Central  Pump  Supply  Main.  That  was  a 
slip  joint  pipe,  made  partly  of  new  steel,  and  partly  of  old  pipe  we 
had  on  hand.  It  was  very  thin.  There  were  three  or  four  lead  joints 
used  in  the  whole  8,000  feet.  The  remainder  of  the  joints  were 
made  simply  by  slipping  the  pipes  together,  and  depending  on  the 
asphalt  coating  for  tightness.  That  was  laid  on  the  Merced  Ranch, 
and  in  a  very  shallow  ditch ;  the  backfill  was  tamped  only  up  about 
a  quarter  of  the  distance  from  the  bottom  of  the  trench,  and  the 
remainder  of  the  material  was  loosely  shoveled  in  and  left  there  for 
the  rains  to  settle  it;  in  other  words,  it  was  not  laid  in  a  city 
street. 

7475  in  general,  I  might  say  that  those  pipes  were  laid  during  a 
period  of  hard  times  with  the  Spring  Valley  Water  Co.,  and  some- 
times it  was  pretty  difficult  for  me  to  keep  within  my  estimated 
allowance.  We  had  to  use,  in  a  great  many  places,  cheaper  methods 
than  Mr.  Schussler  had  used.  Fortunately,  for  the  most  part,  the 
pipes  in  question  here  were  pipes  that  had  been  taken  up  in  other 
parts  of  the  works,  so  that  the  material  that  went  into  them  was 
very  good.  These  costs  are  not  completed  costs  that  I  have  given 
you,  at  all. 

Mr.  Hazen:  I  estimated  $5  a  ton,  a  quarter  of  a  cent  a  pound 
for  freight  and  teaming;  that  would  include  the  freight  where  it 
went  partly  by  rail,  as  would  be  the  case  of  most  of  the  pipe,  except 
those  in  the  city.  That  would  not  furnish  a  direct  comparison  with 
what  Mr.  Elliott  is  giving  here. 

Mr.  Elliott :  The  plates  that  were  used  in  this  recent  job  in  the 
park,  were  bought  sometime  before  the  earthquake.  They  were 
originally  intended  for  a  force  main  from  the  city  pump  on  the 
Merced  Ranch.  Due  to  financial  stringency  at  the  time  of  the 
earthquake,  the  pipe  was  not  made  up,  and  the  plates  were  afterwards 
shipped  to  Millbrae.  Last  October,  when  it  was  decided  to  lay  a 
pipe  across  Golden  Gate  Park,  those  plates  were  shipped  to  South 

7476  San  Francisco,  to  the  Schaw-Batcher  Works,  and  made  up  into  pipe. 
They  are  steel  plates. 

I  have  some  photographs  here  that  show  the  Bryant  Street  pipe 
work  two  or  three  years  ago.  They  are  intended  to  show  the 
proximity  of  the  car  tracks,  the  character  of  excavation,  and  in 
general  the  method  of  laying  the  pipe.  This  pipe  was  laid  in  1912, 
I  think.  The  upper  picture  shows  the  character  of  excavation,  and 
the  pipe  in  place  on  Bryant  Street;  the  lower  picture  shows  the 
trench  in  the  vicinity  of  the  crossing  at  Sixteenth  Street,  illustrat- 
ing the  board  walk  you  have  to  put  across  the  trench ;  the  car  track 
crosses  there  also. 

The  next  one  shows  the  same  view  from  the  opposite  direction, 
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showing  a  car  coming  up  alongside  the  trench ;  the  lower  picture,  on 
page  2,  shows  the  pipe  along  side  the  sidewalk. 

On  page  3  the  upper  picture  shows  a  car  stopped  along  side  the       7477 
trench  in  the  vicinity  of  Sixteenth  Street;  the  lower  picture  shows 
the  character  of  part  "of  the  excavation ;  that  is  what  I  classify  as 
rock  excavation. 

Page  4  is  simply  a  general  view  of  the  work ;  the  lower  picture 
shows  the  rock  in  the  side  of  the  ditch. 

The  upper  picture,  on  page  5,  is  a  general  view  of  the  ditch  on 
Bryant  Street ;  the  lower  picture  had  to  do  with  the  work  in  the 
park,  and  shows  the  men  punching  the  holes  in  the  pipe  in  order  to 
rivet  on  the  man-hole. 

The  upper  picture,  on  page  6,  is  the  man-hole  in  place ;  the  lower 
picture  shows  part  of  the  work  of  putting  on  a  strap  to  form  a  bend. 

The  upper  picture,  on  page  7,  shows  the  strap  riveted  up  in 
place;  the  lower  picture  shows  a  nozzle  of  an  air  valve. 

Photographs  showing  pipe  laying  introduced  and  marked 
"Plaintiff's  Exhibit  147". 


ONE  HUNDRED  AND  THIRD  HEARING.    FEBRUARY  24,  1916. 

Witnesses:    J.  H.  Dockweiler  for  Defendants. 
G.  A.  Elliott  for  Plaintiff. 
Geo.  L.  Dellman  for  Defendants. 
Allen  Hazen  for  Plaintiff. 

(Mr.  Hazen 's  office  schedule  of  October  30,  1912,  as  to  the  cost       7478 
of  steel  pipe,  was  introduced  and  given  the  number  "Exhibit  98jj"). 


Witness :    J.  H.  Dockweiler  for  Defendants.  Dockweiler 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN.  7479 

I  do  not  recollect  in  testifying  with  reference  to  the  excavation 
at  Pilarcitos  that  I  stated  that  I  would  use  a  steam  shovel  with  a  dip- 
per capacity  of  l1/^  yards.  I  do  not  remember  whether  Mr.  Mullhol- 
land  used  a  l1/^  yard  bucket  on  the  Franklin  Canyon  work,  or  not. 
In  suggesting  the  yardage  which  I  could  move  with  that  machine  in 
a  I14  yard  dipper,  I  had  in  mind  the  experience  of  Central  Reservoir, 
because  I  knew  the  handicap  under  which  that  machine  worked  with 
Central  Reservoir  in  moist  clay.  I  think  the  material  at  Central  Res- 
ervoir was  good.  It  was  a  2y2  yard  dipper  that  was  used  at  Central  7480 
Reservoir.  In  determining  the  cost  of  the  work  at  Pilarcitos  with  the 
iy2  yard  dipper,  I  had  the  Central  Reservoir  experience,  but  in  addi- 
tion to  that  I  had  the  record  of  what  Mr.  Mulholland  had  used  with  a 
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•/4  yard  smaller  sized  dipper.  Working  on  good,  big  banks,  such  as 
they  would  have  at  Pilarcitos,  it  was  my  estimate,  as  given  on  page 
5038  of  the  transcript,  that  the  steam  shovel  in  9  hours,  with  a  iy2 
yard  bucket,  would  enable  me  to  put  in  900  yards  per  day.  At  Pil- 
arcitos you  don't  move  your  shovel  much.  The  experience  with  the 
2y2  yard  dipper  on  the  shovel  used  at  Central  Reservoir  could  not 
necessarily  be  used  for  the  purpose  of  determining  the  cost  of  moving 
the  material  at  Pilarcitos  with  a  iy2  yard  dipper.     I  gave  it  weight, 

7481  but  I  also  cited  Mulholland's  output,  and  as  a  result  of  all  the  infor- 
mation I  had,  that  was  the  figure  I  determined  on  at  Pilarcitos. 

I  think  the  work  at  Pilarcitos  can  be  compared  with  the  work 
at  Central  Reservoir.  The  Pilarcitos  work  can  be  done  cheaper,  be- 
cause you  have  that  big  bank  where  your  shovel  will  be  all  the  time. 
The  experience  with  the  shovel  with  a  2y2  yard  dipper  at  Central 
Reservoir  cannot  be  used  as  a  direct  comparison  for  the  purpose  of 
determining  the  expense  of  excavation  at  Pilarcitos  with  a  iy2  yard 
dipper,  but  I  would  do  this;  I  would  say,  if  my  iy2  doesn't  give  me 
the  output,  why  not  use  the  2%?  I  would  not  then  have  a  bigger 
crew  than  I  allowed  for  at  Pilarcitos. 

I  do  not  think  that  the  Central  Reservoir  work  can  be  used  fairly 
and  legitimately,  taking  into  consideration  the  conditions  under  which 
it  was  done,  for  the  purpose  of  determining  the  cost  of  steam  shovel 
work  at  Pilarcitos,  using  in  the  Pilarcitos  case  a  steam  shovel  with  a 
V/2  dipper,  whereas,  there  was  used  at  Central  Reservoir  a  steam 
shovel  with  a  2y2  yard  dipper,  but  I  will  then  change  my  estimate, 

7482  and  state  that  I  will  use  a  2%  yard  shovel. 

Questioned  by  Mr.  Searls. 

If  you  use  a  2y2  yard  shovel,  and  make  adjustments  such  as  Mr. 
Hazen  made  with  respect  to  the  other  costs  over  there,  you  certainly 
can  have  a  figure  that  will  have  some  bearing  on  the  cost  of  doing  the 
work  at  Pilarcitos.  In  order  to  say  that  the  Central  Reservoir  work 
was  more  or  less  comparable  with  Pilarcitos,  you  would  just  simply 
substitute  for  the  \x/2  yard  machine  the  2y2  yard  machine.  You  would 
not  have  to  make  any  other  adjustments  on  your  payroll  on  the  cost 
of  getting  the  machine  in  there  in  order  to  make  it  comparable.  I 
think  the  estimate  is  sufficiently  parallel  to  cover  it.  Well,  assume 
that  it  would  cost  you  at  the  utmost  a  cent  a  day  more ;  that  is  about 
all  the  change  I  would  make  in  it. 

7483  CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

By  that  cent  a  day  more,  I  mean  for  the  additional  cost  of  the 
machine,  and  the  cost  of  operation.  Assuming  that  you  moved  900 
yards  a  day,  I  estimate  that  the  daily  expense  would  not  be  more  than 
$9  over  the  smaller  machine,  and  I  base  my  statement  on  that  because 
I  know  the  operating  cost  of  machines  at  Central  Reservoir,  despite 
the  fact  that  they  paid  $30  a  day  for  the  machine;  I  knew  the  crew 

2076 


Dockweiler 

SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 

that  was  there.  A  machine  with  a  5-yard  dipper  would  cost  more,  but 
you  couldn't  use  a  5-yard  dipper,  for  the  reason  that  your  wagons 
would  not  hold  it.  It  would  cost  more  to  operate  it.  It  is  my  opinion 
that  adding  one  cent  to  the  cost  would  cover  the  difference  between 
the  2x/2  yard  dipper  cost  as  compared  with  the  l1/*  yard  dipper.  That 
is  based  on  the  fact  that  I  know  the  operating  cost  of  that  shovel  over 
there.  I  don't  recollect  whether  I  used  those  in  determining  operat- 
ing cost  of  my  shovel  here.  I  have  given  you  the  same  crew  at  Pilar- 
citos,  the  same  number  of  men,  that  operated  the  shovel  at  Central 
Reservoir. 


Witness :    G.  A.  Elliott  recalled  for  Plaintiff.  Elliott 

DIRECT   EXAMINATION  BY   MR.    GREENE.  7484 

Referring  to  the  pipe  in  Golden  Gate  Park ;  I  have  that  total  cost 
developed  here  in  connection  with  my  fundamental  data  on  which 
the  estimate  is  based,  and  you  will  find  that  on  pages  9  and  10.  The 
total  cost  of  the  work,  $23,536.10  is  shown  on  these  two  pages.  The 
first  page  gives  the  materials,  and  the  second  page  the  labor  and  the 
teaming.  This  total  cost  is  within  about  two-tenths  of  1%  of  the  cost 
shown  on  our  auditor's  books.  The  total  per  foot  is  $7.25,  which  is 
roughly  7V4  cents  per  lb.  on  the  weight  I  have  used  for  the  30-inch 
and  the  36-inch  pipe. 

I  have  made  an  appraisal  as  of  1913  of  the  large  wrought  iron 
pipe  in  the  city  distribution  system,  and  that  is  the  schedule  that  you 
are  handing  me. 

Mr.  Elliott's  appraisal  large  wrought  iron  pipe  in  city  distribu- 
tion system  introduced  and  marked  "Plaintiff's  Exhibit  148". 

Mr.  Elliott's  basis  for  determining  gross  reproduction  cost  of 
large  wrought  iron  pipe  in  the  city's  distribution  system  introduced 
and  marked  "Plaintiff's  Exhibit  149". 

My  experience  in  laying  riveted  wrought  iron  pipe,  or  steel  pipe,  7485 
has  been  confined  particularly  to  the  work  that  is  done  on  that  pipe 
in  laying  it  after  the  pipe  has  been  received.  I  have  no  particular 
knowledge  of  the  cost  of  fabrication,  in  as  much  as  the  company  has 
not  purchased  any  pipe  of  that  sort,  with  the  exception  of  the  park 
job,  since  I  have  been  with  them.  I  have  had  to  assume  a  somewhat 
arbitrary  basis  of  the  cost  and  weight  of  finished  pipe  in  San  Fran- 
cisco, in  order  to  apply  my  figures  for  placing  it  in  the  streets. 

In  making  up  the  estimate  of  handling  the  pipe  after  receiving 
it  and  putting  it  in  the  trench,  I  have  done  this  more  or  less  in  detail 
because  the  figures  were  available.  In  the  small  schedule,  just  handed 
in,  I  commenced  the  operation  of  handling  this  pipe  with  hauling ;  the 
table  there  shows  that  I  have  instanced  four  jobs,  and  show  weights, 
miles,    and    ton-miles,    and    the    actual    cost    of    doing    that    work, 
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7486  and  the  cost  per  ton-mile.  This  schedule  of  work  is  very  similar  to 
that  that  is  used  in  laying  cast-iron  pipe,  and  I,  of  course,  have  had  a 
considerable  number  of  cast-iron  pipe  instances  as  well. 

In  the  hauling  of  riveted  pipe  it  costs  more  than  cast-iron  pipe, 
because  greater  care  must  be  taken  not  to  injure  the  coating  of  the 
pipe,  and  then  due  to  the  dimensions  of  the  pipe  as  compared  with 
the  weight,  it  is  not  as  compact  as  cast-iron,  and  very  often  you  can- 
not take  a  full  load  on  the  wagon.  It  is  also  more  difficult  to  handle 
riveted  pipe  in  loading  and  unloading,  due  to  the  extra  care  that  must 
be  taken  not  to  injure  the  coating.  That  also  applies  to  handling  the 
pipe  after  it  is  unloaded  from  the  car  into  the  trench.  From  these 
hauling  costs,  and  also  the  cost  of  handling  cast-iron  pipe  with  teams 
and  motor  trucks,  I  derived  a  cost  of  $1.25  per  ton-mile,  and  I  have 
assumed  for  all  of  my  pipe  work  that  the  average  haul  in  San  Fran- 
cisco would  be  2y2  miles,  which  makes  it  $3.1214  per  ton  for  handling 
the  pipe  from  the  railroad  cars  to  the  street  where  it  is  to  be  laid,  in- 
cluding unloading  from  the  cars,  and  unloading  from  the  wagon  in 
the  street. 

The  next  item  is  laying :  By  laying  I  mean  moving  the  pipe  from 
the  side  of  the  road  and  into  the  trench,  entering  the  ends,  and  get- 
ting them  ready  to  make  lead  joints.  On  San  Jose  Avenue,  laying 
the  22-inch  pipe,  weighing,  according  to  my  arbitrary  weights,  59  lbs. 
per  foot,  the  cost  was  $4.40  per  ton. 

On  Bryant  Street,  the  36-inch  pipe  cost  $5.08  per  ton.  In  Golden 
Gate  Park  the  30-inch  pipe  cost  $7.20  per  ton.  I  have  used  on  an 
average,  for  the  entire  city  system,  $5  per  ton,  which  amounts  to  Vi 

7487  cent  per  pound.  The  first  page  in  the  small  schedule,  under  the  head- 
ing of  "laying",  gives  the  unit  I  have  used,  and  also  the  cents  per 
foot  for  each  of  the  sizes  shown  in  the  city  schedule. 

The  next  operation  in  the  laying  of  this  pipe  was  making  the 
joints,  and  that  includes  caulking  the  joint  after  it  is  made,  and 
making  the  lead  joint.  This  cost  cannot  be  determined  on  a  poundage 
basis  for  all  sizes  of  pipe,  because  it  is  more  a  function  of  the  circum- 
ference or  the  diameter  of  the  pipe ;  in  addition  to  considerable  data,  I 
have  knowledge  of  the  cost  of  this  work  in  cast-iron  pipe,  and  some 
specific  cases  of  wrought  iron  pipe.  On  the  Bryant  Street  job  142  lead 
joints,  36  inches  in  diameter,  cost  $6.10  per  joint,  or  32.2  cents  per  foot 
of  joint  caulked.  On  the  San  Jose  Avenue  job,  the  caulking,  lead,  and 
clay,  labor,  cost  26.6  cents  per  foot  of  joint  cost.  The  cost  of 
making  lead  joints  on  riveted  pipe  is  necessarily  greater  than  on 
cast-iron  pipe,  because  a  band  is  used  which  covers  the  entire  joint. 
It  has  to  be  set,  and  there  is  twice  as  much  clay  labor  on  it  as  there 
is  on  a  cast-iron  pipe,  where  you  have  only  one  side  of  the  joint  to 
handle.  For  this  operation  I  have  used  28  cents  per  foot  of  single 
circular  joint.  By  single  circular  joint,  I  mean  this:  In  wrought 
iron  pipe  in  every  joint  that  is  made  with  lead,  you  have  to  caulk 
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both  sides  of  it.  By  single  circular  foot  I  mean  one  side  a  foot  along 
the  circumference,  and  to  my  mind  that  is  a  better  unit  than  to  take 
it  per  pound.  It  can  be  taken  per  pound  for  any  given  size  and  thick- 
ness of  pipe. 

The  next  item  is  the  excavation  of  the  trench,  which  is  practically 
the  same  for  cast-iron  as  for  wrought  iron,  so  that  I  have  the  same  7488 
data  for  both.  The  table  given  in  the  schedule  shows  the  width  and 
depth  of  the  trenches  that  were  used,  and  the  excavation  in  cubic 
yards.  The  volume  of  pipe  in  cubic  yards,  which  has  been  assumed 
as  the  amount  of  material  that  has  to  be  wasted.  In  other  words,  it 
could  not  be  backfilled  into  the  trench  in  sand  excavation.  The  sand 
excavation  is  shown  in  this  schedule.  There  was  considerable  data 
available,  both  for  older  work,  and  in  the  later  work  of  last  year, 
about  12  miles  of  pipe  were  laid,  which  were  used  as  a  check  on  the 
earlier  figures.  Using  these  data  I  arrived  at  a  cost  of  40  cents  per 
cubic  yard  for  excavating  in  sand  and  sandy  clay;  what  is  known  as 
easy  digging.  The  reason  that  I  took  sand  and  sandy  clay  as  the 
same  material  is  that  the  cost  is  very  nearly  the  same,  and  the  amount 
of  these  two  materials  very  nearly  balances  up.  Sand,  possibly,  with- 
out cribbing,  can  be  handled  for  a  little  less  than  40  cents,  whereas  the 
sandy  clay  runs  somewhat  over  40  cents.  Forty  cents  seemed  to  be  a 
fair  average  figure.  For  hard  clay,  and  soft  rock,  which  I  have  defined 
as  a  clay  or  shale  rock  which  will  require  the  use  of  a  pick  to  break 
it  down,  and  which  will  stand  in  the  trench  without  shearing  off  after 
exposure  to  the  weather.  We  had  a  company  record  of  somewhat  over 
4,000  yards  which  cost  81.4  per  cubic  yard;  a  few  small  jobs  gave  a 
cost  as  high  as  $1.20  a  cubic  yard.  I  have  used  85  cents  per  cubic 
yard  for  this  class  of  excavation. 

The  next  classification  is  hard  rock,  which  is  not  very  extensive 
in  San  Francisco.  We  have  never  encountered  any  considerable  7489 
stretches  of  it  since  I  have  been  in  San  Francisco.  We  have  met  with 
pieces  200  or  300  feet  long.  On  Bryant  Street,  for  instance,  some  of 
that  excavation  in  rock  went  as  high  as  $11  and  $12  a  cubic  yard.  We 
do  not  use  powder  in  that  work,  because  there  are  so  many  other  un- 
derground structures  that  we  might  injure  them,  and  then  it  is  a  con- 
siderable operation,  in  point  of  time,  to  get  a  permit  from  the  authori- 
ties to  use  powder.  It  is  cheaper  to  go  through  it  without  it.  On 
pipes  of  16  inches  diameter,  and  over,  I  have  allowed  a  differential  of 
a  certain  amount  per  cubic  yard,  due  to  the  fact  that  the  material  has 
to  be  handled  twice  on  the  edge  of  the  trench.  The  men  in  the  trench 
shove  it  up  to  the  edge,  and  it  accumulates  so  rapidly,  and  obstructs 
so  much  space  there,  that  they  have  to  move  it  over  to  one  side ;  for 
that  cost  in  pipes  of  20  inches  and  over,  in  sand  and  sandy  clay,  I 
allowed  5  cents  a  yard,  making  it  45  cents.  For  the  same  size  pipes 
in  hard  clay  I  use  95  cents  a  yard.  We  have  never  kept  the  cost  of 
lagging,  or  cribbing  sand  trenches  separately  until  recently,  and  the 
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consequence  is  that  I  have  only  one  example  of  that,  where  we  had  a 

7490  trench  3,270  feet  long,  which  cost,  for  labor  and  material,  for  lagging, 
a  little  over  15  cents  per  lineal  foot.  I  have  not  made  any  specific 
allowance  for  lagging  trenches  in  sand,  assuming  that  40  cents  would 
cover  that. 

Questioned  by  Master. 

That  is  to  say,  in  my  experience,  except  for  this,  all  lagging  was 
carried  under  the  excavation  cost.  I  don't  know  what  it  would  cost 
separately.  For  backfill  we  had  the  same  records  available  as  were 
available  for  excavation.  On  page  5  it  is  shown  that  sand  and  sandy 
clay  costs  22  cents  a  cubic  yard  for  backfill ;  hard  clay  and  soft  rock, 
39  cents — I  have  used  40  cents  for  that — and  hard  rock,  50  cents.  The 
reason  for  using  50  cents  on  the  hard  rock  was  particularly  with 
wrought  iron  pipe ;  you  cannot  backfill  the  hard  rock  right  in  against 
the  pipe;  if  there  is  any  other  material  available,  we  always  take  it, 
so  that  the  coating  will  not  be  injured,  because  the  life  of  dipped  pipe 
depends,  practically,  on  good  coating. 

In  explanation  of  the  depth  of  the  trenches  made  in  my  schedule, 
we  made  measurements  amounting  to  somewhat  over  1200  to  ascertain 
the  cover  on  the  top  of  the  pipe,  and  it  showed  a  cover  of  32  inches. 
I  have  used  30  inches,  adding  to  that  the  outside  diameter  of  the  pipe, 
in  order  to  obtain  the  depth  of  the  trench  in  each  case. 

On  page  6,  the  item  of  removing  surplus  excavated  material  ap- 
pears. This  is  the  material  that  has  to  be  removed  because  its  place 
has  been  taken  in  the  original  excavation  by  the  volume  of  the  pipe 
that  has  been  laid.  In  many  instances  we  have  had  considerable 
trouble,  particularly  in  the  downtown  districts,  finding  a  place  to  put 

7491  this  material.  On  the  Bryant  Street  job  we  actually  had  to  pay  for 
a  dumping  ground.  In  the  outlying  districts  we  don't  encounter  that 
trouble.  There  are  given  here  recent  costs  to  get  rid  of  the  excavated 
surplus  material,  showing  a  cost  in  one  case  of  26  cents  a  cubic  yard, 
and  in  another  case  22  cents,  in  another  case  29  cents,  in  another  case 
13  cents,  and  in  still  another  case  67  cents  per  cubic  yard.  The  67 
cents  is  the  case  where  we  had  to  pay  for  the  privilege  of  a  dumping 
ground.  I  have  used  30  cents  per  cubic  yard  on  all  pipe,  figuring  the 
yardage  at  the  volume  of  the  pipe ;  the  yardage  is  shown  in  the  table 
under  the  heading  "excavation". 

Questioned  by  Mr.  Searls. 

I  have  multiplied  my  unit  price  by  the  exact  displacement  of  the 
pipe. 

DIRECT   EXAMINATION  BY  MR.    GREENE. 

Miscellaneous  items:  This  covers  tools  lost,  worn  out,  and  de- 
preciated, and  miscellaneous  material  such  as  plugs,  cross  bars,  bell- 
bands,  eye  bolts,  shears,  small  nipples,  etc.  Miscellaneous  supplies, 
such  as  coal  oil,  flags,  small  bills  of  lumber,  nails,  books,  lanterns,  pipe 
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paint,  tallow,  sacks,  and  other  things.  Incidentals,  such  as  car  fares, 
telephones,  fee  for  permit  to  open  streets,  and  so  on.  Hospital  and 
insurance,  comprising  insurance  of  labor  against  accident,  and  medi- 
cal attention  for  injuries  sustained  by  workmen.  Wages  of  labor 
while  unable  to  work  through  injuries  received  on  the  job.  This  fig- 
ure is  based  on  recent  work  we  did  in  San  Francisco,  and  amounts,  as 
shown  on  page  7,  to  a  total  of  $1,506.  In  other  words,  1.8%  of  the 
labor  cost  was  the  hospital  and  insurance  cost  of  the  work. 

The  miscellaneous  materials  amounted  to  1.65%  of  the  value  of 
the  materials  used  in  this  work.  I  have  used  l1/2%  °f  the  value  of  the 
materials.  For  hospital  and  insurance  2y2%  of  the  labor  costs  for  7492 
laying  pipe  in  districts  in  sand.  A'll  of  these  figures  are  summed  up 
on  page  11,  wherein  is  shown  a  schedule  in  which  I  worked  up  the  cost 
of  all  the  wrought  iron  pipe  laid  with  lead  joints  in  San  Francisco. 
On  page  12  is  given  the  total  unit  cost  of  each  size  of  pipe  shown  in 
the  schedule  in  the  different  districts. 

In  the  agreement  between  Mr.  Ransome  and  myself,  in  regard  to 
the  inventory,  there  was  involved  districting  of  the  city  into  three  dis- 
tricts wherein  the  difficulties  of  laying  would  be  different.  The  dis- 
trict on  which  we  based  our  figures  was  called  District  3,  and  was 
supposed  to  represent  the  outlying  sections.  The  next  one  was  Dis- 
trict 2,  wrhich  was  an  intermediate  district  between  the  downtown 
district  and  the  outlying  portions,  wherein  you  would  find  a  medium 
amount  of  underground  structures,  a  medium  amount  of  traffic,  and 
a  medium  amount  of  car  lines.  District  No.  1  was  the  downtown  dis- 
trict, which  we  called  the  most  difficult  district  of  all.  Those  districts 
involve  a  change  in  the  material,  and  in  the  labor.  Taking  District 
No.  3,  which  was  the  easy  district,  and  District  No.  1,  which  was  the 
downtown  district,  you  will  find  many  more  underground  obstructions 
in  the  streets  downtown  than  you  would  in  the  streets  in  District  No. 
3.  This  would  involve  the  use  of  a  good  many  more  fittings,  and  that, 
indirectly,  involves  the  use  of  more  lead.  Then  in  the  excavation 
downtown,  you  cannot  leave  it  on  the  streets  in  the  same  shape  as  you 
can  in  the  outlying  districts.  You  are  constantly  meeting  with  trouble 
due  to  traffic  in  handling  both  the  excavated  material,  and  in  laying 
the  pipe. 

Speaking  of  page  11,  under  the  second  heading,  the  4th  item,  is       7493 
the  cost  of  the  lead  itself,  and  the  other,  down  below  where  it  says  ' '  28 
cents  per  circular  foot  of  single  joint",  is  the  labor  cost  of  making 
the  lead  joint. 

The  company  has  a  comparatively  small  amount  of  wrought  iron 
pipe  in  San  Francisco,  but  the  same  difficulties  would  be  met  with  in 
laying  wrought  iron  pipe  in  these  various  districts  as  are  shown  in  lay- 
ing cast-iron  pipe.  In  fact,  it  would  be  a  little  more  severe  on  wrought 
iron,  because  cast-iron  is  a  good  deal  easier  to  handle,  and  you  can  buy 
bends  in  almost  any  shape  you  want,  whereas,  you  have  to  have  them 
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made  up  for  wrought  iron  pipe.  This  book  of  photographs  which  I 
have  here  contains  pictures  that  were  selected  from  quite  a  number 
that  were  taken  while  the  pipe  was  being  laid. 

Questioned  by  Mr.  Searls. 

Referring  to  the  depth  of  trenches ;  there  are  32  inches  of  cover 
over  the  top  of  the  pipe,  and  then  you  have  to  add  the  outside  diameter 
of  the  pipe  to  that.  That  figure  was  obtained  from  1,233  measure- 
ments made  in  the  streets.  When  we  encounter  obstructions,  such  as 
cross  pipe,  and  so  on,  we  usually  make  a  bend  and  go  under  it.    The 

7494  fact  that  the  high  pressure  system  was  laid  further  from  the  surface, 
I  guess  was  a  matter  of  choice.  We  simply  assumed  that  depth,  and 
all  the  pipes  were  laid  at  that  depth.  It  may  have  come  about  that  in 
1850,  when  they  started  to  lay  pipe,  there  were  not  very  many  pipes 
under  the  ground.  I  would  not  say  that  the  high  pressure  system  was 
laid  to  a  considerably  greater  depth  than  the  Spring  Valley  pipe,  and 
I  base  that  on  this,  that  in  almost  in  every  block  in  San  Francisco,  it 
seemed  to  me,  in  laying  that  high  pressure  system  they  were  encoun- 
tering our  pipes,  and  they  had  to  move  them  all  the  time. 

A  book  of  photographs  showing  the  laying  of  pipe  introduced 

7495  and  marked  "Plaintiff's  Exhibit  150". 

Questioned  by  Master. 

The  reason  we  put  in  lead  joints  in  the  city  is  that  in  the  city 
streets  the  pipe  had  been  continually  disturbed  by  excavation;  a  riv- 
eted joint  line  is  perfectly  rigid,  and  a  lead  joint  line  has  some  give 
to  it. 

Questioned  by  Mr.  Greene. 

I  have  laid  between  50  and  60  miles  of  pipe  of  all  sizes. 

Questioned  by  Master. 

I  have  a  memorandum  here  of  the  cost  of  lining  the  Sunol  Filter 

7496  Gallery.  It  is  a  concrete  lining,  running  from  the  Water  Temple 
south.  The  specifications  call  for  the  1-3-6  mix;  there  were  2,200  bar- 
rels of  cement  used,  and  approximately  2,000  yards  of  concrete  placed. 
The  materials  were  supplied  by  the  Spring  Valley  Water  Co.,  and  the 
entire  aggregate  cost  was  60  cents  a  cubic  yard  on  the  job,  the  reason 
for  that  being  that  the  gravel  was  not  hauled  over  100  yards  from  the 
creek  bed.  The  total  cost  on  the  books  of  the  company  was  $19,687.82. 
In  addition  to  that,  however,  the  contractor  claimed  that  he  lost  $2,- 
029.79  on  the  work.  The  actual  cost,  divided  by  the  yardage  was  $9.84 
per  cubic  yard.  The  contractor's  loss  amounted  to  $1  per  cubic  yard, 
but  he  was  not  paid  for  that.  The  cost  to  the  company  was,  and  this 
is  the  field  cost  only,  $9.84  per  cubic  yard.  The  $9.84  does  not  include 
the  $1.  There  were  several  concrete  jobs  done  there,  and  I  suppose 
when  the  men  went  out  and  measured  up  for  the  inventory,  which  was 
based  on  2,188.9  cubic  yards,  they  sub-divided  differently  than  when 
we  let  the  contract. 
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Mr.  Hazen :   My  figure  that  compares  with  these  $9.84  is  $10.    I      7497 
used  $10  where  I  thought  it  comparable,  but  some  of  them  were 
double-barreled,  and  otherwise  more  difficult,  and  for  those  I  used 
$12. 

Questioned  by  Mr.  Searls. 

Mr.  Elliott :  I  have  not  made  any  other  analysis  of  this  figure 
than  I  have  given.  That  involves  everything  we  have  on  the  record. 
The  roof  was  not  in  any  of  the  lining.  The  gallery  was  originally 
excavated,  and  lined  with  wood.  It  is  roughly  half  a  mile  long,  and 
it  varied  in  depth  from  10  to  20  feet.  In  placing  the  concrete,  the 
original  boards  were  left  in  place,  and  forms  placed  on  the  outside, 
and  concrete  placed  in  the  lining  of  the  sides  first.  The  work  was 
all  from  the  top.  It  was  not  like  lining  a  tunnel;  it  was  a  gravity 
job.  When  the  walls  were  built,  they  placed  a  board  across  under- 
neath, and  built  on  the  top,  which  was  4  inches  thick.  The  whole  thing 
was  done  simultaneously.  The  mixer  was  placed  right  on  top;  the 
gravel  was  hauled  up  on  top  of  the  bank  and  shot  down  to  the  mixer, 
and  dropped  right  into  the  gallery  itself.  It  was  what  we  thought 
a  pretty  easy  job.  There  was  some  reinforcement  in  it,  and  that 
is  included  in  this  price. 

Questioned  by  Master. 

The  item  "wire  mesh"  is  detailed  in  the  inventory  %  inch  rods 
and  wire  mesh.    I  think  the  inventory,  in  regard  to  the  size  of  the       7498 
steel,  and  so  on,  was  made  up  from  the  specifications. 

Mr.  Hazen:  My  price  does  not  include  the  reinforcing.  It  was 
estimated  separately. 

Mr.  Elliott :   My  figure  does  include  the  reinforcing. 

Mr.  Hazen:  Mr.  Elliott's  weights  were  a  little  greater  than  mine       7499 
on  the  smaller  riveted  pipe,  and  practically  the  same  on  the  larger 
pipe. 

Mr.  Elliott:  I  applied  to  that  schedule,  right  straight  through,  a 
lead  joint  cost ;  I  assumed  that  the  entire  pipe  in  the  city  system  is 
laid  with  lead  joints.  In  other  words,  I  made  no  difference  between 
the  lead  joints  and  the  riveted  joints  in  San  Francisco.  I  didn't 
estimate  on  any  riveted  pipe  at  all.  I  think  there  is  50%  riveted 
pipe  in  the  system,  and  50%  lead  joint,  and  it  is  pretty  hard  to  say 
which  cost  the  more.  I  should  say,  generally  speaking,  the  lead  7500 
joints  cost  a  little  more  than  the  riveted.  You  can  make  some  bends 
with  straight  pipe  on  the  lead  joints  that  you  would  have  to  other- 
wise buy,  and  that  applies  particularly  to  the  pipes  in  the  downtown 
District  No.  1.    It  does  not  apply  so  much  to  District  No.  3. 

Mr.  Hazen:  I  estimated  it  all  with  riveted  joints,  and  assumed 
that  the  extra  cost  of  lead  joints,  if  any,  would  be  handled  in  the 
allowance  I  made  for  accessories.  I  don't  think  there  would  be  an 
extra  cost  for  lead  joints  in  No.  1  and  No.  2  Districts,  but  I  think 
probably  there  would  be  an  excess  in  No.  3  District,  because  you 
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would  have  to  have  so  many  special  pieces  and  riveting  made  to  get 
by  the  different  things,  that  I  think  it  would  more  than  offset  any 
saving  that  could  be  made.  Those  special  pieces  could  not  be  made 
in  advance,  because  it  would  not  be  possible  to  determine  what 
would  be  required  until  the  trench  was  opened  up.  It  would  be 
special  work,  rush  work,  and  would  run  into  money  fast. 


Dillman  "Witness:    Geo.  L.  Dillman  recalled  for  Defendants. 

7501  DIRECT   EXAMINATION   BY   MR.    SEARLS. 

Dillman 's  table  on  relative  cost  of  riveted  wrought  iron  pipe  in 
the  city,  in  the  various  districts,  as  compared  with  the  cost  in  the 
country,  introduced  and  marked  "Defendants'  Exhibit  151". 

This  table  was  made  from  my  estimate,  and  the  estimate  is  not 
based  on  this  table.  The  first  column  shows  the  size  of  the  pipe ;  the 
second  column  the  weight  and  the  thickness  of  the  pipe ;  the  third 
column  shows  the  kind  of  joints,  whether  lead  or  riveted;  and  the 
fourth  column  the  cost  per  foot  laid  in  the  country,  which  is  ac- 
cording to  the  schedule  of  riveted  pipe  which  I  put  in  when  outside 
riveted  pipe  was  considered.  I  used  the  earth  excavations  in  the 
country.  This  takes  into  consideration  the  extra  cost  of  excavation, 
and  handling  of  obstructions.  It  is  only  my  idea  of  the  extra  cost 
which  would  be  necessitated  from  the  change  in  conditions.  I  roughly 
compared  these  figures  with  the  increased  cost  which  Mr.  Hazen 
showed  in  his  Exhibit  98mm.  It  does  not  show  that  there  is  a  very 
wide  variation.  The  difference  in  the  two  estimates  is  more  largely 
in  the  base  price  than  in  the  changed  price.  The  addition  for  the 
city  conditions,  while  different,  seems  to  be  not  largely  different.    We 

7502  are  within  hailing  distance  of  each  other. 

In  making  my  estimate,  I  have  been  guided  by  the  inventory,  so 
far  as  it  states  anything,  and  by  the  agreed  stipulation  as  to  the 
character  of  the  material  in  those  districts.  The  relative  difficulty 
of  obstructions  to  be  overcome  is  a  matter  of  my  own  opinion.  My 
base  prices  for  riveted  pipe  have  been  figured  on  the  theory  that 
the  reproduction  value  of  a  wrought  iron  system  would  not  be 
greater  than  a  steel  system,  and  the  same  rule  applies  to  my  city 
distribution — wrought  iron.  I  think  there  is  no  necessity  for  a 
greater  diameter  of  steel  in  order  to  substitute  a  riveted  steel  system 
for  the  wrought  iron.  The  coefficient  of  friction  is  different  between 
one  material  and  the  other,  but  the  coating  is  the  same,  whether  it 
is  steel  or  wrought  iron.  I  see  no  reason  for  that  addition.  I  have 
used  the  same  basis  here  identically  that  I  used  in  the  country  riveted 

7503  pipe,  both  so  far  as  the  cost  of  the  metal  and  the  fabrication  went. 
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Witness :    Allen  Hazen  for  Plaintiff.  7504 

CROSS    EXAMINATION   BY   MR.    SEARLS. 

This  table  which  you  have  handed  me  seems  to  be  a  fair  calcu- 
lation of  the  segregation  between  the  shop  fabricating  costs,  and 
the  laying,  caulking,  and  riveting  costs. 

(The  table  referred  to  consists  of  computations  by  Mr.  Ellis 
from  the  schedule  introduced  and  marked  "Exhibit  98jj".) 

It  is  putting  a  construction  on  the  table  which  I  would  not 
have  thought  of  using  it  for,  and  which  I  do  not  believe  is  justified 
by  the  data;  this  table  was  made  up  for  our  office  use,  and  the  dif- 
ferent columns — A.  B,  C  &  D — represent  the  different  bases  on 
which  we  have  calculated  the  data  and  classified  them,  and  the  dif- 
ferences between  the  successive  steps  are  put  in  approximately  for  7505 
the  purpose  of  discussing  the  cost  data  that  we  got.  Now,  when  it 
comes  to  subtracting  each  column  from  the  next,  and  saying  pre- 
cisely that  that  is  my  estimate  of  just  exactly  what  is  represented 
by  the  difference.  I  think  that  is  perhaps  going  a  little  farther  than 
I  should  care  to  admit  the  accuracy  of  the  table. 

In  view  of  the  relationship  which  these  columns  show,  and  the 
fact  that  they  are  based  on  my  office  experience,  I  would  not  say 
that  this  price  of  2.57  cents  per  lb.  would  very  probably  approximate 
my  experience  shop  excavation  cost,  even  when  resolved  in  accord- 
ance with  the  changes  I  made  when  applying  Eastern  figures  out 
here,  because  I  took  that  schedule  as  a  basis  for  making  this  cal- 
culation. The  schedule,  in  a  general  way,  does  reflect  our  experience 
with  prices ;  it  was  made  up  some  time  ago,  and  the  experience  we 
have  had  since  perhaps  indicates  that  the  schedule  is  a  little  low. 
"We  have  been  disposed  to  add  a  little  something  to  it,  rather  than 
subtract  from  it.  There  was  an  addition  for  the  extra  cost  of  the 
work  in  San  Francisco  as  compared  with  the  East,  and  it  would  be 
my  impression,  without  having  thought  of  it  before,  that  the  excess 
cost  would  be  more  on  the  trench  work,  and  less  on  the  shop  work, 
and  that  pro-rating  that,  I  don't  believe  that  would  be  quite  a  fair 
distribution.  The  trench  work  is  not  included  here,  but  I  mean  put- 
ting the  pipe  together  in  the  trench,  riveting  it  and  caulking  it.  It 
seems  to  me  you  would  have  more  of  a  relative  advance  in  that  part 
of  the  work  than  in  the  shop  work,  so  that  instead  of  distributing 
it  pro-rata,  I  am  disposed  to  thing  it  would  be  distributed  in  some  7506 
other  ratio.  I  don't  know  that  I  can  tell  you  the  ratio  in  which  I 
think  it  should  be  distributed,  as  I  had  not  thought  of  it  along  those 
lines,  but  I  should  think  the  excess  would  be  more  on  the  trench 
work.  I  have  added  20%  for  the  entire  amount  as  an  average.  I 
don't  think  I  could  make  a  precise  calculation  as  to  the  division  I 
desire,  but  with  that  reservation,  as  far  as  I  see,  it  looks  like  a  very 
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fair  calculation  from  the  data.     Taking  it  with  those  limitations,  I 

7507  don't  see  why  it  is  not  fairly  made. 

This  sheet  prepared  by  Mr.  Ellis  is  as  follows : 

7508  Referring  to  A.  Hazen 's  figure  of  3.75  cents  per  lb.,  covering 
shop  fabrication,  hauling,  laying  and  profit. 

The  was  derived  from  a  development  of  Hazen 's  Office  Schedule, 
October  30,  1912. 

On  page  1  of  Hazen 's  discussion,  Exhibit  98 j,  he  shows  4.2  cents 
per  lb.  for  pipe  of  %  inch  plate,  complete,  including  material;  of 
this  4.2  cents  per  lb.,  2.5  cents  per  lb.  covers  cost  of  transportation, 
dipping,  laying  and  profit. 

He  estimates  that  for  3/16  inch  plate  the  item  of  2.5  cents  would 
be  increased  to  2.86  cents  per  lb.,  an  increase  of  14.4%. 

To  this  base  of 2.86 

He  adds  for  S.  F.,  condition  20% 0.57 

Giving 3.43  page  15, 

And  to  resolve  it  to  a  basis  of  metal  only,  Exhibit  98 j. 

adds  9.4% 032 

Total  3.75c  _ 

Mr.  Searls  endeavored  to  obtain  from  Mr.  Hazen  a  segregation 
as  to  how  much  of  this  3.75  cents  represented  shop  fabrication,  and 
how  much  laying  and  riveting  in  trench.  Mr.  Hazen  did  not  make 
this  analysis,  but  did  furnish  a  copy  of  the  "Schedule  of  October  30, 
1912",  the  blue  print  attached. 

An  examination  of  this  shows  a  segregation  of  items  on  a  slightly 
different  basis  than  the  Exhibit  98j. 

Column  B  shows  the  basic  figure  for  pipe  of  ^  inch  plate,  4.2 
cents  per  lb.  laid,  riveted  and  caulked,  including  material,  this  being 
identical  with  the  same  base  used  in  the  exhibit. 

Column  A  shows  the  cost  of  pipe  f.o.b.  cars. 

The  difference  between  A  and  B  is  0.5  cents  per  lb.,  covering 
hauling  to  ditch,  laying,  riveting  and  caulking  in  trench. 

7509  if  we  develop  this  figure  in  accordance  with  Hazen 's  methods, 
we  have : 

Base  %  cent  per  lb 0.5  cents 

+  14.4%  for  3/16"  plate 072 


0.572 
Add  20%  for  S.  F.  conditions 114 


0.686  cents 
Add  9.4%  to  resolve  to  metal  basis 066 


Total 0.752 
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If  the  above  assumptions  are  correct,  it  would  appear  at  0.75  cents, 
or  %  cents  per  lb.  represents  the  cost  of  hauling  and  laying  in  the 
trench  in  Hazen 's  figure  of  3.75  cents.  This  would  apparently  leave  3 
cents  per  lb.  for  dipping  and  shop  fabrication.  Dipping  is  agreed  on 
at  0.43  cents  per  lb. ;  deducting  this  would  leave  2.57  cents  per  lb.  for 
shop  fabrication,  and  railroad  freight  to  point  of  team  haul. 

Mr.  Hazen:  That  .257  I  think  includes  all  the  expenses  that 
there  are  from  the  plates  to  the  pipe  delivered  along  the  ditch,  and 
that  statement  is  inaccurate  to  the  extent  that  it  says  2.57  cents  per 
lb.  for  shop  fabrication  and  railroad  freight  to  point  of  team  haul. 
It  also  includes  an  item  of  considerable  importance  that  is  not  cov- 
ered by  Mr.  Dorward's  testimony.  For  instance,  it  includes  making 
all  the  bends  and  man-holes,  and  the  blowoffs.  Mr.  Dorward's  7510 
figures  were  for  the  straight  pipe  only.  That  is  quite  an  important 
item.  In  making  this  comparative  statement  between  Mr.  Dorward's 
table  and  mine,  I  assumed  his  original  figure  of  profit. 

Mr.  Hazen:  My  estimate  of  the  cost  of  manufacture,  including  7512 
the  transporting  and  laying,  as  an  average  for  the  thick  and  thin 
plates  in  the  system,  and  not  including  some  lines  for  which  a 
smaller  allowance  was  made,  but  only  the  lines  of  what  I  should 
call  standard  construction,  was  3.75  cents  per  lb.  To  compare  that 
with  the  figures  which  Mr.  Dorward  used,  and  with  the  figures  of  the 
actual  contracts  let  by  the  Spring  Valley  Water  Co.,  two  items  must 
be  deducted  which  are  not  covered  by  the  estimate,  or  by  the  con- 
tracts ;  one  is  for  dipping,  which  amounts  to  .43  of  a  cent  per  lb. ;  the 
other  is  for  making  the  bends  and  man-holes  and  blowoffs,  which 
amounts  to  .3  of  a  cent  per  lb.,  as  I  estimated  it,  based  on  the  actual 
record  of  the  lines  I  could  get  of  this  company,  and  corroborated  by 
records  of  other  lines.  That  makes  a  deduction  of  .73  of  a  cent, 
which  leaves  3.2  cents  as  my  figure,  reduced  to  a  basis  of  comparison 
with  the  contract  prices,  and  with  Mr.  Dorward's  estimate.  Now, 
Mr.  Dorward  estimated  on  actual  cost,  without  profit,  for  doing  the 
work  represented  by  my  estimate  of  3.2  cents  for  30-Y^  inch  pipe, 
2.61  cents  per  lb. ;  for  44-inch  No.  6  pipe,  1.971  cents  per  lb. ;  for 
44-i/i  inch  pipe,  1.735  cents  per  lb.;  54-9-32  inch  pipe,  2.098  cents 
per  lb. ;  the  9-32  is  not  in  accordance  with  the  records,  but  that  is 
perhaps  not  material  for  this  purpose ;  it  is  what  Mr.  Dorward  used. 

The  average  of  those  four  items  is  2.103.  Those  are  the  only 
items  I  found  in  Mr.  Dorward's  testimony  that  I  had  at  the  time 
that  I  can  use  in  this  way.  If  there  are  others,  I  overlooked  them. 
These  items  are  for  the  thicker  plates.  He  didn't  give  any  corre- 
sponding figures  for  thinner  plates.  The  3.02  cents  of  mine  is  an 
average  for  the  whole  system.  The  cost  is  a  good  deal  more  for 
thinner  plates,  and  less  for  the  thicker  plates.  If  Mr.  Dorward's 
estimate  were  extended,  and  covered  all  the  plates,  I  think  that  this  7513 
figure,  instead  of  being  2.103  cents  per  lb.,  would  be  quite  a  little 
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more  than  that.  I  have  not  any  way  of  knowing  what  he  would 
estimate  that.  I  simply  point  out  the  fact  that  there  is  a  difference 
there,  and  a  difference  of  considerable  importance,  as  I  think.  Now, 
with  a  35%  profit,  which  Mr.  Dorward  suggested  as  suitable,  that 
would  increase  the  average  of  those  four  items  to  2.84  cents  per  lb., 
which  is  comparable,  except  for  the  fact  that  the  thinner  plates  are 
not  represented  in  it,  to  my  figure  of  3.02  per  pound.  Taking  into 
account  the  difference  in  plates,  it  seems  to  me  that  Mr.  Dorward 's 
original  figure  practically  is  exactly  in  agreement  with  my  estimate. 
If  Mr.  Dorward 's  percentage  of  profit  were  reduced  to  a  smaller 
figure,  that  would  obviously  change  the  comparison.  If  15%  profit 
were  added,  it  would  be  still  neglecting  the  difference  in  thickness 
in  place.  It  would  be  2.419  cents  per  lb.,  as  against  my  3.02,  but 
when  we  consider  that  this  profit  is  reckoned  on  the  work  only,  and 
that  no  profit  whatever  is  allowed  on  the  materials,  I  would  say,  as 
a  matter  of  my  own  judgment,  that  I  don't  think  any  manufacturer 
would  do  business  on  that  basis.  This  means  that  not  more  than  6 
or  7  percent  profit  on  the  whole  job  is  made,  and  I  don't  think  any- 

7514  one  would  figure  as  close  as  that.  I  don't  know  what  profits  pipe 
plants  get  on  these  fabricating  jobs,  and  I  don't  claim  to  know  that. 

Questioned  by  Mr.  Searls. 

I  did  not  make  any  definite  conclusions  as  to  the  cost  of  laying 
pipe  for  the  high  pressure  fire  system  in  the  city  streets.     I  simply 

7515  noted  that  it  cost  considerably  more  than  the  figure  I  estimated  for 
the  Spring  Valley  reproduction.  I  have  the  contract  prices  on  eight 
contracts,  three  contractors  failed,  and  five  carried  the  work  through, 
and  I  made  a  summary  of  those.  I  said  that  the  average  cost  of 
excavation  on  those  high  pressure  contracts  was  $1.23  per  cu.  yard. 
I  don't  think  I  can  state  as  to  whether  that  included  the  excavation 
of  trenches  to  a  greater  depth  than  the  Spring  Valley  trenches  were 
excavated,  but  assuming  that  it  is  correct,  I  do  not  think  it  would 
involve  a  higher  proportionate  cost  for  lagging. 

I  was  not  figuring  on  trenches  less  than  3  feet  deep  in  any 

7516  event.  If  it  was  unnecessary  to  lag  it  3  feet,  I  should  doubt  if  it 
would  be  necessary  to  lag  it  ordinarily  at  4  feet  or  5  feet.  Of  course 
it  might  be  in  some  cases.  I  think  3  feet  would  be  the  minimum 
depth  of  trench.  I  had  the  information  from  Mr.  Elliott  as  to  the 
average  depth.  For  the  cast-iron,  this  was  based  on  30  inches  of 
cover.  I  don't  know  that  I  made  any  direct  use  of  these  high  pres- 
sure costs.  It  was  simply  one  of  the  things  that  I  inquired  about 
when  I  was  trying  to  get  pipe-laying  data,  and  I  did  get  the  contract 
prices,  and  I  considered  them  for  what  I  thought  they  would  be 
worth.  I  recognize  that  my  estimates  were  not  on  as  high  a  basis  as 
were  represented  by  these  costs.  I  think  the  average  diameter  of 
cast-iron  pipe  in  the  city  streets,  laid  by  the  City,  for  the  high 
pressure  fire  system,  was  somewhat  greater  than  the  average  laid  by 
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the  company  in  the  city  streets.  It  sounds  reasonable  that  the 
average  of  the  fire  system  pipe  was  about  12  inches  in  diameter, 
while  the  average  for  the  Spring  Valley's  cast-iron  pipe  was  be- 
tween 8  and  10  inches.  That  would  mean  that  the  total  amount  of 
surplus  to  be  hauled  away  would  in  the  aggregate  be  somewhat  7517 
greater. 

The  riveted  pipe  on  the  high  pressure  fire  system  is  much  larger 
in  size  than  the  cast-iron  pipe  in  either  the  Spring  Valley  system 
or  the  high  pressure  fire  system,  and  my  prices  were  based  on  cast- 
iron  prices  for  the  same  sizes,  so  that  any  difference  there  might  be 
in  that  respect  would  be  taken  care  of.  I  did  not  inquire  particu- 
larly into  the  depth  of  the  Spring  Valley  Co.'s  trenches.  I  got  it 
from  Mr.  Elliott,  and  my  calculation  was  based  on  an  average  cover 
of  30  inches.  The  depth  runs  35  inches  for  the  4-inch,  and  56  inches 
for  the  24-inch  cast-iron  pipe.  It  is  deeper  in  proportion  as  the  size 
was  larger.  If,  as  you  say,  the  average  of  the  fire  protection  trenches 
was  about  5^  feet  in  depth,  that  would  be  considerably  deeper  than 
the  average  Spring  Valley  trench.  I  cannot  say  whether  in  the  case  7518 
of  the  high  pressure  system  the  trenches  were  left  open  for  several 
days  until  after  a  test  had  been  made  under  pressure.  I  didn't  see 
any  considerable  amount  of  it.  I  should  assume,  in  the  case  of  the 
Spring  Valley  pipe  trenches,  that  in  no  event  would  the  backfill  be 
made  until  the  joints  had  been  completed,  and  pressure  put  in,  and 
the  pipes  fully  tested.  I  don't  know  what  the  experience  of  the 
company  is  in  that  respect  with  riveted  pipe. 

Mr.  Elliott:  I  think  it  is  600  feet  of  trench  that  you  can  have 
open  at  any  one  time,  under  the  City  Ordinance.  If  you  are  going 
along  with  your  work,  you  have  to  keep  backfilling  behind  so  as  to 
not  have  more  than  600  feet  open  at  any  one  time. 

Mr.  Hazen:  Assuming  that  the  ordinace  is  obeyed,  I  don't  think  7519 
it  would  make  any  difference  about  the  cost  of  maintaining  the 
bridges,  and  the  barricades,  and  the  lights  and  the  watchmen,  to 
which  I  referred.  Of  course,  if  they  were  kept  open  for  a  long  time, 
it  would  mean  more  watchmen,  and  all  that  sort  of  thing.  I  am  as- 
suming that  a  trench  would  be  left  open  long  enough  to  do  the  work 
in  a  workmanlike  manner.  It  may  be  that  you  have  some  city  ordi- 
nance which  makes  that  impossible.  I  did  not  take  any  such  handi- 
cap into  account  in  making  my  estimate.  I  assumed  that  the  work 
would  be  done  in  the  ordinary  way,  that  it  would  be  laid  and  fully 
tested  out  before  it  was  backfilled.  As  a  practical  proposition,  you 
would  need  more  than  600  feet  to  test.  It  would  increase  the  expense 
if  you  had  to  fill  up  all  except  600  feet.  It  would  mean  leaks,  likely, 
and  it  would  mean  a  permanent  loss  of  water,  and  it  would  repre- 
sent a  drain  on  the  resources  of  the  company. 

Mr.  Elliott:   We  test  our  pipes.    We  have  two  bump-heads  on;       7520 
we  put  a  casing  over  the  end,  and  put  a  pressure  on  the  pipe  for 
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400  or  500  feet,  or  whatever  it  may  happen  to  be,  and  that  means 
extra  expense.  It  would  be  much  cheaper  to  lay  the  pipe  if  we 
could  have  2  or  3  miles  open  at  a  time. 

Questioned  by  Mr.  Searls. 

Mr.  Hazen:  If  there  was  trouble  from  water  anywhere,  that 
would  add  to  the  expense  of  handling  the  pipe  in  the  deeper  trenches, 
but  I  did  not  assume  there  would  be  any  difficulty  with  water  in 
laying  any  part  of  this  system.  I  don't  know  whether  that  was  the 
experience  of  the  fire  protection  system,  or  not.  I  would  not  say 
that  where  you  have  a  trench  5  or  6  feet  in  depth  that  you  are  apt 
to  encounter  the  tops  of  concrete  sewers,  and  other  structures  of 
that  sort.  I  did  not  inquire  into  the  sewers  in  San  Francisco,  but  in 
other  cities  the  sewers  are  deeper  than  that.  I  should  say  that  the 
cost  of  digging  a  5  or  6-foot  trench  would  be  less  per  cu.  yd.,  through 
downtown  streets,  than  digging  a  3  or  4-foot  trench.  It  would  be 
less  per  cu.  yd.,  because  you  have  most  of  your  troubles  near  the 

7521  surface ;  when  you  get  by  that  trouble  the  extra  cost  of  going  down 
as  far  as  a  man  can  throw  the  excavation  up  readily,  it  is  only  the 
ordinary  cost  of  excavation.  If  there  were  such  troubles  as  encoun- 
tering sewer  catch-basins,  and  so  on,  that  would  modify  the  state- 
ment that  I  have  made,  but  I  would  not  expect  that  up  to  5  or  6  feet. 

The  maximum  depth  of  trench  for  riveted  pipe  is  74  inches  as 
an  average.  Of  course,  it  would  not  be  the  same  everywhere ;  it 
would  be  shallower  in  places,  and  deeper  in  other  places.  Wherever 
you  encountered  obstructions,  you  would  have  to  put  in  bends  to  go 
by  them,  or  else  move  the  obstructions.  My  experience  with  large 
pipe  is  that  we  more  frequently  remove  the  structures  that  are  in 
the  way  than  go  around  them.  I  don't  think  that  would  be  imprac- 
ticable in  the  case  of  the  high  pressure  system.    I  don't  know  what 

7522  their  procedure  was  in  laying  that  system.  I  think  they  could  stand 
as  much  deviation  as  we  could  stand  on  these  riveted  pipes. 
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ONE  HUNDRED  AND  FOURTH  HEARING. 
FEBRUARY  25,  1916. 

Witnesses :    G.  A.  Elliott  for  Plaintiff. 

Joseph  Jas.  Phillips  for  Defendants. 
Leslie  "W.  Stocker  for  Defendants. 
J.  H.  Dockweiler  for  Defendants. 
Geo.  L.  Dillman  for  Defendants. 
Allen  Hazen  for  Plaintiff. 


Witness :    G.  A.  Elliot  for  Plaintiff.  Elliott 

CROSS    EXAMINATION    BY    MR.    SEARLS.  7524 

My  testimony  as  to  the  cost  of  pipe  was  purely  an  arbitrary  as- 
sumption. The  weight,  for  instance,  which  I  had  to  obtain  to  get  the 
laying  cost  per  pound,  I  computed  from  a  modification  from  the  for- 
mula which  is  in  the  American  Engineers  Handbook.  It  is  98%  of 
that  formula.    98%  of  12%  times  the  diameter  times  thickness  plus  10. 

Mr.  Hazen:  The  formula  that  Mr.  Elliott  speaks  of  is  the  for- 
mula published  in  the  American  Civil  Engineers  Pocketbook,  and  that 
I  used  for  computing  the  weight  of  steel  pipe,  14  of  an  inch,  or  more, 
in  thickness,  and  larger  sizes,  and  I  found  it  was  not  strictly  applic- 
able to  the  Spring  Valley  pipes,  so  I  did  not  use  it  in  this  case  in  the 
final  calculations.  It  was  used  in  many  of  the  preliminary  calcula- 
tions, but  the  weights  I  have  given  you  were  not  computed  by  it.  I 
don't  think  I  used  a  modified  formula.  That  is  to  say,  some  of  the 
plates  were  bought  by  gage,  and  some  by  weight,  and  I  varied  it  to 
meet  those  conditions,  so  that  they  were  not  figured  by  any  formula. 

CROSS    EXAMINATION    BY    MR.    SEARLS.  7525 

Mr.  Elliott :  In  taking  my  base  cost  of  the  pipe,  I  did  not  as- 
sume Mr.  Hazen 's  figure  on  that,  nor  did  I  base  my  estimate  on  the 
last  two  or  three  contracts  that  the  company  had.  I  assumed  a  some- 
what arbitrary  figure  on  that,  based  partly  on  the  exhibit  that  Mr. 
Lawrence  put  in  on  the  country  work.  I  gave  practically  no  weight 
at  all  to  the  last  contract  given  to  the  Schaw-Batcher  Co.  for  fabri- 
cating the  pipes  across  the  park.  That  pipe  was  made  up  in  a  hurry, 
and  there  were  no  specifications,  with  the  exception  of  about  one 
paragraph  as  to  manufacturing  pipe.  There  was  practically  no  pipe 
work  going  on  at  the  time.  In  fact,  Mr.  Batcher  tried  to  get  me  to 
interest  the  company  to  buy  his  shop,  he  was  doing  so  little  work. 
That  pipe  was  not  riveted  up  to  the  full  standard.  It  has  to  stand 
a  working  pressure  of  about  75  lbs. ;  the  plate  from  which  the  pipe 
was  made  was  used  because  we  had  it  on  hand.    As  a  matter  of  fact, 
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the  plate  will  stand  really  very  much  more  than  75  lbs. ;  they  used 
great  deal  stronger  plates  there  than  was  necessary  for  the  work  as 
far  as  the  pressure  was  concerned.  That  was  the  steel  pipe.  In  say- 
ing riveted  up  to  the  standard,  I  mean  riveted  up  so  as  the  joints 
would  be  as  strong  as  the  plates  themselves.    I  did  not  have  any  other 

7526  recent  costs  of  pipe  fabrication  that  I  used.  In  regard  to  that  figure 
of  cost  to  manufacture,  I  would  just  as  soon  have  taken  Mr.  Hazen's 
figure,  or  anybody  else's  figure  on  which  to  base  my  future  cost,  It 
is  purely  arbitrary,  and  should  be  looked  at  that  way.  My  assumed 
cost  of  fabrication  is  shown  in  the  table  that  was  put  in. 

The  cost  of  laying  and  riveting,  and  the  cost  of  the  trench  work, 
were  based  on  my  experience  with  the  Spring  Valley  work.  The  dip- 
ping is  an  arbitrary  figure,  and  is  included  in  the  manufacture  and 
delivery  of  the  pipe.  My  figures  cannot  be  wholly  correlated  with 
those  jobs  on  Sloat  Boulevard,  Merced  Kanch,  and  Golden  Gate  Park, 
because  some  of  the  operations  are  common  to  cast-iron.  That  refers 
to  the  trench  work,  and  while  the  lead  work  costs  a  little  more  in  the 
case  of  wrought  iron  pipe,  it  has  some  relation,  of  course,  to  cost  of 
the  cast-iron. 

I  was  on  the  pipe  laying  at  Deer  Creek  Power  House,  which  was 
a  riveted  job,  and  rather  a  difficult  one.  I  have  not  used  that  in  any 
way,  but  I  have  had  that  experience,  and  also  on  the  Centerville  Power 
House. 

The  figures  that  I  have  mentioned  here,  I  do  not  think  it  would  be 

7527  possible  to  ascertain  from  the  company's  books,  it  so  happened  that 
I  kept  field  costs,  and  I  have  the  data  in  my  note  books.  In  my  totals 
I  was  within  about  .1%  of  the  figures  shown  on  the  company's  books. 
I  have  them  segregated,  and  I  do  not  think  the  company  has  segre- 
gated them.  My  notes  were  kept  by  the  timekeeper,  and  they  show  the 
timekeeper's  costs  of  the  work.  The  teaming  was  obtained  from  the 
same  records  from  which  I  obtained  the  rest  of  the  work.  I  do  not 
think  that  you  will  find  any  freight.  We  have  a  record  of  the  lead 
bought  by  the  company  for  a  good  many  years,  and  I  took  the  average 
cost  on  that  of  5  cents  per  pound.  The  quantity  used  in  the  various 
joints  is  a  matter  of  record  in  my  note  books  from  the  timekeeper's 
reports  to  me. 

7528  The  pipe  in  the  park  is  made  up  from  data  from  an  inspector 
that  I  kept  on  the  job ;  after  the  work  was  finished,  I  went  through 
the  company's  books  in  connection  with  the  data  that  he  has,  and 
sub-divided  the  entire  charge.  Since  he  did  that,  there  was  an  addi- 
tional charge,  which  amounts  to  about  .1  of  1%,  which  has  been  made 
by  the  auditor,  which  I  have  not  bothered  about  particularly.  It  is 
immaterial. 

7529  Questioned  by  Mr.  Greene. 

As  far  as  that  job  in  the  park  is  concerned,  my  statement  is  that 
that  pipe  is  under-riveted. 
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An  exhibit  entitled  "Joint  Exhibit,  Gross  Reproduction  costs  of 
"pumping  stations,  excluding  engineering,  contingencies,  etc.,  and  in- 
"terest  during  construction,  as  of  December  31,  1913",  was  intro- 
duced and  received  as  "Plaintiff's  and  Defendant's  Exhibit  152". 

A  copy  of  the  contract  between  the  Peoples  Water  Co.,  and  the  7530-7531 
Piedmont  Paving  Co.,  for  the  construction  of  the  Central  Reservoir, 
was  introduced  and  admitted  as  "Defendant's  Exhibit  153". 


Witness :    Joseph  James  Phillips  for  Defendants.  Phillips 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

I  am  37  years  of  age,  and  reside  at  504  Belvedere  Street,  San 
Francisco.  I  am  employed  by  the  City  and  County  of  San  Francisco 
as  a  building  appraiser  and  right-of-way  agent.  During  the  period 
from  1907  to  1913,  inclusive,  I  was  a  building  inspector,  associated 
with  the  firm  of  Rainey  &  Phillips,  of  this  city.  We  specialized  mostly  7^32 
on  brick  construction.  I  had  been  associated  with  Mr.  Rainey  since 
January  1,  1902.  We  specialized  mostly  on  city  construction,  though 
at  times  we  went  out  of  the  city.  We  have  done  some  gas  work  out  of 
the  city,  and  we  built  the  smokestacks  of  the  Remillard  Brick  Co.,  at 
San  Jose,  and  Pleasanton.  We  have  constructed  probably  400  or  500 
buildings  in  San  Francisco  since  1902.  The  Hotel  Federal  is  one, 
Prager's  is  another,  another  one  in  the  same  block  is  the  department 
store ;  we  built  the  terra  cotta  and  brick  front  of  the  Columbia 
Theatre;  quite  a  number  of  hotels;  we  built  one  at  Bush  and  Grant 
Avenue,  and  buildings  like  Baker  &  Hamilton's  building,  the  Loch- 
man  Estate ;  apartment  houses  like  the  Natalie  on  Stockton  St. ;  Mr. 
Heller's  residence,  on  Jones  St.,  and  Mr.  Hammond's  residence  on 
Fillmore  and  Broadway. 

We  have  done  quite  a  little  boiler  work  during  that  time.  We 
built  nearly  all  the  boiler  foundations  for  the  City  Electric ;  we  built 
some  for  the  San  Francisco  Gas  &  Electric,  the  Equitable  Gas  Co., 
the  Metropolitan  Gas  Co.,  and  various  other  small  jobs  for  boiler 
foundations.  Prior  to  the  time  that  I  was  engaged  in  the  contracting  7533 
business,  I  was  a  bricklayer,  both  as  foreman  and  journeyman.  I  was 
a  union  man,  and  at  one  time  held  the  office  of  President  of  the  Brick- 
layers' Union.  I  am  thoroughly  familiar  with  the  rules  and  regula- 
tions of  the  Bricklayers'  Union  for  the  past  8  or  10  years,  concerning 
wages,  hours,  and  general  regulations.  The  Bricklayers'  Union, 
either  in  San  Francisco  or  the  State  at  large,  during  that  period  had 
no  regulations  restricting  the  output  of  bricklayers.  That  was  one 
of  the  main  principles  of  the  Bricklayers'  Union  never  to  allow  any 
rule  to  restrict  output;  that  has  been  upheld  by  the  International 
Association,  the  B.  and  M.  I.  U. 

Since  shortly  after  the  fire,  the  standard  rule  as  to  wages  and 
hours  for  bricklayers  in  San  Francisco  has  been  $7  a  day,  and  8  hours. 
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I  am.  familiar  with  the  union  hours  and  wages  in  the  State  of  Cali- 
fornia outside  of  San  Francisco  by  being  told  by  union  men.  I  have 
estimated  some  work  in  the  country,  for  which  I  did  not  receive  the 
contract,  investigated  the  conditions,  and  found  that  they  were  ex- 
actly the  same  as  they  were  in  San  Francisco.  I  have  visited  various 
cities  throughout  the  State,  and  ascertained  the  conditions  there  from 

7534  time  to  time.  I  know  the  regulations  of  the  unions  in  Sacramento  and 
Los  Angeles,  and  other  cities  throughout  the  State,  affecting  hours  and 
wages.  Those  regulations  are  the  same  as  the  regulations  of  the  union 
in  San  Francisco.  It  would  not  cost  more  to  do  brick  work  in  the 
city  than  it  would  in  the  country.  The  reverse  would  possibly  be 
true,  if  there  was  any  difference.  If  a  man  had  a  small  job  in  the 
country,  it  would  cost  him  a  little  more,  but  if  there  was  a  large  job, 
he  could  do  it  practically  as  cheap  as  in  San  Francisco.  As  a  rule, 
the  work  in  San  Francisco  would  be  a  little  cheaper. 

I  would  not  add  a  little  to  the  city  work  to  get  the  country  price. 

7535  Just  the  reverse  is  true.  I  would  say  that  country  would  cost  more 
than  city  work.  When  you  are  doing  a  job  in  San  Francisco  you  have 
plenty  of  men,  and  if  a  man  does  not  suit  you,  you  can  fire  him  im- 
mediately and  hire  another  man,  but  in  country  work  if  a  man  doesn  't 
suit  you,  you  might  let  him  work  till  the  end  of  the  day  or  the  end  of 
the  week ;  you  have  not  the  competition  in  the  country  that  you  have 
in  the  city.  In  the  city  you  can  carry  things  on  with  everything  at 
your  command,  and  in  the  country  you  cannot  always  do  that.  For 
that  reason  the  city  work  should  be  done  cheaper  than  work  in  the 
country. 

I  have  seen  some  of  the  brick  structures  of  the  Spring  Valley  Co. ; 
I  have  been  in  the  tunnel  under  the  Crystal  Springs  Reservoir ;  I  have 
been  in  the  tunnel  at  Lake  Merced,  and  I  have  seen  that  drainage 
culvert  out  there  in  connection  with  the  drainage  system.  I  visited 
these  properties,  not  for  the  purpose  of  making  any  appraisal,  but 
simply  in  company  with  other  appraisers  of  the  city  who  were  ap- 
praising various  portions  of  the  Spring  Valley  plant.  I  examined  the 
brick  work  in  question  at  that  time.    I  was  not  called  upon  at  the  time 

7536  I  was  visiting  these  different  works  to  really  appraise  them,  and  I 
have  not  given  the  matter  any  particular  thought,  except  that  I  con- 
sidered that  after  having  been  15  years  in  the  business,  I  can  look  at 
any  piece  of  brick  work,  and  give  you  some  idea  of  what  it  is  worth. 

Questioned  by  Mr.  Greene. 

In  the  culvert  at  Lake  Merced  I  saw  how  many  layers  of  brick 
there  were.  That  is  not  true  of  the  tunnels,  because  I  had  no  way  of 
passing  on  that.  I  have  heard,  in  years  gone  by,  of  the  method  in 
which  those  tunnels  were  constructed.    If  they  were  of  unusual  thick- 

7537  ness  of  brick,  it  would  cheapen  my  prices,  and  by  "thickness"  I  mean 
the  number  of  rolls  that  are  used  in  the  tunnel  construction.  The 
thicker  the  lining,  the  cheaper  the  work. 
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Taking  the  Merced  Culvert,  I  should  believe  that  work  would  cost 
about  $25  a  thousand,  laid  in  place,  and  a  mason  would  lay,  on  work 
of  that  sort,  from  800  to  1,200  brick  a  day.  In  the  tunnels  I  would 
figure  a  man  would  average  about  500  brick,  and  that  work  would  run 
along  about  $36  a  thousand.  I  think  it  is  good  practice,  in  making 
a  hydraulically  tight  wall,  to  put  a  little  lime  in  the  mortar. 

Mr.  Searls :  Q.  It  has  been  testified  here  by  Mr.  Hazen,  that  in 
some  brick  work  which  he  had  in  Albany  he  found  it  impracticable, 
working  under  union  conditions,  to  get  his  men  to  lay  the  mortar  and 
push  the  brick  down  into  it.  They  insisted  upon  putting  the  mortar 
on  the  brick,  or  buttering  it,  I  believe  it  is  called,  before  laying,  and 
that  he  could  not  get  a.  water-tight  wall  in  that  way.  "Will  you  say 
whether  or  not  those  conditions  would  exist  in  San  Francisco,  in  view 
of  your  experience  in  this  work  ? 

Mr.  Phillips :  A.  Positively  no.  "Was  Mr.  Hazen  referring  to  a 
pressed  brick  job,  or  common  brick  job,  on  hydraulic  work,  when  he 
made  that  statement? 

Mr.  Hazen :  We  were  building  brick  walls  in  hydraulic  con-  7538 
struction  to  carry  water  on  one  side,  and  not  on  the  other  side;  this 
work  was  started  before  the  union  days ;  the  practice  was  to  carry  up 
a  4-inch  brick  wall  on  either  side,  and  put  buckets  of  Portland  cement 
mortar  in  the  middle,  and  then  push  the  brick  down  into  it  until  they 
were  submerged,  and  in  that  way  a  perfectly  tight  brick  wall  could 
be  made.  We  always  built  them  way  up  to  about  1897  or  1898,  when 
the  bricklayers  organized  into  a  union,  and  insisted  that  they  would 
not  lay  brick  in  that  way ;  they  had  to  be  laid  with  a  trowel,  and  that 
union  men  would  not  lay  bricks  except  with  a  trowel,  and  the  same 
wall,  laid  with  the  same  mortar,  and  the  same  proportions  with  the 
trowel,  as  we  discovered  from  experience,  actually  leaked.  We  could 
not  get  the  results  that  we  got  by  the  older  methods. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

Mr.  Phillips:  There  always  has  been  a  rule  among  bricklayers 
not  to  allow  a  man  to  use  a  shovel,  and  you  will  find  in  their  rules  that 
a  bricklayer  using  a  shovel  for  the  handling  of  mortar  into  the  wall 
from  a  mortar  bed  would  be  fined.  Possibly  it  may  have  come  under 
that  heading,  where  they  put  it  in  buckets.  The  bricklayers  always 
insisted  that  a  man  use  a  trowel,  but  there  is  no  reason  in  the  world 
why  a  man  connot  use  a  trowel  and  do  an  absolutely  tight  job.  In 
fact,  if  I  was  to  do  the  work  for  myself,  I  would  insist  upon  the  man 
using  a  trowel,  because  with  a  trowel  he  can  place  this  mortar  so  as 
not  to  have  an  unusual  amount  of  mortar  in  one  place ;  where  a  man 
handles  it  with  a  shovel,  or  a  bucket,  in  putting  the  mortar  into  the 
tunnel  wall,  he  gets  too  much  mortar  in  one  place,  and  as  a  result  it  is 
a  lot  of  work  for  the  bricklayer  to  shovel  that  off,  it  coming  up  2  or       7539 
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3  inches.  Oftentimes  he  will  leave  it  with  2  or  3  inches  between  the 
brick  themselves,  which  is  a  bad  feature,  so  that  if  I  were  doing  the 
job  myself,  and  wanted  to  get  what  I  considered  the  finest  kind  of  a 
job,  I  would  not  allow  a  man  to  use  a  bucket,  or  to  shovel  the  mortar 
into  the  wall.  It  can  be  done  with  a  trowel,  and  that  would  be  the 
proper  way  of  doing  it. 

As  a  general  rule,  I  would  say  it  would  not  be  difficult  to  get  the 
bricklayer  to  spread  his  mortar  carefully  with  the  trowel,  wet  his 
brick,  and  then  press  it  down  in  the  mortar,  so  as  to  procure  the  nec- 
essary tightness  of  joint.  My  experience  has  always  been  that  a  brick- 
layer will  give  you  any  kind  of  a  job  you  ask  for.  Taking  it  as  a  rule, 
a  bricklayer  will  give  you  a  thoroughly  rubbed-up  job  if  you  want  it. 

I  did  some  concrete  work  shortly  after  the  fire,  and  probably  10 
or  15  years  ago.  I  was  foreman  on  the  concrete  work  on  the  founda- 
tions of  the  Affiliated  Colleges,  and  have  handled  concrete  in  small 
lots,  but  as  a  rule,  I  have  always  sub-let  my  concrete  work.  I  have 
generally  figured  myself,  and  after  I  secured  the  concrete,  then  I  take 
figures  from  regular  concrete  men,  and  let  the  work  to  them.  That 
was  for  building  foundations,  sidewalks,  and  work  of  that  character. 

7540  As  a  rule>  on  concrete  foundations,  for  one  to  five-story,  or  six-story 
buildings,  some  place  the  wall  13  inches,  some  17,  and  some  21,  and 
running  as  high  as  25,  running  in  heights  from  a  foot  or  two,  or  three 
feet,  to  a  basement  of  10  or  12  feet,  and  as  an  average  I  have  allowed 
25  cents  a  cubic  foot.  I  have  always  found  that  I  could  let  the  work 
under  what  I  had  figured,  and  make  a  profit  on  it.  At  25  cents  a 
cubic  foot,  it  would  be  $6.75  per  cubic  yard. 

Questioned  by  Master. 

I  would  say  that  from  July  1,  1907,  to  the  middle  of  1914  that 
those  prices  would  be  fair. 

7541  CROSS   EXAMINATION   BY   MR.    GREENE. 

On  ordinary  buildings  the  cement  would  generally  run  from  $1 
to  $1.25  per  thousand  of  brick.  I  don't  know  what  the  cement  cost 
per  barrel  for  the  concrete  construction.  I  bought  cement  for  the 
brick  work,  and  we  have  always  paid  more  for  cement  for  brick  than 
the  concrete  men  have  for  their  cement,  because  we  do  not  handle  as 
much,  and  we  have  not  the  place  on  the  job  where  the  bricklaying 
work  is  going  on,  to  store  it,  and  we  very  seldom  buy  it  in  carload 
lots;  it  has  generally  run  about  $2.10  a  yard  to  the  bricklayer.  The 
concrete  men  buy  in  carload  lots,  and  they  have  bought  it  on  some 
buildings  as  low  as  $1.50,  and  $1.65,  $1.70,  $1.80,  $1.90.  They  have 
always  been  able  to  buy  cement  cheaper  than  bricklayers,  because  they 
buy  it  in  carload  lots.  Sometimes  I  have  taken  cement  over  from  the 
concrete  man  which  he  had  left  over  from  his  foundation,  and  at  those 
times  I  would  take  it  over  at  a  less  price  than  $2.10.  I  do  not  know 
what  was  the  cost  of  gravel  that  was  used  in  my  concrete  work.  I  do 
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not  know  how  many  barrels  of  cement  were  used  per  yard  in  my  city 
concrete  work.    Most  of  these  specifications  call  for  a  mix  of  1  cement,       7542 
2  of  sand,  4  of  rock. 

I  do  not  suppose  that  I  have  ever  constructed  a  brick  wall  in 
connection  with  waterworks  which  was  to  be  wet  on  one  side,  that  is, 
with  standing  water  on  the  inside.  Most  of  my  experience  during  the 
years  in  question  was  in  the  construction  of  town  buildings. 

There  are  quite  a  number  of  union  restrictions  under  which  brick- 
layers work.  For  instance,  they  have  a  rule  that  the  line  on  the  in- 
side, or  the  outside  facing  of  the  wall,  should  not  be  put  further  than 
one  course  at  a  time,  except  where  something  comes  in  the  way ;  and  if 
it  is  over  a  piece  of  steel  or  wood  in  the  wall,  it  is  necessary  to  put 
the  line  over  five  or  six  courses  at  a  time,  and  they  allow  it,  but  they 
have  a  rule  that  it  shall  not  be  put  over  one  course  at  a  time.  They 
have  the  rule  in  regard  to  not  being  allowed  to  use  the  shovel,  which, 
I  think,  is  a  good  rule.  I  know  of  one  rule  in  particular  where  they 
insisted  that  if  a  certain  number  of  men  were  working  on  the  job, 
that  there  should  be  a  foreman  bricklayer  over  them;  they  never  en-  7543 
forced  it ;  they  did  attempt  to  enforce  it  two  or  three  years  ago ;  they 
never  had  any  trouble  about  it.  There  are  quite  a  number  of  rules  of 
that  character. 

I  don't  know  of  any  brick  tunnel  that  I  have  put  in,  though  I 
put  in  work  that  was  somewhat  of  a  similar  nature,  like  gas  ma- 
chines, and  around  a  gas  works.  The  further  you  get  into  the  tun- 
nel, the  cost  of  handling  material  would  be  a  little  more.  In  this  gas 
tunnel  that  I  mentioned,  the  work  was  arch  work.  I  have  kept  a  com- 
plete cost  of  all  the  work  that  I  have  done,  and  I  have  studied  the 
business  from  A  to  Z,  and  even  went  so  far  as  to  invent  a  system  of 
brick  construction  that  was  never  known  before,  and  which  is  used 
very  extensively  in  San  Francisco  now.  I  cannot  remember  of  any 
brick  work  that  I  have  done  in  a  tunnel. 

The  number  of  bricks  that  you  would  lay  to  a  cubic  foot  in  ordin-  7544 
ary  brick  work  is  a  proposition  that  fools  everybody  outside  of  the 
business.  Engineers  will  figure  18  brick  to  the  cubic  foot,  and  nobody 
in  the  business  figures  18  bricks  to  the  cubic  foot ;  we  figure  18  bricks 
to  a  brick  and  a  half;  there  is  a  difference  of  about  10%  or  12%.  I 
have  often  seen  people  figuring  up  brick  work  to  tell  how  many  brick 
are  in  it,  and  probably  they  will  be  anywhere  from  10  to  15  percent 
away  from  what  the  practical  man  would  figure,  and  about  25  to  30 
percent  away  from  the  actual  number  of  brick  in  the  wall. 

Questioned  by  Mr.  Searls. 

They  would  have  more  brick  than  really  were  in  the  work.  Men 
in  the  business  figure  6  brick  to  a  square  foot  for  every  half  brick 
thickness  of  wall.  Walls  will  lay  up  to  12  to  13  inches  in  thickness, 
and  if  a  man  was  to  figure  18  brick,  he  would  be  figuring  about  20 
brick,  or  2OV2  brick,  as  against  the  practical  man's  18,  and  even  at 
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that,  when  we  figure  18  brick,  we  don't  add  any  percentages  to  our 
work  afterwards,  because  we  know  that  figuring  18  brick  to  the 
13-inch  wall,  that  there  is  enough  margin  on  the  brick  that  we  don't 
put  in  there  to  give  us  a  considerable  profit.  In  fact,  in  nearly  all 
my  work  in  figuring  18  brick  to  the  foot,  I  do  not  add  any  profit,  and 
then  I  would  make  a  cut  from  the  total  figure,  knowing  that  I  could 
cut  at  least  10%  out  of  the  job. 

CROSS   EXAMINATION   BY   MR.    GREENE. 

Brick  has  averaged  during  this  period  mostly  $6.50.     I  have 
paid  $7 — that  was  after  1913,  but  most  of  the  brick  was  purchased 

7545  at  $6.50,  I  think.  There  is  a  difference  in  the  quality  of  brick,  but 
all  common  brick  comes  into  this  market  at  the  same  price.  Some 
years  prior  to  the  fire  it  was  the  custom  to  select  a  soft  salmon  brick ; 
they  were  called  chimney  brick,  and  were  sold  for  50  cents  more  a 
thousand.  That  was  along  about  1902  when  that  practice  ceased. 
Then  with  the  improved  process  of  making  brick,  it  was  not  neces- 
sary to  do  that  any  more,  as  it  would  be  hard  to  find,  if  the  brick 
were  properly  burned,  as  they  generally  are,  any  soft  brick  among 
them,  so  that  from  about  that  time  on  there  were  no  cheap  grades 
on  the  market.  Sometimes  a  man  would  want  an  extra  nice  job  on 
the  front  of  a  building,  and  he  would  pay  anywhere  from  50  cents 
to  $2  a  thousand  to  select  them  for  various  purposes.  During  the 
years  1907  to  1914  the  brick  sellers  here  did  not  have  two  or  three 
different  prices  for  bricks  of  different  grades.  In  the  case  of  a  hard- 
burned  sewer  brick,  that  should  be  vitrified  brick.    In  that  case  there 

7546  is  no  common  brick  at  all.  Assuming  that  they  are  not  vitrified,  a 
man  might  attempt  to  select  them  for  sewer  construction.  I  don't 
know  that  hard-burned  brick  does  cost  more,  or  that  it  does  not  cost 
more  than  ordinary  red  common  brick.  There  has  only  been  one 
grade  of  common  brick  in  this  market  for  years,  and  of  course  sold 
at  varying  prices,  depending  on  the  man  buying  it.  I  know  that 
the  Sacramento  Transportation  Co.,  for  instance,  does  not  segregate 
any  brick  in  its  yards  for  any  purposes.  They  are  common  brick. 
I  think  that  I  have  heard  in  the  past  that  McNear  has  at  times  se- 
lected brick  for  special  purposes,  but  the  Sacramento  Transporta- 
tion Co.,  one  of  the  oldest  and  largest  concerns  in  the  business,  does 
not  segregate  any  brick  at  all  out  of  their  pile  for  any  purposes, 
sewer  or  anything  else.     I  am  familiar  with  some  of  the  yards ;  I 

7547  am  familiar  with  the  Sacramento  Transportation  Co.'s  yards.  Of 
course,  it  is  impossible  for  me  to  say  that  a  man  has  not  gone  into 
some  particular  yard  and  paid  a  special  price  in  order  to  satisfy 
some  whim,  possibly,  or  had  some  well  defined  reason  for  getting 
brick  of  a  peculiar  kind.  I  couldn't  say  whether  or  not  the  brick- 
yards here  have  sold  brick  of  different  grades  during  this  period  of 
1907  to  1914.    I  don't  know  whether  some  companies  have  charged 
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extra  for  hard-burned  sewer  brick  over  the  common  red  brick,  or 
not.  I  don't  know  whether  there  was  a  common  trade  practice  to 
charge  more  for  that  than  for  the  ordinary  common  red  brick. 

I  made  the  single  exception  of  the  Sacramento  Transportation 
Co.'s  business  because  I  have  bought  millions  and  millions  of  brick 
from  them,  and  have  been  in  their  yards  a  thousand  times,  I  think, 
and  they  make  no  difference,  whatever.  They  have  one  grade  of 
brick.  I  do  not  want  to  be  misunderstood  when  I  speak  of  common 
brick.  There  is  a  kind  of  brick  used  for  base  purposes  called  clinker 
brick.  In  their  old  style  of  burning,  they  had  a  salmon  brick,  and 
then  they  had  the  hard-burned  brick.  Now  they  have  a  hard-burned 
brick,  and  a  clinker  brick;  these  clinker  bricks  are  just  black,  over- 
burned  brick;  with  that  exception,  the  Sacramento  Transportation 
Co.  does  not  segregate  its  brick  at  all.  7548 

The  brick  work  in  the  construction  of  the  drainage  tunnel  at 
Merced  is  a  very  good  job.     That  is  the  open  structure  to  the  east      7549 
of  the  lakes,  and  that  is  what  I  estimated  at  $25. 

Referring  to  structure  5  at  Crystal  Springs;  the  gate  tower  I 
certainly  would  put  lower  than  $36. 

Mr.  Hazen :  The  intake  pipes  leading  from  three  different  levels 
to  the  gate  tower  are  the  tunnels  that  were  lined  with  this  flanged 
pipe,  and  then  the  brick  was  laid  in  between  the  pipe  and  the  wall 
to  fill  up  the  space ;  that  is  very  difficult  work  that  could  not  be  seen 
by  anyone.  That  was  estimated  at  $50.  It  is  on  the  back  side  of  the 
dam.  They  drove  a  tunnel  through  the  back  of  the  cut ;  it  is  under 
the  water;  the  pipe  goes  through  the  tunnel,  and  then  the  space 
between  the  pipe  and  excavation  was  filled  in  solid  with  brick,  so 
that  is  much  more  difficult  work,  and  is  estimated  at  a  higher  price.       7550 

Mr.  Phillips:  In  building  in  San  Francisco  I  could  itemize  the 
cost  from  A  to  Z,  but  on  the  two  jobs  I  had  the  work  was  done  in  the 
brickyard,  and  they  furnished  the  brick;  in  fact  it  was  their  work 
and  their  brick  and  no  track  was  kept  of  that,  so  that  I  could  not 
tell  you  what  it  cost  on  those  two  jobs.  These  stacks  were  built 
during  the  high  period  right  after  the  fire  in  1906,  when  we  had  a 
hard  time  getting  men,  and  I  had  to  spend  considerable  time  there 
myself.  On  those  chimneys  I  would  get  at  least  1200,  and  possibly 
1500  to  1800  brick  to  the  man. 

I  stated  that  there  are  no  restrictions  placed  upon  the  amount 
or  the  number  of  brick  which  bricklayers  will  lay,  anywhere  within 
the  state,  but  I  can  say,  that  I  do  know  this;  we  had  this  thing  7551 
up  with  the  International  Union ;  knowing  that  one  of  the  principles 
of  the  International  Union  of  Bricklayers,  which  covers  the  entire 
country,  is  not  to  allow  any  local  Union  to  put  any  restriction  on 
the  output  of  their  men.  There  is  this  restriction:  The  Interna- 
tional Union  insists  that  every  year  the  local  Union  sign  up  an  agree- 
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ment  of  working  conditions  with  the  employers;  if  anything  comes 
np  that  a  local  Union  tries  to  break  that  agreement,  or  if  no  agree- 
ment exists,  tries  to  establish  a  rule,  such  as  you  speak  of,  of  limit- 
ing the  output  of  the  men,  all  that  the  employer  would  have  to  do 
would  be  to  notify  the  International  Union,  stating  the  condition  of 
affairs,  and  the  International  Union  would  insist  on  the  local  Union 
abrogating  that  rule,  and  if  they  did  not  do  it,  they  would  take  its 
charter  away,  and  put  other  men  in  here,  and  form  another  Union, 
and  put  the  Union  out  of  business.  I  have  had  those  things  up  with 
the  International  Union  when  the  Union  here  was  trying  to  do 
things  we  did  not  wish,  and  that  was  the  ultimatum  delivered  to  the 
Union  here,  that  they  must  not  go  beyond  certain  lines  or  their 
charter  would  be  revoked.  That  was  some  three  or  four  years  ago. 
I  am  not  sure  whether  the  brick  work  on  the  Hob  art  Building  at 
Montgomery  and  Market  Sts.  was  actually  suspended  for  some  time 

7552  as  a  result  of  that  or  not.  There  have  been  various  little  matters 
arising  from  time  to  time  where  we  did  not  think  the  bricklayers 
were  acting  quite  right,  and  we  have  taken  it  up  with  the  Inter- 
national, and  have  always  gotten  satisfaction  from  them. 

It  is  my  understanding  that  there  has  never  been,  in  California, 
any  restrictions  as  far  as  the  number  of  brick  that  are  to  be  laid 
per  man  per  day  is  concerned.  I  have  never  heard  of  any  rule  of 
any  Bricklayers  Union  where  any  restriction  is  put  upon  the  men, 
either  as  to  the  number  of  common  brick  or  pressed  brick,  or  terra 
cotta  to  be  set,  or  anything  else.  There  is  no  custom  in  the  trade 
whatever,  no  practical  restriction.  My  experience  with  the  Brick- 
layers Union  has  been  that  you  can  get  all  the  work  out  of  them 
that  it  was  possible  to  get  out  of  the  men. 

RE-DIRECT  EXAMINATION  BY  MR.   SEARLS. 

7553  As  a  rule,  I  expect  to  average  at  least  2,000  brick  to  the  man, 
and  I  have  kept  track,  out  of  curiosity,  of  the  number  of  brick  laid 
by  a  crew  of  men  in  a  certain  period.  I  remember  a  three-story 
building  on  Market  St.,  this  side  of  Larkin,  built  just  before  the  fire, 
when  I  took  6  bricklayers  on  the  job  myself,  and  at  the  end  of  the 
day  I  counted  the  brick  in  the  wall,  18  brick  to  the  foot,  or  18  to 
13  inches  of  actual  count,  and  I  averaged  either  3,747  or  3,752.  It 
was  very  close  to  3,750.  I  have  worked  where  something  like  4,000 
were  put  in  in  a  day,  but  a  man  cannot  do  that  day  after  day. 

L.  H.  Sly  has  worked  non-union  men  in  San  Francisco  for  years. 
His  foreman  told  me  it  was  a  losing  game.  I  would  not  have  non- 
union bricklayers,  because  I  don't  think  I  could  get  the  work  out 
of  them.  I  would  rather  pay  $7  to  a  competent  man  than  $4  to  an 
incompetent  man.  Naturally,  a  competent  man  is  going  into  the 
Union,  because  he  is  going  to  get  the  money.  A  man  who  is  incom- 
petent, and  cannot  earn  wages,  is  the  fellow  who  is  forced  to  stay 
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out  of  the  Union  in  order  to  make  a  living,  if  he  is  going  to  follow 
that  business,  but  if  he  is  competent  at  all,  he  is  going  to  be  under 
the  Union  rule,  and  get  Union  wages. 

Questioned  by  Mr.  Hazen. 

It  is  not  as  easy  to  lay  a  brick  in  Portland  cement  as  in  mortar. 
Portland  cement  is  much  more  difficult.     If  you  can  put  a  small      ?554 
percentage  of  lime  in  the  mortar,  you  can  do  better  work.     I  con- 
sider a  man  can  do  better  work  than  he  can  in  sand  and  cement, 
though  engineers  insist  on  doing  it. 

Questioned  by  Mr.  Greene. 

In  sand  and  cement,  without  any  lime  at  all,  it  keeps  a  man  busy 
to  put  in  a  thousand  in  a  day,  where  he  would  put  in  2,000  with 
lime.  I  have  built  lots  of  brick  walls  where  I  had  standing  water 
in  back  of  it.  Any  man  in  the  building  business,  where  he  put  in 
brick  foundations,  has  had  that  experience.  I  have  had  it  in  San 
Francisco  in  a  number  of  cases.  I  did  not  want  to  go  beyond  my 
experience,  and  I  did  not  understand  the  question  before,  when  I 
was  asked  if  I  had  ever  built  a  wall  that  had  water  in  back  of  it. 

Questioned  by  Master. 

These  walls  that  I  speak  of  are  cases  where  the  wall  must  not 
leak,  absolutely.  It  is  a  hard  thing  to  put  in  any  brick  wall,  even  7555 
in  sand  and  cement,  with  standing  water  behind  it,  and  make  it 
absolutely  water-tight,  because  the  water  will  go  through  the  brick. 
It  goes  through  the  mortar  as  well  as  the  wall.  I  do  not  consider 
that  you  can  get  any  brick  through  which  water  will  not  pass,  out- 
side of  vitrified  brick.  Water  will  pass  through  any  common  brick 
that  is  made.  Vitrified  brick  is  made  out  of  a  clay  which  vitrifies, 
and  leaves  a  sort  of  a  glaze  on  the  surface.  The  glaze  isn't  put 
on,  it  is  in  the  clay. 

Questioned  by  Mr.  Searls. 

That  brick  costs  about  $35  a  thousand.  I  could  not  say  whether 
with  that  kind  of  brick  that  more  water  would  pass  through  the 
joints  than  through  the  brick  itself  where  a  little  lime  in  your  mortar 
is  used.  I  could  not  tell  whether  more  comes  through  the'  brick,  or 
through  the  joints.  7556 

If  a  man  came  to  me  and  told  me  that  he  had  a  certain  place 
where  he  had  to  use  brick  work,  and  that  he  had  standing  water  in 
back  of  the  wall,  I  would  put  in  a  certain  proportion  of  lime  in  that 
work,  because  I  know  by  doing  that  I  could  get  as  absolutely  solid 
a  job  as  a  man  is  apt  to  get  with  sand  and  cement.  I  would  con- 
sider that  if  I  got  the  interstices  between  the  bricks  thoroughly  filled, 
that  I  would  have  done  all  that  I  could  do  toward  making  it  water- 
tight. If  I  used  lime  and  cement  mortar,  I  would  consider  that  my 
wall  would  be  more  water-tight  than  sand  and  cement  mortar.  It 
would  depend  upon  the  pressure  whether  it  was  water-tight  or  not. 
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Witness :    Leslie  W.  Stocker  for  the  Defendants. 

7557  DIRECT  EXAMINATION   BY   MR.    SEARLS. 

I  am  32  years  of  age,  reside  in  San  Francisco,  and  am  a  civil 
engineer.  I  am  an  assistant  engineer  in  the  City  Engineer's  Office, 
and  have  been  there  8  years.  I  am  a  graduate  of  the  University  of 
California.  I  was  engaged  about  2  years  on  the  designing  of  the 
high  pressure  water  system,  and  about  2  years  on  the  construction 
of  the  pipe  system  and  its  auxiliaries.  The  reports  of  the  cost  of  doing 
that  work  were  checked  by  inspectors  working  under  my  supervision. 

It  is  the  practice  of  the  City  Engineer's  Office  to  keep  detailed 
cost  accounts  on  all  contracts  that  are  let  for  work  done  in  the  city, 
and  that  practice  was  followed  on  the  work  on  the  auxiliary  water 
supply  system  for  fire  protection.  On  the  high  pressure  pipe  laying 
contracts  there  was  generally  one  inspector.  If  it  was  a  very  large 
job,  there  would  be  more  than  one  inspector,  whose  sole  duty  it 
was  to  make  the  rounds  of  the  jobs  every  day  and  take  notes  of 
what  the  men  employed  were  doing,  segregate  the  different  classes 

7558  of  labor,  such  as  the  excavation,  pipe  laying,  etc.,  and  these  in- 
spectors would  also  ascertain  the  rates  paid  to  the  different  men,  and 
the  rates  paid  for  materials.  From  these  costs  of  work  and  materials 
each  day,  a  detailed  cost  statement  was  generally  made  up  at  the 
end  of  the  job.  The  City  paid  by  contract,  and  the  contractor  might 
have  made  an  excessive  profit,  or  he  might  have  lost  money.  In- 
spectors' reports  show  the  cost. 

On  the  contract  for  laying  pipe  in  the  Mission  District,  I  had 
occasion  to  check  these  total  costs  with  the  contractor's  book  costs. 
The  total  payment  to  the  contractor  on  this  job  was  $110,235;  the 
total  cost  of  labor  and  teaming,  as  kept  by  the  inspector  for  the 
City  on  that  job  was  $67,919.  The  total  cost,  as  shown  by  the  eon- 
tractor's  books  was  $71,876;  the  total  cost  of  material,  as  shown  by 
the  inspector,  is  $16,873;  the  total  cost,  including  an  item  of  $131 
charged  to  equipment,  as  given  by  the  contractor's  books  as  $10,166. 
The  total  for  labor  and  material,  as  given  by  the  inspector,  comes  to 
$84,792,  against  the  contractor's  $83,042,  an  excess  in  the  City's 

7559  accounts  of  something  over  $2,700.  It  seems  to  me  that  this  shows, 
all  things  considered,  rather  a  close  check. 

The  contractors  are  generally  not  in  the  habit  of  keeping  de- 
tailed cost  accounts,  and  it  is  quite  a  frequent  occurrence  for  them 
to  come  to  the  inspectors  of  the  City  to  find  out  what  a  particular 
element  of  the  work  is  costing  them,  and  no  doubt  they  use  such 
information  in  their  future  work. 

The  base  figures  that  I  obtained  for  labor  and  material  costs, 
and  teaming,  on  this  high  pressure  work,  did  not  include  any  allow- 
ance for  equipment  charges  and  incidentals  which  were  not  covered 
by  the  detail  report  of  the  inspectors.    Such  costs  have  to  be  allowed 
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for  separately.  My  costs,  as  finally  determined,  was  based  upon  the 
assumption  that  a  percentage  of  some  sort  must  be  added  to  take  7560 
care  of  these  equipment  charges,  and  the  contractor's  profits,  and 
overhead  and  incidentals.  In  the  case  of  the  pipe  estimates,  I  believe 
that  a  portion  of  that  overhead  charge  was  added  to  the  total  cost 
of  the  pipe  laid  in  place,  and  not  added  as  a  part  of  the  cost  per 
cu.  yd.  of  excavation,  or  per  lineal  foot  of  pipe  laying,  but  it  was 
reckoned  in  the  final  figure.  I  took  the  inspectors'  costs  on  these 
jobs,  rather  than  the  contractor's  prices,  as  the  inspectors'  costs  are 
a  more  reliable  index  to  the  true  cost  of  the  work,  because  they  are 
the  costs.  The  contractors'  prices  are  the  costs  to  the  City,  but  they 
are  the  contractor's  prediction  of  what  the  cost  to  him  will  be,  plus 
a  profit.  In  the  job  I  have  quoted,  the  contractor  made  a  good  profit. 
That  is  the  job  I  have  already  given  the  figures  on,  totaling  $110,000. 
When  I  say  that  the  contractor  made  a  good  profit,  I  mean  a  per- 
centage which  a  contractor  would  consider  higher  than  the  average. 
I  base  that  on  the  contractor's  statement  to  me.  He  gave  me  the 
figures  from  his  own  books.  7561 

Questioned  by  Master. 

The  contractor  gave  me  the  total  cost  of  that  job,  including  all 
of  his  overhead  expense,  as  $88,024;  he  received  $110,235  from  the 
City,  making  a  profit  of  $22,210. 

Questioned  by  Mr.  Greene. 

That  includes  a  very  small  charge  which  he  made  to  equipment. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

There  were  several  contracts  outside  of  the  high  pressure  sys- 
tem where  the  contractors  lost  money,  and  the  inspectors'  costs  was 
considerably  higher  there  than  the  contract  prices  in  those  cases. 
There  was  one  job  which  was  started  under  my  supervision,  on  which 
the  contractor  spent  $32,000,  doing  work  for  which  he  was  entitled 
to  a  payment  of  $19,000.  Some  of  that  excess  cost  was  due  to  mis- 
management, but  in  any  case,  his  prices  were  entirely  too  low.  The 
$32,000  was  what  my  inspector  reported  as  the  cost  of  the  work. 

Mr.  Dockweiler  and  I  went  over  the  available  information  as  to 
the  cost  of  the  trench  work  in  the  high  pressure  system,  and  after  7552 
thorough  discussion,  we  derived  from  those  costs  a  basis  for  average 
costs  of  the  trench  work  in  various  classes  of  soil,  and  in  various 
districts  of  the  city.  The  original  computations  of  costs  were  made 
in  my  office  under  my  direction. 

A  table  was  here  introduced  and  marked  ' '  Defendants '  Exhibit 
"100JJ". 

These  trench  costs,  as  finally  derived,  were  intended  as  an  aver- 
age of  all  sizes  and  classes  of  pipes.  It  is  practically  impossible  to 
make  any  segregation  for  the  wrought  iron  trenches  as  distin- 
guished from  the  cast-iron.  These  jobs  covered  enough  of  Districts 
1  and  2  in  the  city  so  as  to  be  fairly  representative  of  conditions.  7563 
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Page  24,  cost  of  excavation,  backfilling,  and  removing  the  sur- 
plus excavated  material  from  the  trenches.  That  was  derived  from 
the  records  of  the  high  pressure  fire  system.  The  high  pressure  fire 
system  records  of  excavation  include  the  cost  of  opening  pavement, 
along  with  the  excavation  costs,  and  the  cost  of  opening  the  pavements 
has  been  deducted.  That  is,  in  order  to  get  the  figures  which  are 
shown  on  this  sheet,  the  cost  of  opening  pavements  is  deducted  from 
the  original  costs.  The  original  job  was  on  a  $3  wage  basis,  and  this 
table  has  been  corrected  to  $2.50  basis,  which  you  are  using  in  this  case. 

Questioned  by  Mr.  Greene. 

In  deducting  the  pavement,  I  have  taken  the  time  on  the  men 
who  did  the  work,  and  I  knew  the  unit  costs  of  opening  the  pave- 
ment, so  that  sheet  24  shows  the  cost  of  the  trench  work,  and  the 
removal  of  the  surplus  excavated  material. 

Questioned  by  Mr.  Searls. 

The  cast-iron  pipe  in  the  high  pressure  system  averages  very 
much  higher  than  the  Spring  Valley  pipe.  The  minimum  size  of  the 
pipe  was  8  inches,  and  the  minimum  size  of  the  main  lines  was  10 
inches,  therefore,  there  was  considerable  more  surplus  to  be  removed 
than  in  the  case  of  the  ordinary  water  pipe,  so  a  deduction  was  made 
for  the  cost  of  hauling  away  the  surplus  excavated  material,  and 
on  page  24a  is  given  in  the  line  ''Cost  of  excavation  and  backfill", 
the  cost  of  those  items  only,  which  is  the  cost  from  page  24,  minus 

7564  the  cost  of  removing  the  surplus  material.  I  think  I  assumed  an 
average  diameter  of  14  inches.  These  figures  on  page  24a,  cost  of 
excavation  and  backfill,  are  too  high  to  be  used  on  domestic  supply 
pipes,  for  a  number  of  reasons. 

1.  The  auxiliary  water  supply  trenches  average  about  5V2  feet 
in  depth,  while  the  Spring  Valley  trenches  average  only  about  S1^ 
feet;  the  labor  cost  of  removing  the  materials  from  the  deeper 
trenches,  of  course  averages  higher  than  the  labor  cost  of  removing 
from  shallower  trenches. 

2.  On  account  of  the  necessity  for  straight  grades,  and  the  re- 
quirement that  joints  be  left  exposed  until  after  a  satisfactory  test 
was  made,  the  auxiliary  water  supply  trenches  were  left  open  on 

7565  the  average  10  days  or  two  weeks,  in  some  cases  much  longer,  while 
the  water  company's  trenches,  I  understand,  are  often  backfilled 
the  same  day  that  they  are  dug,  and  rarely  left  open  more  than  2 
or  3  days,  or  a  week  at  the  most.  This  means  a  greater  expense  for 
bridges  and  barricades,  and  more  chance  for  caving  of  the  sides  of 
the  trenches  in  the  auxiliary  water  supply  work.  Also  a  greater 
expense  for  lagging  trench,  since  the  auxiliary  water  supply  trench  in 
sand  generally  had  to  be  lagged,  whereas,  the  Spring  Valley  Water 
Co.  's  shallower  trenches  in  sand  would  generally  stand  with  little  or  no 
lagging  long  enough  to  lay  and  caulk  the  pipe,  if  the  sand  was  wet,  or 
contained  a  little  loam  or  clay,  which  would  hold  it  together.     The 
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labor  cost  of  lagging  is  included  in  the  cost  data  on  the  auxiliary- 
water  supply  trenches. 

3.  In  the  lowest  portions  of  the  city,  considerable  water  was 
encountered  in  the  auxiliary  water  supply  trenches.  The  cost  of 
pumping  or  bailing  out  the  water  is  included  in  the  cost  figures  for 
excavation.  This  expense  would  be  very  rarely  necessary  in  the 
Spring  Valley  Water  Co.'s  shallower  trenches. 

4.  The  auxiliary  water  supply  pipe  frequently  encountered 
brick  or  concrete  sewers,  in  which,  when  it  was  possible  to  do  so 
without  interfering  with  the  flow  in  the  sewers,  and  necessary  to  do 
so  to  get  the  pipe  down  to  the  proper  grade,  holes  were  opened.  This 
expense  of  cutting  into  sewers  was  included  in  the  excavation  cost. 
This  sometimes  occurs  with  Spring  Valley  Water  Co.  pipe  also,  but 
much  less  often  than  was  the  case  on  the  auxiliary  water  supply 
system  work. 

5.  The  Auxiliary  water  supply  pipe  was  often  laid  close  to 
the  curbs,  so  that  care  had  to  be  taken  to  prevent  the  curbing  from 
falling  into  the  trench,  and  if  it  did  fall  in,  it  necessitated  some 
expense  to  pull  the  heavy  stone  out  of  the  trench.  The  Spring  Valley 
Water  Co.'s  pipe  is  nearly  always  several  feet  out  from  the  curb. 

As  a  result  of  a  discussion  of  these  conditions,  between  Mr.      7566 
Dockweiler  and  myself,  the  figures  shown  on  24a,  as  the  adopted 
figures,  wrere  arrived  at.     These  adopted  figures  were  set  by  Mr. 
Dockweiler,  and  personally  I  would  probably  have  reduced  them  a 
little  more  than  he  was  willing  to. 

Questioned  by  Master. 

There  is  one  case  where  the  figure  is  a  little  bit  larger;  on  the 
last  line  the  cost  is  given  at  43  cents,  and  he  adopted  a  figure  of  60 
cents.  That  was  an  isolated  job  out  in  the  Richmond  District.  Tak- 
ing District  2,  those  are  simply  round  figures. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

Mr.  Stocker :  The  adopted  figures  from  page  24a  were  then  con- 
verted into  cost  of  excavation  and  backfill  per  lineal  foot,  as  shown 
by  page  36.  This  adopted  figure  on  24-a,  which  is  carried  on  finally 
to  the  seventh  column  of  page  36,  is  independent  of  any  removal  of 
surplus  material,  and  a  surplus  charge  is  added  for  that  on  page 
36,  columns  9,  10  and  11.  Columns  3,  4,  5  and  6  take  care  of  the 
lagging.  Column  6  shows  an  average  volume  of  trench  lagged  and  7567 
unlagged.  This  average  was  taken  so  as  to  avoid  a  great  multi- 
plicity of  computations.  We  obtained  in  that  manner  the  total  labor 
and  team  costs  of  excavation  fill,  and  surplus  per  lineal  foot,  ex- 
cluding the  cost  of  lumber  for  lagging,  but  including  the  cost  of 
labor  required  for  lagging.  The  lumber  cost  is  shown  in  columns 
13  and  14. 

On  page  37  is  a  figure  given  for  other  soils  than  sand  which  do 
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not  require  lagging.  The  figures  from  pages  36  and  37  are  carried 
forward  and  added  in;  the  labor  figures  appear  in  column  6,  at 
pages  116,  116-a  and  116-b.  The  percentage  for  profits,  tools,  super- 
intendence, etc.,  is  composed  of  two  items,  based  on  my  own  experi- 
ence on  the  high  pressure  system  of  the  auxiliary  water  system, 
10%  is  added  to  the  labor  cost  to  cover  the  item  of  superintendence 
on  the  job ;  that  is  the  general  foreman,  who  could  not  be  charged 
to  any  particular  subdivision  of  the  job,  the  timekeepers,  watch- 
man, and  services  of  that  kind,  and  the  sharpening,  repairing,  and 
depreciation  of  tools  and  equipment.  This  made  110%  of  the  labor 
cost,  and  to  that  was  added  a  charge  of  25%  for  general  overhead 
expense  and  profit,  which  were  fixed  by  Mr.  Dockweiler,  making  a 

7568  total  of  110%,  plus  25%  of  110%,  or  making  137%%.  Then  on 
page  116  you  get  for  the  first  district  the  cost  of  the  trenching  in 
column  11  for  each  of  the  sizes  of  riveted  pipe.  I  had  nothing 
to  do  further  with  the  preparation  of  the  estimates  of  riveted  pipe. 

7569  Questioned  by  Master. 

These  were  figures  for  trenching  as  regards  cast-iron  pipe, 
with  the  exception  that  on  this  sheet  36  an  extra  allowance  was  made 
for  the  removal  of  the  surplus  excavated  material  from  the  deeper 
trenches  for  the  wrought  iron  pipe,  but  the  units  were  derived  from 
the  same  basis  as  the  cast-iron  pipe. 

Mr.  Elliott :  I  mean  that  that  32"  covering  was  for  riveted  pipe 
and  cast-iron  pipe,  and  all  sorts  of  pipe  that  we  have  in  the  system ; 
that  32  inch  was  measured  on.  I  have  just  made  a  calculation,  and 
find  that  the  average  depth  of  the  riveted  pipes  in  San  Francisco 
is  exactly  5  feet ;  that  is  the  average  bottom  of  the  trench  is  5  feet 
from  the  surface. 


Dockweiler         Witness :    J.  H.  Dockweiler  for  Defendants. 

7570  direct  examination  by  mr.  searls. 

These  tables  which  were  introduced  this  morning  as  100JJ,  and 
referring  to  the  sheets  that  have  been  placed  in  evidence  as  "Exhibit 
"100,  100-a,  100-b,  and  100- j,"  show  the  method  I  used  in  getting  at 
the  cost  of  making,  transporting,  dipping,  laying  and  riveting  in 
the  trench  the  wrought  iron  pipe  that  was  laid  in  the  City  and 
County  of  San  Francisco.  The  sheet  marked  "Exhibit  100-a"  shows 
the  cost  of  the  pipe  delivered  at  the  trench  undipped.  I  have  ap- 
plied the  same  units  there  that  I  did  for  the  country  pipe,  as  far  as 
the  base  costs,  and  fabricated  costs,  and  laying  costs  as  such  are 
concerned,  with  the  exception  that  wherever  there  is  a  specific  kind 
of  a  joint  noted,  I  have  made  a  difference  and  allowed  for  such  joint. 

Taking  "Exhibit  100-j",  sheet  109-c  and  109-d,  those  sheets  show 
the  cost  of  laying  this  pipe  in  the  trench  in  the  city,  and  are  sep- 

7571  arated   according  to  riveted  joints  and  lead  joints.     The  various 
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difficulties  which  exist,  particularly  in  Districts  1  and  2,  with  respect 

to  getting  the  pipe  to  the  trench,  and  laying  it  and  riveting  it,  is 

set  forth  on  sheets  116,  116-a  and  116-b.    I  took  my  cost  of  laying 

the  pipe,  as  shown  on  this  sheet,  from  the  sheets  numbered  109-c 

and  109-d.     It  is  shown  on  page  36.     That  page  takes  care  of  the 

trench  costs  only.     The  difficulties  of  laying  the  pipe  in  the  city 

streets  are  included  and  taken  care  of  in  your  trench  work ;  there  is       7572 

a  different  unit  of  cost  for  excavation  and  backfill  for  each  district. 

Mr.  Greene  was  essentially  correct  in  asking  me  whether  the  cost 

of  riveting  and  laying  the  pipe  were  on  practically  the  same  basis 

as  my  costs  in  the  country. 

I  have  taken  37%%  for  field  overhead,  both  city  and  country. 

The  depth  of  the  trench  excavated  is  evidenced  in  the  unit 
of  volumes  of  excavation  per  lineal  foot  of  pipe.  There  is  more  yard- 
age per  lineal  foot  of  riveted  pipe,  as  they  are  so  much  larger  than 
the  cast-iron  pipe.  That  difference  is  taken  care  of  in  the  increased 
amount  of  yardage  excavated,  due  to  the  greater  depth  of  the  pipe. 
The  average  depth  of  trench  for  the  cast-iron  pipe  in  the  city  is 
about  3%  feet.  On  the  riveted  pipes  I  have  made  no  direct  average 
computation,  but  I  should  say  that  the  statement  made  by  Mr.  El- 
liott is  substantially  correct.  I  have  estimated  the  depth  of  trench,  7573 
and  the  quantity  of  yardage  in  excavation  for  each  size  pipe.  In 
getting  at  my  unit  price  per  cubic  yard,  I  made  certain  deductions 
on  the  high  pressure  costs,  due  to  the  assumed  greater  difficulty 
of  excavating  a  deep  trench  for  that  high  pressure  pipe,  as  compared 
with  the  shallow  trench  for  the  cast-iron  pipe.  The  unit  prices  for 
the  Spring  Valley  riveted  pipe  should  be  loaded  with  the  same  extra 
cost  which  would  be  involved  in  the  City  high  pressure  pipe  if  you 
were  considering  the  wrought  iron  pipes  alone,  but  the  way  I  have 
computed  it,  taking  an  average,  I  say  no.  Taking  all  the  riveted 
pipe  within  the  city  limits,  their  total  length  of  trench  is  very  small 
in  comparison  to  the  entire  amount  of  pipe  mileage  of  all  classes  of 
pipe,  so  that  my  price  is  an  average  for  all.  If  I  were  figuring  on 
wrought  iron  alone,  and  excluding  the  others,  then  my  units  would 
have  to  be  loaded  with  the  amount  that  was  deducted  from  it  to  get 
an  average.  I  have  taken  the  average  conditions  of  both  wrought 
iron  and  cast-iron  pipes  in  giving  this  unit  price  per  yard.  I  at- 
tempted to  determine  a  unit  for  the  excavations  in  the  three  dis- 
tricts at  the  time  I  made  the  estimate.  Mr.  Stocker's  notes  and 
data  were  available,  and  the  deductions  which  he  made,  I  employed, 
raising  however,  and  fixing  what  I  call  my  adopted  figure  per  unit, 
using  my  own  judgment  as  to  what  that  should  be.  In  other  words,  7574 
the  prices  for  each  class  of  material  varied  in  the  three  districts. 

Taking  sheets  116,  and  116-a,  b  and  c,  I  took  Mr.  Stocker's 
figures,  made  in  conference  with  me,  up  to  column  11  of  those  sheets, 
with  this  difference,  that  what  I  called  "profit,  tools  and  superin- 
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"tendence,  etc.,  37%%",  10%  of  that  37%%  was  based  upon  in- 
formation and  experience  had  by  him  in  the  high  pressure  fire  sys- 
tem construction,  while  the  remainder,  or  27%%,  is  based  upon  my 
judgment  in  the  matter.  The  remaining  columns  in  that  table  are 
taken  by  taking  the  cost  of  my  pipe  in  the  trench  laid,  and  adding 
it  to  the  trench  cost,  and  getting  my  total  .cost,  which  I  used  in 
the  inventory  and  appraisal  I  filed  here. 


Stocker  Witness :    Leslie  W.  Stocker  for  Defendants. 

CROSS   EXAMINATION   BY    MR.    GREENE. 

7575  Mr.  Hazen:    These  are  the  eight  contracts  for  pipe  laying  for 
the  City  high  pressure  work. 

Contract  No.  46,  April  24,  1911,  Michael  Murphy : 
For  laying  6-inch  pipe,  $1.00  per  foot; 
For  laying  8-inch  pipe,  75  cents  per  foot; 
For  laying  12-inch  pipe,  52  cents  per  foot; 
For  Excavation,  $1.00  per  cu.  yd. 

I  understand  that  the  price  for  pipe  laying  does  not  include  the 
pipe  or  the  specials,  or  the  gates  or  the  lead. 

Contract  No.  50,  September  13,  1911,  Michael  Murphy: 
For  laying  6-inch  pipe,  40  cents; 
For  laying  8-inch  pipe,  50  cents; 
For  laying  10-inch  pipe,  70  cents ; 
For  laying  12-inch  pipe,  70  cents; 
For  laying  16-inch  pipe,  80  cents; 

7576  For  laying  20-inch  pipe,  80  cents; 
For  excavation,  $1.42%  per  cu.  yd. 

I  understand  it  does  not  include  pavement  work,  but  it  does 
include  disposal  of  surplus. 

Mr.  Stocker :  The  cutting  open  of  the  pavement  was  in  all  cases 
included  in  the  excavation  bid;  the  replacing  of  the  pavement  was 
a  separate  bid. 

Mr.  Hazen:  Mr.  Stocker  may  be  right  that  cutting  the  pave- 
ment was  included  in  the  contract,  but  not  the  relaying;  I  assume 
that  he  is. 

Contract  No.  48,  October  9,  1911,  The  Coast  Improvement  Co. : 
For  laying  6-inch  pipe,  60  cents; 
For  laying  8-inch  pipe,  60  cents; 
For  laying  12-inch  pipe,  70  cents; 
For  laying  16-inch  pipe,  75  cents; 
For  excavating,  $1.30. 
That  contract  was  carried  out. 
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Contract  No.  44,  February,  1912 ;  Robert  C.  Storey  &  Co. 

Laying     6-inch  pipe,  $1.00; 

Laying     8-inch  pipe,  80  cents; 

Laying  10-inch  pipe,  80  cents; 

Laying  12-inch  pipe,  40  cents;  7577 

Laying  16-inch  pipe,  90  cents; 

Excavation,  $1.40. 
That  was  carried  out. 
Contract  No.  44,  July  8,  1910,  Keystone  Construction  Co. : 

Laying     6-inch  pipe,  12  cents; 

Laying     8-inch  pipe,  20  cents; 

Laying  10-inch  pipe,  25  cents; 

Laying  12-inch  pipe,  40  cents; 

Laying  16-inch  pipe,  70  cents; 

Excavation,  88  cents. 
I  understand  that  the  contractor  failed  to  execute  that  con- 
tract. 

Mr.  Stocker:    That  is  right. 

Mr.  Hazen :   Contract  No.  47,  July  29,  1910,  The  Raisch  Improve- 
ment Co. : 

Laying     6-inch  pipe,  15  cents; 

Laying     8-inch  pipe,  22  cents ; 

Laying  10-inch  pipe,  29  cents; 

Laying  20-inch  pipe,  92  cents; 

Excavation,  $1.03  per  cu.  yard. 
That  was  carried  out. 
Contract  No.  48,  August  12,  1910,  Oscar  F.  Levy: 

Laying     6-inch  pipe,  15  cents; 

Laying     8-inch  pipe,  20  cents; 

Laying  12-inch  pipe,  30  cents; 

Laying  16-inch  pipe,  40  cents; 

For  excavation,  80  cents. 
The  contractor  failed  to  carry  this  out. 
Mr.  Stocker:    That  is  correct. 
Mr.  Hazen :  Contract  No.  50,  September  12,  1912,  Foster  &  Yoght : 

Laying     6-inch  pipe,  15  cents;  7578 

Laying     8-inch  pipe,  18  cents; 

Laying  10-inch  pipe,  22  cents; 

Laying  12-inch  pipe,  27  cents; 

Laying  16-inch  pipe,  38  cents; 

Laying  20-inch  pipe,  52  cents; 

For  excavation,  95  cents  per  cu.  yard. 
The  contractor  failed  to  carry  this  out. 
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Mr.  Stocker:   That  is  correct. 

Mr.  Hazen:  As  I  understand  they  included  the  whole  of  Dis- 
trict No.  1,  the  greater  part  of  District  No.  2,  and  little  if  any  of 
District  No.  3. 

Mr.  Stocker :  The  specifications  in  these  contracts  in  the  case  of 

7579  plain  concrete  called  for  a  1  to  5  mix  of  cement  and  rock,  with  sand 
to  fill  the  voids.  The  water-tight  concrete  was  the  same,  with  an 
addition  of  some  water-tight  compound ;  the  Medusa  Compound  was 
generally  used,  I  believe;  either  that  or  hydrated  lime.  The  con- 
crete was  used  in  the  valve-vaults,  and  in  the  repairs  of  the  sewers 
which  I  mentioned  this  morning  as  having  been  cut  into.  That  was 
practically  all  reinforced  concrete,  and  the  reinforcement  was  paid 
for  separately. 

Mr.  Hazen :  I  won 't  read  all  of  the  prices ;  the  average  on  ordi- 
nary concrete  on  the  three  contracts  that  failed  was  $10;  on  the 
five  that  were  carried  out  it  was  $16.40.  For  water-tight  concrete 
they  were  respectively  $11.50  and  $20. 

Mr.  Stocker:   The  reinforcing  element  was  paid  for  separately. 

7580  It  is  customary  to  put  the  cost  of  reinforcing  in;  that  is  to  say, 
if  the  reinforcing  bar  costs  V-/-2  cents  a  lb.,  it  is  customary  for  the 
contractor  to  receive  2^2  or  3  or  more  cents  per  lb.  for  it. 

Mr.  Hazen :  I  do  not  think  that  repairing  a  small  cut  in  a  sewer, 
with  a  very  light  thin  wall,  or  putting  a  little  concrete  in  a  valve 
box,  is  directly  comparable  to  the  concrete  work  on  the  distributing 
reservoirs,  but  it  has  a  slight  bearing,  in  that  these  prices  that  were 
bid,  and  paid  for  contract  work  along  the  line.  It  is  comparable  to 
some  of  the  concrete  work  that  would  have  to  be  done  in  the  Spring 
Valley  system  in  reproducing  it.  There  are  lots  of  odds  and  ends 
that  are  included  in  the  yardage  of  these  schedules  that  have  been 
estimated,  and  I  think  that  in  a  general  way  this  work  is  compar- 
able to  a  great  many  of  those  small  items  to  which  we  have  paid 
very  little  attention.     It  is  like  the  concrete  in  trenches  that  I  in- 

7581  eluded  in  my  percentage  for  specials. 

Mr.  Stocker:  These  concrete  jobs  were  all  very  small,  ranging 
from  1  or  2  cu.  ft.,  up  to  a  maximum  of  5  cu.  yds.  in  the  valve 
vaults.  The  average  was  probably  not  over  1  cu.  yd.  for  a  single 
piece  of  concrete  work. 

(The  testimony,  as  just  given  by  Mr.  Hazen,  is  to  be  understood 
as  correct,  unless  Counsel  for  Defendants  finds  some  error  in  it  in 
checking  it.) 
7583  Portions  of  the  specifications  covering  this  work  were  then  read, 

as  follows: 

The  following  extracts  are  taken  from  specifications  No.  8,807, 
contract  No.  41,  for  hauling  and  laying  cast-iron  high  pressure  mains, 
etc.,  prepared  by  Mr.  M.  M.  O'Shaughnessy,  City  Engineer,  are  in- 
structive : 
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"He  shall  brace  and  support  and  pump  and  drain  said  excava- 
tions." 

"Wherever  additional  information  regarding  the  location  of 
existing  sub-surface  structures  may  be  required,  the  contractor  shall 
excavate  test  pits  at  such  points." 

"The  material  excavated  shall  be  placed  in  such  a  position  as 
not  to  impede  unnecessarily  the  general  travel  on  the  streets.  One 
side  of  the  excavation  shall  be  left  entirely  clear  to  facilitate  the 
hauling  of  materials  and  appliances  to  be  placed  therein." 

"It  will  be  the  contractor's  privilege  to  remove  from  the  work 
and  dispose  of  as  he  wishes  all  of  the  excavated  material  in  excess 
of  that  required  to  refill  the  trench  to  official  street  grades." 

"Where  any  crosswalk  is  cut  by  the  trench,  the  contractor  shall 
construct  a  timber  bridge  of  sufficient  width.  Where  in  the  opinion 
of  the  City  Engineer  it  is  necessary  to  construct  a  bridge  for  wagons, 
the  contractor  shall  build  and  maintain  same.  Where  the  excava- 
tion crosses  a  wagon  entrance  to  private  property,  a  suitable  bridge 
shall  be  constructed  by  the  contractor." 

"The  contractor  shall  include  the  cost  of  the  labor  and  ma- 
terials necessary  to  perform  the  above  work  in  the  amount  he  bids." 

"The  pavement  shall  not  be  removed  more  than  100  feet  in 
advance  of  the  earth  excavation,  and  the  work  of  cleaning  up  ma- 
terials, and  the  placing  of  temporary  pavement  shall  be  kept  within 
50  feet  of  the  open  trench.    The  total  length  of  trench  in  any  street       7584 
over  which  the  pavement  is  not  in  place,  shall  not  exceed  500  feet. ' ' 

"The  contractor  shall  furnish,  put  in  place  and  maintain  such 
sheet  piling,  lagging  and  bracing,  etc.,  as  will  be  required  to  support 
the  sides  of  the  excavation  and  prevent  any  movement  which  could 
in  any  way  injure  the  proposed  work  or  any  other  structures. ' ' 

"All  sheet  piling  and  lagging  shall  be  cut  where  directed,  and 
the  upper  part  withdrawn." 

"All  vacancies  left  by  the  removal  of  sheet  piling  or  lagging 
shall  be  carefully  refilled  with  approved  material,  compacted  into 
place  by  ramming  with  suitable  tools,  or  by  saturation  with  water  as 
ordered  by  the  City  Engineer. ' ' 

"The  contractor  shall  remove  any  water  or  sewage  which  may 
be  found  or  may  accumulate  in  the  trenches." 

"The  contractor  shall  provide  in  a  manner  approved  by  the 
City  Engineer  for  the  flow  of  all  sewers  and  gutters  interrupted 
during  the  progress  of  the  work,  and  shall  immediately  remove  all 
offensive  matter  as  directed." 

"BACKFILLING 

"Fine  sand,  free  from  rock,  shall  be  carefully  deposited  in  the 
excavations  so  as  not  to  disturb  the  work,  and  it  shall  be  solidly 
rammed  in  layers  not  to  exceed  6  inches  in  thickness  until  covered 
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to  a  depth  of  at  least  1  foot.  The  trench  shall  then  be  filled  with  a 
material  satisfactory  to  the  City  Engineer  in  layers  not  exceeding 
6  inches  in  depth,  each  layer  being  thoroughly  tamped,  2  tampers  to 
1  shoveler  being  employed.  When  so  ordered,  the  fill  is  to  be  settled 
with  water,  which  is  to  be  done  as  follows : 

"The  earth  is  to  be  deposited  in  horizontal  layers,  one  (1)  foot 
in  thickness,  and  flooded  with  water  until,  after  standing  for  five 

7585  (5)  minutes,  water  will  show  on  the  surface,  then  another  one  (1) 
foot  layer  is  to  be  filled  and  flooded  as  before.  This  filling  shall  be 
continued  up  to  within  one  (1)  foot  of  the  surface  of  the  grade  at 
which  a  conduit  is  to  be  laid,  and  be  allowed  to  stand  for  a  few  hours, 
or  until  the  conduit  is  in  place.  The  remainder  shall  then  be  put 
in  and  tamped  as  before  specified.  The  contractor  will  be  required 
to  furnish  any  extra  sand  or  other  material  satisfactory  to  the  Board 
of  Public  Works,  that  may  be  required  to  refill  the  excavation." 

"The  contractor  shall  include  the  cost  of  the  labor,  and  ma- 
terials necessary  to  furnish  and  place  the  above  extra  material  in  the 
price  he  bids." 

"PAVEMENTS  TO  BE  TEMPORARILY  PLACED: 

"Immediately  after  the  excavations  have  been  refilled,  the  pav- 
ing shall  be  temporarily  replaced  by  the  contractor,  and  maintained 
in  such  condition  that  traffic  may  be  safely  carried  on  over  same,  the 
excess  material  removed  and  the  street  cleaned.  Material,  satisfac- 
tory to  the  City  Engineer,  obtained  from  the  existing  pavements, 
may  be  used  for  temporary  paving.  However,  in  case  there  is  not 
sufficient  material,  the  contractor  shall  be  required  to  furnish  suit- 
able planks,  not  less  than  four  (4)  inches  in  thickness,  or  satisfactory 
basalt  blocks,  to  complete  the  temporary  pavement." 

"NOT  TO  INTERFERE  WITH  GAS  AND  WATER  COM- 
PANIES :  The  contractor  shall  not  cause  any  hindrance  to  or  inter- 
fere with  any  water,  gas,  telephone,  electric  light  or  power  company 
or  companies,  railroad  company  or  companies,  or  individuals  having 
underground  structures,  in  protecting  their  pipes,  or  otherwise  re- 
moving and  protecting  their  lines,  conduits,  or  mains  and  service 
pipes,  railroads,  or  any  of  their  appurtenances,  but  the  contractor 

7586  shall  suffer  the  said  company  or  companies  to  take  all  such  measures 
as  they  may  deem  necessary  for  the  purpose  aforesaid. ' ' 

"PRICE  FOR  EXCAVATION  AND  BACKFILLING  TO  IN- 
CLUDE :  The  price  bid  shall  include  all  of  the  labor,  materials,  tools, 
appliances  and  machinery  necessary  to  remove  the  pavements,  curbs, 
and  sidewalks,  to  make  the  necessary  excavations,  to  support  sub- 
surface structures,  to  sheet,  pile  and  brace  the  excavations  where 
required,  to  bail  or  pump  out  the  excavations  when  necessary,  to  pro- 
tect the  excavations  until  they  are  filled,  to  backfill  the  excavations, 
to  compact  the  same  thoroughly,  to  remove  the  sheeting,  to  grade  the 
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trench,  to  replace  the  pavement  temporarily,  sprinkle  the  excava- 
tions, to  reset  the  curbs,  to  handle  and  care  for  all  the  materials 
excavated,  to  dispose  of  all  surplus  materials  and  clean  up  the 
streets.  It  shall  also  include  the  excavating  or  removal  from  the 
trench,  and  disposing  of  all  existing  crib  work,  sheeting  lumber,  rip 
rap,  abandoned  pipe,  conduit  and  all  other  materials  not  herein  spe- 
cifically classified,  that  may  be  ordered  removed  by  the  Board  of 
Public  Works." 

Questioned  by  Mr.  Greene.  7587 

Mr.  Stocker:  The  contractor  was  permitted  to  leave  possibly  be- 
tween 500  or  1000  feet  of  his  trench  open  for  2  or  3  weeks.  There 
is  a  very  wide  variation  in  that.  The  specifications  were  not  strictly 
enforced.  I  remember  one  time  out  on  Market  Street  when  there 
was  1700  feet  of  pipe  waiting  for  a  test,  which  means  that  all  the 
bell-holes  were  uncovered.  We  exercise  a  great  deal  of  latitude  in 
enforcing  that  provision. 

My  comment  this  morning,  in  which  I  said  the  excavation  for 
the  Spring  Valley  pipe  would  be  less  arduous  and  expensive  than 
for  the  city  pipe,  applies  to  cast-iron  pipe.  If  Spring  Valley  trenches 
were  5  feet  or  5%  feet  in  depth,  the  comments  I  make  there  would 
not  be  obviated  as  to  all  of  them.  My  first  comment  here  is  that  7588 
the  auxiliary  water  supply  trenches  averaged  about  5^  feet  in 
depth ;  the  Spring  Valley  trenches  average  only  about  3%  feet.  Of 
course,  if  I  assume  that  the  Spring  Valley  trenches  actually  aver- 
aged between  5  and  5%  feet  for  riveted  pipe,  in  that  ease  this  com- 
ment would  have  no  force.  The  surplus  haul  is  considered  entirely 
separate. 

On  account  of  the  necessity  for  straight  grades,  and  the  require- 
ments that  joints  be  left  exposed  until  after  a  satisfactory  test  was 
made,  the  auxiliary  water  supply  trenches  were  left  open  on  the 
average  10  days  or  2  weeks.  I  have  not  had  much  experience  in  the 
riveted  pipe  construction,  but  I  believe  the  same  thing  would  hold 
true  of  riveted  pipe. 

Mr.  Elliott :  We  keep  our  trenches  open  sufficiently  to  test  the  7589 
joints.  Sometimes  it  might  be  2  weeks,  and  sometimes  it  might  be 
only  a  few  days.  We  test  it  by  putting  on  a  bump-head  and  turn- 
ing the  water  on.  I  think  that  it  would  take  as  long  to  test  a  pipe 
subjected  to  the  pressure  to  which  the  Spring  Valley  pipes  are  sub- 
jected, as  it  would  to  test  a  pipe  thoroughly  for  the  high  pressure, 
because  the  character  of  the  work  is  in  proportion  to  what  you  would 
expect  of  it ;  the  percentage  of  blowouts,  etc.,  would  be  the  same  on 
a  low  pressure  pipe  as  on  a  high  pressure.  You  endeavor  to  make 
your  joint  tight  whether  it  is  for  100  lbs.  or  for  300  lbs. 

Mr.  Stocker :  I  have  seen  a  little  of  the  Spring  Valley  work  in 
connection  with  cast-iron  gas  pipe  work,  and  it  is  my  impression  that 
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the  testing  is  not  anywhere  near  as  difficult  or  as  long  a  job  as  it 
was  on  the  high  pressure  system.    I  saw  cast-iron  pipe  from  4  to  24 

7590  inches  in  size.  I  remember  a  24-inch  main  which  was  laid  on  Howard 
Street  in  1905  by  the  Spring  Valley  Water  Co.  which  was  not  tested 
at  all. 

Mr.  Elliott:  In  the  comparison  of  time  you  have  in  mind 
cast-iron;  in  testing  a  cast-iron  pipe  you  don't  lose  the  time  that  you 
do  in  testing  a  wrought  iron  pipe.  In  a  cast-iron  pipe  you  have  your 
gates  occurring  very  frequently,  whereas  in  a  wrought  iron  pipe, 
which  has  a  much  greater  diameter,  you  can  very  easily  lose  a  couple 
of  days,  as  far  as  the  pipe  laying  is  concerned,  on  account  of  putting 
on  the  bump-head,  taking  it  off  again,  and  filling  up  with  water  and 
emptying  it.  The  cast-iron  is  the  easier  pipe  to  test  on  account  of 
the  frequency  of  the  gates. 

Mr.  Stocker:    On  the  high  pressure  we  had  considerable  diffi- 

7591  culty  at  times  in  preparing  to  test.  Under  our  very  heavy  pressure, 
the  maximum  test  pressure  being  450  lbs.  to  the  sq.  inch,  it  was 
necessary  to  take  great  care  to  prevent  the  end  of  the  pipe  from 
blowing  out;  from  shifting  in  the  direction  of  the  pressure.  It  was 
necessary  to  use  heavy  timbers.  In  some  cases  we  put  a  hydraulic 
jack  in  to  tighten  the  pipe  against  the  pressure.  There  is  a  pressure 
against  the  gate,  or  plug,  or  whatever  it  is  that  is  closing  the  end 
of  the  pipe,  due  to  the  pressure  being  forced  in  from  the  pump, 
and  the  lead  joints  are  not  strong  enough  to  hold  the  adjacent  joints 
from  being  blown  out. 

Referring  to  the  other  points  which  have  come  up  for  compari- 
son :  My  third  point  was  that  in  large  portions  of  the  city  consider- 
able water  was  encountered  in  the  auxiliary  water  supply  system 
in  the  trenches.  The  cost  of  pumping  or  bailing  out  the  water  is  in- 
cluded in  the  cost  figures  for  excavation.  This  expense  would  be 
very  rarely  necessary  in  the  earlier  Spring  Valley  trenches,  although 
the  riveted  pipe  trenches  of  the  Spring  Valley  may  average  the  same 
depth  as  our  high  pressure  trenches,  still  the  riveted  pipes  are  prac- 
tically all  laid  in  districts  which  would  not  be  subject  to  that  diffi- 
culty, so  that  this  comment  applies  equally  to  riveted  and  to  cast-iron 
pipes  of  the  Spring  Valley  Co.  The  high  pressure  pipes  are  laid  in 
the  district  adjacent  to  the  bay,  and  that  is  where  the  riveted  pipes 
are  not  laid. 

7592  The  fourth  point  is  this:  The  auxiliary  water  supply  pipe  en- 
countered brick  or  concrete  sewers  frequently,  in  which,  when  it  was 
possible  to  do  so,  without  interfering  with  the  flow  in  the  sewers,  and 
necessary  to  do  so  to  get  the  pipe  down  to  the  proper  grade,  holes  were 
opened.  This  expense  of  cutting  into  the  sewers  was  included  in  the 
excavation  cost.  This  sometimes  occurred  with  Spring  Valley  Water 
Co.  pipes,  also,  but  much  less  often  than  was  the  case  on  the  auxiliary 
water  supply  system  work.     That  difficulty  is  probably  as  frequent 
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in  the  riveted  pipe  of  the  Spring  Valley  as  it  is  in  the  high  pressure 
pipe. 

The  fifth  point  is  this:  The  auxiliary  water  supply  pipe  was 
often  laid  close  to  curb,  so  that  care  had  to  be  taken  to  prevent  the 
curbing  from  falling  into  the  trench,  and  if  it  did  fall  in,  it  necessi- 
tated some  expense  to  pull  the  heavy  stone  out  of  the  trench.  The 
Spring  Valley  Water  Co.  's  pipe  is  nearly  always  several  feet  out  from 
the  curb.  I  think  that  applies  equally  to  the  Spring  Valley  riveted 
and  cast-iron  pipe. 

Mr.  Elliott :  We  always  try  to  keep  our  pipe  5  or  6  feet  out  from 
the  curbstone,  and  I  should  say  that  90%  of  it  is  in  that  position.  I 
would  like  to  state  here  that  as  a  general  rule  the  city  forced  all  other 
utilities  to  move  out  of  their  way  when  they  were  laying  this  high 
pressure  pipe.  In  our  case,  when  we  endeavored  to  lay  a  main  in  this 
district,  we  either  had  to  pay  the  other  utilities  to  move  out  of  the 
way.  or  else  pay  an  additnonal  cost  for  going  around  them. 

Questioned  by  Mr.  Greene. 

Mr.  Stocker:  Referring  to  my  estimate  on  paving;  I  had  infor- 
mation and.  some  personal  knowledge  which  I  had  gathered  myself 
out  on  the  ground,  as  to  the  cost  of  opening  the  pavement,  and  I  knew 
the  average  width  of  the  high  pressure  system  trenches,  and  therefore 
I  was  able  to  make  a  deduction  for  the  opening  of  so  many  square 
feet  of  pavement  per  lineal  foot  of  trench.  In  getting  that  figure,  I 
took  time  on  the  men  who  were  doing  that  work,  opening  pavement. 
I  used  a  figure  of  5  cents  a  square  foot  for  opening  the  asphalt  pave- 
ment, and  1  cent  per  square  foot  for  opening  basalt  blocks  or  cobbles. 
The  information  I  used  was  the  statements  of  my  colleagues  and  assist- 
ants in  my  office  checking  my  own  work.  I  have  never  had  any  ex- 
perience in  cutting  pavements,  except  on  the  city  work.  I  have  taken 
cost  data  on  the  Spring  Valley  work,  and  on  the  work  of  the  San  Fran- 
cisco Coke  &  Gas  Co.,  under  Mr.  Dockweiler's  direction,  about  10  years 
ago.  I  was  merely  a  visitor  on  the  job.  Aside  from  those  instances, 
there  was  no  work  which  I  directed  covering  either  the  cost  of  exca- 
vation or  the  cutting  of  pavement.  My  experience  is  limited  to  what 
I  have  already  referred  to,  but  if  I  had  been  in  charge  of  the  work 
which  I  was  watching  there,  the  record  would  have  been  just  the  same. 

When  I  gave  my  inspectors'  reports,  I  gave  them  on  the  re-letting 
contract  48,  which  Mr.  Hazen  read  in  evidence.  This  contract  was 
originally  let  to  Levy,  who  failed,  and  then  to  the  Coast  Improvement 
Company. 
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Witness :    Geo.  L.  Dillman  for  Defendants. 

CROSS  EXAMINATION  BY  MR.   GREENE. 

As  far  as  my  metal  costs  and  my  costs  for  fabrication  are  con- 
cerned, I  employed  the  same  basis  here  that  I  did  in  the  outside  work, 
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7597  so  that  the  only  additional  point  to  be  covered  here  is  the  excavation 
in  the  city  distribution  system,  and  such  incidental  additional  incon- 
veniences as  may  result  from  that  kind  of  work.  The  principal  thing 
to  know  in  reaching  a  figure  of  this  kind,  and  to  assume  in  case  you 
do  not  know  it,  is  the  character  of  the  organization  that  is  prosecuting 
the  work.  One  superintendent  will  do  it  for  very  much  less  than  an- 
other. Onerous  and  rigorous  specifications  can  increase  the  cost  of 
doing  the  work  very  materially;  difference  in  management  can  in- 
crease the  cost  very  materially.  In  all  these  figures  I  am  assuming 
no  onerous  requirement,  and  a  good  organization,  properly  handled. 

I  have  recently  watched  the  opening  of  trenches  in  this  city,  and 

7598  the  difficulties  encountered  in  their  excavation.  I  have  seen  a  great 
deal  of  it  in  the  many  years  that  I  have  been  about  the  city  here,  and 
while  I  have  not  prosecuted  it,  or  been  in  charge  of  it,  I  think  I  have 
appreciated  the  difficulty,  and  I  have  tried  to  cover  the  difficulties  in 
these  figures.  That  is  a  difficult  point  in  an  appraisal  of  this  sort,  but 
the  actual  difficulties,  by  reasons  of  obstructions,  made  a  good  deal 
less  difference  in  the  cost  of  doing  the  work  than  the  efficiency  of  the 
organization.  There  is  no  question  but  what  you  actually  encounter 
physical  difficulties,  but  one  man  will  get  around  an  obstruction  at  half 
the  cost  that  another  man  will. 

The  trench  that  is  open  now  on  Market  Street  is  next  to  the  curb. 
I  didn't  attempt  to  examine  costs  or  difficulties  resulting  from  the 
work  in  that  trench,  except  what  I  could  see  just  from  observation.    I 

7599  think  I  have  seen  some  trenches  opened  where  the  obstructions  are 
more  than  they  are  there,  but  they  are  taking  out  an  8-inch  pipe  now 
and  moving  it  there.    I  saw  it  this  morning. 

I  have  never  laid  a  distributing  system  in  the  municipality  with 
the  amount  of  obstruction  that  there  is  here.  I  have  laid  a  distributing 
system  at  Oakdale,  and  over  here  in  Contra  Costa,  which  would  be 
comparable  to  District  No.  3.     The  population  of  Oakdale  is  1200  or 

7600  1500  persons,  I  think.  I  have  never,  personally,  supervised  the  loca- 
tion of  large  pipes,  or  any  pipes  in  streets  having  the  obstruction  that 
these  downtown  streets  have  here.  I  have  had  the  supervision  of  the 
installation  of  a  distributing  system  in  small  towns  that  were  compar- 
able with  Oakdale,  with  very  few  obstructions.  Oakdale  has  a  sewer 
system,  but  I  built  it,  and  it  didn't  interfere  with  the  water  system  at 
all. 

Questioned  by  Mr.  Searls. 

Mr.  Hazen:  The  population  of  Springfield  is  about  100,000.  I 
laid  two  miles  of  distributing  pipe  in  the  City  of  Albany  a  few  years 
ago,  which  is  a  city  of  about  the  same  size  as  Springfield.    I  have  had 

7601  to  do  with  pipes  in  a  great  many  large  cities,  but  they  were  not  under 
my  personal  supervision.  The  ones  in  Springfield  were  not;  I  de- 
signed the  system,  but  they  were  built  by  the  Water  Department  under 
my  general  supervision.    I  made  the  estimate,  but  it  was  made  for  a 

2116 


Dillman 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


great  deal  of  work,  it  was  done  gradually  out  of  income.  The  work, 
as  carried  out,  varied  from  the  work  as  laid  out  to  such  an  extent  that 
an  exact  comparison  as  to  final  costs  with  the  estimate  was  not  pos- 
sible. The  cost,  taking  it  street  by  street,  ran  pretty  close  to  our  esti- 
mates on  the  outlying  parts  of  the  city,  but  in  the  central  part  of  the 
city  our  figures  were  overrun. 

Mr.  Dillman :  I  built  some  extensions  to  a  portion  of  the  old 
cable  railroad,  in  Portland,  and  had  direct  supervision  of  that,  where 
we  had  to  excavate  about  four  feet  in  depth,  and  we  could  not  deviate 
at  all;  we  had  to  move  what  pipes  we  ran  into  in  the  way  of  sewers 
and  water  pipe.  I  think  that  experience  is  comparable  to  some  of  the 
obstructions  here  in  San  Francisco.  Those  were  the  extensions  of  an 
existing  line,  and  where  we  met  the  serious  obstructions  was  with  the 
extension  down  Alder  Street,  and  an  extension  of  a  few  blocks  down  7602 
toward  the  Union  Depot.  I  did  not  have  those  costs  in  mind  when  I 
made  my  appraisal  here. 


Witness:    J.  H.  Dockweiler  for  Defendants.  Dockweiler 

Questioned  by  Mr.  Searls. 

Clay  Street  Tank:  I  told  one  of  the  men  to  get  quotations  on 
that,  and  to  dope  it  out,  as  I  called  it.  I  never  looked  at  the  notes 
until  they  were  in  front  of  me  here.  If  I  had,  I  certainly  would  have 
checked  them  up,  and  they  never  would  have  gotten  into  the  inventory 
at  that  price. 

CROSS  EXAMINATION  BY  MR.   GREENE. 

That  applies  to  about  three  of  the  tanks.  The  four  cents  that  he 
got  for  the  erection  of  the  tank  is  too  much. 

As  far  as  the  riveted  pipe  in  the  city  is  concerned,  I  have  taken  7603 
the  same  costs  which  I  took  outside  for  the  base  costs  of  the  metal,  and 
I  have  taken  the  same  cost  of  fabrication  that  I  took  outside,  and  also 
the  cost  of  making  it  up  in  the  trench.  It  varies  simply  as  to  the 
length  of  the  joints,  that  is  all.  If  the  joints  were  shorter  in  the  city 
than  in  the  country,  that  is  evidenced  by  just  having  to  make  so  many 
more  in  a  given  length.  That  is  the  method  I  pursued.  My  cost  for 
excavation  includes  the  difficulties  of  construction,  such  as  obstacles, 
and  the  cost  of  backfill.  There  is  an  element  included  there  which  al- 
lows for  the  cost  of  carting  away  the  excess  material.  The  timber  is 
also  included  in  that  excavation  and  backfill  charge;  the  cost  of  the 
material  itself  is  simply  listed. 

Ten  percent  of  my  37%%  on  Table  116  is  intended  to  cover  the 
general  superintendent,  foreman,  blacksmith,  repairing,  service  wagon, 
watchman,  lanterns,  etc.,  based  upon  Mr.  Stocker's  observation  and 
cost  records  on  one  of  their  high  pressure  jobs.    I  accepted  that,  and 
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added  to  it  25%  for  profit  and  incidentals,  which  made  a  total  of 
.  7604  37i/2%.  in  other  words,  I  took  25%  of  110.  That  is  not  a  figure  that 
Mr.  Stocker  and  I  agreed  upon.  "We  agreed  on  working  out  the  data 
which  he  had,  and  which  he  showed  me.  As  to  the  adopted  figure, 
that  was  the  one  that  I  took.  He  argued  with  me  very  strongly,  and 
told  me  that  my  adopted  figure  was  too  high,  but  I  told  him  that 
figure  would  have  to  stand  as  I  fixed  it. 

Referring  to  page  24-a,  under  District  No.  1 ;  the  adopted  figure 
of  80  cents  for  excavation  and  backfill  was  adopted,  taking  it  for  av- 
erage conditions,  as  against  a  trench  which  was  5y2  feet  deep,  and  one 
which  was,  say  3y2  feet,  taking  an  average  condition ;  in  other  words, 
if  the  trench  was  about  5V2  feet  deep,  85  cents  for  excavation  and 
backfill  would  be  proper,  but  averaging  it  by  and  large,  and  consider- 
ing all  of  the  data  which  went  to  make  up  the  85  cents  figure,  I 
adopted  80  cents  as  my  judgment,  I  used  these  high  pressure  system 
figures,  as  this  was  the  best  and  most  authoratative  data  of  the  cost  of 
doing  the   work  that  would   have   to   be   done   in   reproducing   the 

7605  Spring  Valley  water  system.  If  it  had  been  $1,  I  should  have  used 
it.  I  relied  entirely  on  the  accuracy  of  this  work  in  the  high  pressure 
system  as  the  basis  for  my  excavation  units  in  Districts  1  and  2,  and 
I  moved  it  into  the  appraisal  with  modifications;  take  for  instance, 
sand  in  District  3,  it  showed  43  cents,  I  adopted  60.  If  there  were  any 
errors  in  the  computation  which  I  was  provided  with  here,  it  would 
necessarily  mean  that  my  appraisal,  which  I  have  handed  in  here, 
would  be  changed  to  that  extent. 

7609  Mr.  Hazen:     On  page  319,  Structure  3,  Item  2,  I  made  an  error 

in  the  price  that  I  put  on  that  30  x  5/16  riveted  pipe ;  the  price  that 
I  put  opposite  that  item  is  too  small.  If  you  believe  that  it  is  less 
than  other  estimates,  and  less  than  I  have  estimated  for  correspond- 
ing pipe  elsewhere,  disregard  it,  because  I  simply  made  an  error  in 
that  figure,  and  it  is  a  little  less  than  it  ought  to  be.  It  should  be 
more  than  that ;  I  think  in  the  neighborhood  of  $9  a  foot.  I  think  the 
total  error  was  something  like  $10,000. 


Hazen  Witnesses :    Allen  Hazen  for  Plaintiff. 

7610  Mr.  Hazen :    When  an  engineer  makes  an  estimate  of  the  cost  of 

building,  or  the  cost  of  reproducing  a  structure  or  a  system,  it  is  a 
common  practice,  after  writing  down  the  estimates  that  are  made  for 
the  several  items,  to  add  a  percentage  at  the  end.  There  is  not  uni- 
formity in  custom  as  to  what  this  percentage  should  include.  It  is 
a  very  common  proceedure  for  one  making  an  estimate  for  work  to 
be  constructed,  when  he  goes  over  the  estimate  that  has  been  made, 
to  take  into  account  in  a  general  way  the  thoroughness  of  the  esti- 
mate ;  by  that  I  mean  its  completeness  with  reference  to  all  the  details, 
and  the  adequacy  of  all  the  prices,  and  to  correct  in  a  measure  for 
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what  is  conceived  to  be  the  deficiency  or  surplus  in  the  estimate  by- 
increasing  or  decreasing  the  percent  added  at  the  end.  That  accounts, 
oftentimes,  for  variations  in  the  percentages  that  are  made  in  esti- 
mates that  are  otherwise  similar.  Very  commonly  the  percentage  that 
has  been  added  has  been  referred  to  as  engineering  and  contingencies, 
and  has  been  intended  to  cover  the  engineering  and  contingencies; 
contingencies  have  been  understood  to  mean  items  omitted  accidentally 
from  the  schedule,  or  any  items  that  might  overrun  the  estimated 
quantities,  or  unexpected  difficulties  of  any  kind  that  involve  expendi- 
tures that  are  to  be  paid  in  the  prosecution  of  the  work.  The  allow- 
ance for  contingencies  in  this  case,  I  have  intended  to  put  in  my  unit 
prices  throughout,  to  include  them  in  the  bulk  of  the  schedules,  so 
that  there  will  be  no  contingencies  left  for  the  present  to  be  added  at 
the  end.  I  have  done  that  for  a  number  of  reasons:  Among  them, 
that  when  work  is  done  it  is  very  difficult  to  separate  the  contingencies  7611 
of  a  constructional  nature  from  the  rest  of  the  construction ;  and  as 
a  matter  of  fact,  they  are  not,  and  cannot  be  adequately  separated. 

They  may  be  estimated  in  advance,  but  when  the  work  is  done, 
the  contingencies  become  a  part  of  the  work,  and  the  total  record  of 
costs  includes  them ;  and  for  the  further  reason  that  I  have  been  able 
to  get  the  records  of  the  cost  of  engineering  and  of  administration  for 
the  construction  of  a  number  of  waterworks  systems,  and  those  figures 
seem  to  me  applicable  in  this  case.  These  figures  are  such  that  all 
the  contingencies  are,  or  must  be  arranged  in  classification  in  the  con- 
struction costs.  So  that  I  think  for  this  case  it  was  best,  and  that 
was  the  plan  that  I  adopted  to  reflect  all  the  contingencies  into  the 
unit  prices,  and  as  I  am  not  going  to  say  anything  about  them  further 
in  the  overhead,  I  thought  it  might  be  proper  to  say  a  few  words  in 
regard  to  contingencies,  and  their  relations  to  the  estimates  that  I 
have  made  for  the  various  items. 

As  far  as  the  estimates  of  the  unit  prices  that  I  have  used  in  this 
schedule  are  based  upon,  directly  or  indirectly,  the  records  of  com- 
pleted work  made  up  after  all  the  bills  are  paid,  the  contingencies 
that  were  actually  met  in  those  pieces  of  work  are  reflected  and  in- 
cluded in  the  prices  derived  from  them.  To  take  a  specific  case,  that 
would  apply  to  the  Central  Reservoir  discussion  we  had  the  other 
day,  taking  the  figure  that  was  reported  as  the  cost  of  the  finished 
work,  and  finding  the  yardage,  and  dividing  the  cost  of  the  finished 
work  by  the  yardage.  All  the  contingencies  that  were  met  in  that 
work  are  included  in  the  unit  price  that  is  derived  by  that  proceedure. 
On  the  other  hand,  as  far  as  contract  prices  have  been  used,  or  quota- 
tions, and  they  have  been  used  by  all  of  us  more  or  less,  they  ordin- 
arily do  not  reflect  contingencies,  and  some  addition  would  approxi-  7612 
mately  be  made  to  all  unit  prices  so  far  as  they  were  deduced  from 
that  kind  of  data.  The  additional  that  would  have  to  be  made  to  cover 
extra  work  of  various  kind,  and  unexpected  losses  that  the  contractor 
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would  have  to  pay,  would  vary  from  perhaps  2  or  3  percent  for  the 
kinds  of  work  that  presented  the  least  risk  up  to — well  it  is  hard  to 
set  that  upper  limit,  they  might  be  very  large,  indeed,  on  one  small 
part  of  the  work,  but  taking  it  altogether,  I  should  think  that  as  far 
as  our  unit  prices  depend  on  the  contract  prices,  unchecked  by  final 
records  of  the  cost  of  the  work,  that  an  average  addition  of  perhaps 
3  to  5  percent  should  be  made  to  cover  contingencies.  It  has  been  my 
intention  to  have  unit  prices  sufficient  to  cover  that  as  far  as  they  are 
derived  from  that  kind  of  data. 

I  am  explaining  this  in  a  little  detail,  because  the  practice  has 
not  been  uniform  in  regard  to  these  things;  it  has  not  been  uniform 
in  my  own  practice.  I  have  made  different  additions  in  different 
cases,  according  to  what  I  believed  was  fair  under  the  circumstances. 
So,  therefore,  I  want  to  define  very  clearly  in  this  case  just  what  I 
am  doing,  and  just  how  I  am  doing  it,  and  give  the  reasons  for  it  as 
far  as  I  can. 

I  have  the  record  of  the  engineering  and  administration  that  was 
actually  paid  in  the  construction  of  a  number  of  waterworks  systems. 
Those  records  cover  the  payments  that  were  made  from  the  time  that 
the  work  in  general,  terms  were  decided  upon  and  authorized,  and 
from  the  time  that  preparation  of  detailed  plans  for  construction'  com- 
menced. These  records  do  not  cover  the  costs  that  were  incurred  for 
work  done  prior  to  that  time,  and  which  may  be  called  preliminary 
investigations ;  I  have  no  adequate  statistical  basis  for  estimating  what 
additions  should  be  made  for  these  preliminary  investigations.  It  is 
7613  a  matter  of  my  experience  that  something  like  four  projects  are  con- 
sidered, discussed,  and  estimated  upon  for  one  that  is  actually  carried 
out.  The  ratio  is  not  an  exact  one,  but  I  think  that  some  such  ratio 
would  be  ordinarily  found  among  other  engineers.  The  question 
comes  up  as  to  whether  the  estimate  for  preliminary  expenses  should 
be  limited  to  those  incurred  in  investigating  the  source  of  supply  and 
the  works  that  are  finally  built,  or  whether  the  other  sources  and  other 
works  that  are  investigated  and  are  not  adopted  should  also  be  brought 
into  the  consideration.  Obviously,  as  far  as  the  other  sources  and 
other  works  are  related  to  the  works  that  are  finally  built,  and  as  far 
as  it  was  proper  that  knowledge  in  regard  to  them  was  desirable  and 
wisely  obtained  in  prosecuting  the  business,  the  expense  of  such  in- 
vestigations is  reasonably  a  part  of  the  cost  of  the  works  that  are 
actually  built.  The  amount  that  is  sometimes  spent  on  preliminary 
investigation  is  very  large.  For  instance,  before  the  construction  of 
the  New  York  water  supply  was  commenced,  from  which  water  has 
recently  entered  New  York  City,  there  was  a  commission  that  investi- 
gated several  sources  of  supply  and  made  its  recommendations,  and  it 
involved  a  direct  cost  of  some  $400,000.  And  preceeding  that,  again, 
was  another  investigation,  which  extended  to  various  other  matters, 
and  involved  a  large  expenditure.    And  then  there  were  various  ex- 
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penses  of  the  city  departments,  and  so  forth,  in  connection  with  these 
matters.  That  is  one  illustration,  but  it  is  typical.  Investigations 
must  be  made  of  a  great  variety  of  subjects,  and  frequently  through 
a  considerable  period,  before  construction  can  wisely  be  undertaken. 
Bushing  ahead  with  a  project  before  it  has  been  thoroughly  investi- 
gated, and  before  all  reasonably  promising  alternative  arrangements 
have  been  considered,  often  results  in  the  waste  of  money.  I  don't 
know  any  way  of  getting  good,  sound  statistical  basis  for  estimating 
the  amount  of  preliminary  expenses.  It  is  my  judgment  in  this  case 
that  an  allowance  of  1  percent  might  reasonably  be  made. 


ONE  HUNDRED  AND  FIFTH  HEARING.    FEBRUARY  28,  1916. 

Witnesses:    Allen  Hazen  for  Plaintiff. 

Leonard  Metcalf  for  Plaintiff. 

A  joint  exhibit  of  inventories  of  stock  on  hand,  which  is  the  in-       7615 
ventory  upon  which  the  City  and  Company  have  agreed  for  all  the 
years  in  controversy  in  these  consolidated  suits,  was  introduced  and 
marked  ' '  Plaintiff 's  and  Defendant 's  Exhibit  154 ' '. 


Witness :    Allen  Hazen  for  Plaintiff.  Hazen 

DIRECT   EXAMINATION   BY   MR.   GREENE.  7616 

The  1%  which  I  estimated  for  preliminary'  expenses  relates  to 
the  engineering  investigations  only ;  it  does  not  include  any  allowance 
for  promotion  or  organization.  I  have  had  no  experience  on  promo- 
tion or  organization  of  a  company  of  this  kind  that  enables  me  to 
make  an  estimate,  and  beyond  bearing  the  fact  in  mind  that  there 
would  be  some  expense  incurred  under  this  head,  I  have  not  attempted 
to  make  a  specific  estimate,  or  assign  any  percentage  for  those  pur- 
poses. The  allowance  which  I  made  for  contingencies,  under  con- 
struction, relates  to  construction  contingencies  only.  There  are  some- 
times expenses  incurred  which  are  called  contingencies,  which  are  not 
construction,  and  as  far  as  that  is  the  case,  they  are  yet  to  be  dealt 
with. 

(A  calculation  of  the  cost  of  the  engineering  and  administration 
and  interest  during  construction  of  four  waterworks  systems  was  in- 
troduced and  marked  "Plaintiff's  Exhibit  155"). 

These  relate  to  systems  constructed  by  cities,  or  in  one  instance 
by  a  metropolitan  water  board,  which  is  in  reality  the  Department  of 
the  Commonwealth  of  Massachusetts.  I  have  used  this  data  because 
it  was  the  best  and  most  applicable  that  I  had,  and  because  I  have  no 
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corresponding  data  relating  to  privately  owned  waterworks  systems. 
At  least  %  of  all  the  large  waterworks  systems  in  the  United  States 
are  now  in  public  ownership.  I  have  been  employed  by  both  com- 
panies and  municipalities  in  preliminary  work,  and  in  the  design  and 
construction  of  works.  The  methods  employed  in  handling  the  en- 
gineering of  waterworks  construction  vary  greatly,   but  they  vary 

7617  more  between  different  municipalities  and  different  companies  than 
they  do  between  companies  as  a  class  and  between  municipalities  as 
a  class.  I  am  confining  what  I  have  to  say  to  those  cases  where  the 
work  was  done  in  my  judgment  properly,  economically  and  well,  and 
excluding  all  the  cases  where  outside  influences  were  strong,  and  limit- 
ing it  in  that  way,  it  is  my  judgment  that  the  engineering  work  and 
the  construction  work,  as  done  for  corporations,  and  as  done  for  cities, 
is  comparable.  I  do  not  know  of  any  substantial  difference  in  the 
methods  or  in  the  cost  that  would  probably  be  involved,  so  I  think  this 
comparison  of  municipal  works  may  fairly  be  applied.  It  may  be 
necessary  to  keep  some  things  in  mind,  and  perhaps  to  make  some 
small  allowances,  but  generally,  I  think  it  is  a  fair  basis,  and  it  is  the 
best  one  that  is  available  to  me. 

That  remark  would  apply  to  interest  during  construction,  with 
this  exception,  that  companies  pay  more  for  money  than  municipalities, 
and  that  the  difference  in  the  rate  would  have  to  be  allowed  for.  There 
is  a  great  deal  of  waterworks  construction  going  on  in  the  United 
States  all  the  time.  Business  is  not  standardized,  and  there  are  sev- 
eral reasons  for  that;  one  is  that  the  local  differences  are  very  great. 
A  gas  works  in  one  city,  or  an  electric  light  station,  is  in  a  general 
way,  a  good  deal  like  a  gas  works  or  an  electric  light  station  in  an- 
other city,  but  a  source  of  water  supply  has  to  be  got  out  of  the  natural 
resources  that  are  available,  and  those  differ  in  every  city  of  the  coun- 
try, practically,  from  every  other  city.  In  one  case  the  water  supply 
is  obtained  from  wells,  in  another  place  from  rivers  by  filtration,  and 

7618  in  another  case,  as  in  the  Spring  Valley  system,  from  upland  areas  by 
impounding  it  in  storage  reservoirs,  and  the  conditions  in  all  sorts  of 
ways  vary  so  much  that  the  business  cannot  be  compared  and  stan- 
dardized as  other  lines  of  engineering  work  are  standardized.  It  fur- 
ther differs  because  the  work  of  construction  has  not  been  under  any 
centralized  control.  It  has  been  almost  entirely  in  the  hands  of  local 
people ;  each  municipality  selects  its  own  committee  or  commission  to 
handle  its  business.  There  has  been  more  co-operation  among  corpora- 
tions because  owners  in  one  waterworks  company  have  frequently  been 
owners  in  another,  but  with  that  exception,  the  business  has  been 
handled  by  local  people.  Generally  speaking,  they  prefer  to  employ 
local  engineers,  who  necessarily  have  been  men  with  that  particular 
experience  in  the  problems  that  they  were  called  upon  to  solve,  and, 
generally  speaking,  the  waste  in  waterworks  construction  has  been 
pretty  large. 
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A  great  deal  of  the  work  done  in  the  country  has  been  done  under 
indaequate  or  incompetent  administration  or  supervisions,  and  the  costs 
have  been  too  high.  In  a  general  way  I  should  say  there  has  been  too 
little  skill  in  engineering,  and  that  has  very  frequently  resulted  in 
bad  designs  that  involve  additional  costs;  it  has  results  in  use  of 
poorer  materials,  for  in  almost  all  the  materials  of  construction  there 
is  more  than  one  grade,  and  sometimes  a  great  many  grades,  and  un- 
less one  is  skillful,  and  knows  what  is  wanted,  and  what  can  be  se- 
cured, it  often  happens  that  the  price  is  paid  for  the  proper  material, 
and  a  poorer  material  actually  goes  into  the  works.  Then  the  effect  of 
too  little  engineering  is  reflected  in  extra  work  and  in  extra  conting- 
encies ;  as  the  engineering  is  poorer  the  contingencies  increase.  Finally, 
it  resolves  in  the  failure  to  reach  the  desired  result.  It  has  occasionally  '"19 
happened,  in  American  waterworks  history  that  works  have  been  built 
at  large  expense,  and  when  they  have  been  finished  the  works  have 
failed  to  fulfill  their  purpose,  and  other  works  have  been  necessary  to 
follow  up  and  produce  the  desired  results.  So,  the  engineering  busi- 
ness has  not  been  standardized,  and  there  is  a  very  wide  range  in  what 
has  actually  been  done ;  there  has  been  a  wide  range  in  the  costs  of  en- 
gineering that  have  been  actually  incurred  in  different  works,  and  to 
compare  the  costs  of  engineering  as  a  percentage  which  actually  has 
been  paid  on  miscellaneous  systems  without  knowing  how  well  works 
were  built,  and  how  well  they  were  carried  out,  does  not  mean  very 
much  to  me. 

The  engineering  of  the  Spring  Valley  system  shows  remarkable 
skill  and  continuity  of  purpose.  The  materials  employed  in  construc- 
tion have  been  good  in  quality,  and  have  been  very  well  arranged  to 
give  the  maximum  service.  To  illustrate,  I  think  any  engineer  would 
find  it  a  very  puzzling  problem  to  take  21,000  tons  of  iron  and  form 
it  into  a  system  of  pipes  that  would  bring  over  40,000,000  gallons  of 
water  from  the  sources  of  the  Spring  Valley  Water  Co.  into  San  Fran- 
cisco, and  deliver  it  year  in  and  year  out  through  a  long  series  of  years 
without  important  interruption  by  accident.  It  involves  close,  hard 
study,  and  if  the  problem  were  to  be  attempted  by  a  great  many  good 
engineers,  I  am  sure  that  many  of  them  would  find  it  necessary  to  use 
a  good  deal  more  material  than  is  in  this  system  to  secure  the  desired 
result.  The  works  have  been  built  for  long  life.  If  they  had  not  been, 
the  supply  could  not  be  maintained  with  the  works  as  they  now  stand ; 
and  further,  they  were  built  with  reference  to  future  use  as  well  as  7620 
present  needs.  It  rarely  happens  that  an  old  system  like  this  is 
bound,  where  there  is  so  little  of  the  material  now  in  use,  that  ap- 
parently will  be  discarded  in  the  connection  with  the  development  of 
the  city,  to  supply  a  larger  population  and  increasing  future  needs. 

The  Spring  Valley  system  is  a  great  deal  more  valuable  because 
the  engineering  has  been  carried  out  in  this  way,  and  it  seems  to  me 
that  the  work  in  this  system  is  fairly  comparable  to  that  that  has 
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been  done  in  some  of  the  best  Eastern  systems  of  waterworks,  for 
which  I  am  presenting  statistics  in  this  exhibit.  The  undoubted  fact 
that  many  waterworks  have  been  built  with  less  expense  for  engineer- 
ing does  not  seem  to  me  very  important ;  in  this  connection,  this  state- 
ment is  not  quite  complete,  in  that  it  includes  nothing  for  prelim- 
inary expenses  of  any  kind,  and,  also,  it  includes  nothing  for  what  I 
may  call  the  treasurer 's  expense ;  that  is  to  say,  the  cost  of  issuing  the 
bonds,  borrowing  the  money,  keeping  the  accounts,  and  paying  the 
money  out  as  required,  have  been  handled  in  each  of  these  cases  by 
some  public  officers,  and  the  expenses  that  have  been  incurred  in  con- 
nection therewith,  with  some  minor  occasional  exceptions,  have  not 
been  charged  to  the  work.  I  have  put  in  the  figures  as  I  had  them  from 
the  records,  and  as  these  figures  were  not  included,  they  are  not  in- 
cluded in  my  totals.  One  of  the  difficulties  of  finding  the  cost  of  en- 
gineering and  administration,  is  that  works  are  ordinarily  built  by 
the  same  parties  that  are  doing  other  business,  and  it  is  difficult  to  sep- 
arate the  accounts  adequately;  that  is  to  say,  in  the  ordinary  course 
of  building  works  by  a  city,  the  various  public  officers  of  the  city  have 
to  contribute  their  services,  and  expenses  were  incurred,  and  those 
expenses  to  the  city  are  not  ordinarily  charged  up  directly  to  the  work. 
7621  There  is  no  way  that  the  records  can  be  examined  to  find  out  accurately 
what  costs  are  involved  on  account  of  the  works.  The  best  that  can 
be  done  is  to  do  as  Mr.  Lippincott  and  I  did  for  Los  Angeles,  to  go 
through  and  make  a  separation,  and  that  has  to  be  done  in  general 
terms,  because  there  is  no  adequate  bitsis  for  all  parts  of  it,  and  so 
the  result  is  necessarily  more  or  less  unsatisfactory. 

In  three  of  these  cases  this  uncertainty  has  been  eliminated,  be- 
cause the  works  have  been  built  by  a  separate  board  of  commission, 
created  for  that  purpose,  and  having  no  other  duties,  and  spending 
money  for  no  other  purposes.  The  first  two  sheets  in  this  exhibit  are 
a  summary  placed  at  the  beginning,  and  show  all  the  figures  resulting 
from  this  study;  I  will  pass  those  and  take  up  first  the  analysis  of  the 
expenditures  of  the  Board  of  Water  Supply  of  the  City  of  New  York 
to  December  31,  1915,  with  especial  reference  to  overhead. 

The  Board  of  Water  Supply  was  created  for  the  purpose  of  build- 
ing these  works.  The  works  constitute  a  wholly  new  water  supply  sys- 
tem for  the  City  of  New  York,  including  the  source  of  supply  in  the 
mountains,  the  aqueducts  and  pipe  taking  it  to  the  city  distributing 
reservoirs,  and  the  main  distribution  throughout  the  city,  from  Man- 
hattan Island  and  Brooklyn,  and  as  far  as  Staten  Island.  It  does  not 
include  the  minor  cast  iron  pipes  in  the  streets,  but  only  the  main 
lines. 

The  Board  was  created,  in  the  first  place,  under  an  Act  of  the 
Legislature;  three  members  were  appointed,  one  nominated  by  the 
Chamber  of  Commerce  in  New  York,  one  by  the  Manufacturer's  As- 
sociation, and  one  by  the  insurance  interests,  acting  through  one  of 
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their  organizations.  The  men  so  nominated  were  men  of  the  highest 
character  and  ability,  selected  for  their  capacity  to  do  work  of  this 
kind;  and  the  engineer  who  was  selected,  J.  Waldo  Smith,  had  made  7622 
his  reputation  as  an  engineer  for  the  East  Jersey  Water  Co.,  one  of 
the  largest  privately  owned  water  companies  in  the  East,  and  he  was 
selected  because  of  his  fitness  and  ability  to  handle  work  well  and 
economically.  I  speak  with  confidence  on  that  point,  because  I  was 
consulted  as  to  his  selection. 

The  work  has  been  carried  out  through  a  term  of  years  since  that 
time,  and  has  been  as  well  and  economically  administered  as  is  rea- 
sonably possible,  in  my  judgment,  for  a  work  of  that  kind  to  be  carried 
out. 

Mr.  Smith  has  had  a  free  hand  in  the  selection  of  his  assistants, 
and  in  the  management  of  the  work;  and  the  men  selected  for  the 
more  important  subordinate  positions  under  him  were  men  for  the 
most  part  who  had  had  recent  experience  in  similar  work  on  the  Met- 
ropolitan Water  Board  of  Boston,  which  is  the  second  item  in  the  list, 
although  the  work  was  done  earlier. 

This  New  York  supply  has  been  so  far  completed  that  the  first 
water  reached  the  city  for  use  just  before  the  first  day  of  January  of 
this  year.  The  main  parts  of  the  construction  are  completed,  although 
there  is  still  a  great  deal  of  finishing  up  to  be  done.  I  went  through 
these  accounts  last  year  with  reference  to  finding  out  just  what  the 
overhead  had  actually  been  on  this  system,  and  in  doing  that,  I  used 
the  actual  disbursements  up  to  January  1,  1915,  and  the  estimated  dis- 
bursements for  the  year  1915.  I  went  through  the  accounts  rather 
carefully,  with  the  chief  engineer,  and  with  some  of  his  assistants,  and 
with  the  auditor,  and  arranged  a  distribution;  recently,  while  I  was 
in  New  York,  by  the  co-operation  of  the  auditor  and  the  chief  en- 
gineer, I  was  able  to  get  all  the  figures  to  the  first  of  January,  1916, 
and  substituted  them  for  the  estimates,  and  the  account  has  been  re- 
vised in  that  way.  So,  it  reflects  the  actual  payments  up  to  January  7623 
1st  last. 

The  actual  disbursements,  as  they  are  summarized  by  the  auditor, 
are  on  page  3 ;  the  total  disbursements  are  $129,799,406.  The  cents  I 
have  omitted  from  the  auditor 's  accounts,  as  being  unimportant  in  this 
discussion.  This  is  divided,  and  shows  how  much  was  spent  for 
acquiring  lands,  for  administration,  for  police  and  engineering. 

It  was  necessary  to  organize  a  separate  police  force  to  maintain 
order  in  the  various  construction  camps  on  the  work.  They  did  the 
work  that  would  have  been  done  by  the  city  police,  if  the  work  had 
been  done  in  the  city,  but  it  extended  outside  and  involved  an  expen- 
diture which  the  city  police  force  could  not  handle,  and  so  a  separate 
police  force  was  organized  for  this  special  work. 

The  figures  on  page  4  are  derived  from  the  report,  with  the  aid 
of  some  separations,  with  the  help  of  the  auditor.     The  payments  for 
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construction  under  contract  amount  to  $98,456,000.  I  will  omit  the 
hundreds  in  the  reading.  The  payments  on  account  of  agreements  for 
construction,  $3,595,000. 

The  only  difference  between  an  agreement  and  a  contract,  as 
classified,  is  that  a  contract  is  let  at  public  letting,  ordinarily  to  the 
lowest  bidder,  while  an  agreement  is  work  done  under  a  contract  made 
without  the  formality  of  public  letting;  some  of  the  agreements,  the 
largest  of  them,  for  instance,  was  with  the  Ulster  &  Delaware  Rail- 
road; it  was  necessary  to  flood  a  good  many  miles  of  the  railroad  in 
connection  with  this  work,  and  an  agreement  was  made  with  the  rail- 
road to  rebuild  a  stretch  of  track  and  do  various  other  things,  and 
that,  of  course,  could  not  be  advertised,  and  that  is  classified  as  an 

7624  agreement,  instead  of  a  contract.  There  were  others,  but  that  was 
very  much  the  largest  one. 

Then,  the  retained  percentages  of  contractors  amount  to  $2,591,- 
000.  That  represents  work  that  had  been  done  on  the  first  of  January, 
but  had  not  yet  been  paid  for ;  so  that  was  added  to  the  account. 

Then  I  add  work  done  by  force  account  and  included  as  engineer- 
ing, about  one  and  three-quarter  million  dollars ;  that  was  an  approxi- 
mate figure,  but  was  a  fairly  close  one.  Wherever  work  was  done  by 
force  account,  the  men  were  employed  by  the  dfiy,  as  was  actually  done 
in  various  cases  where  it  was  thought  the  w  urk  could  be  handled  better 
in  that  way,  the  auditor  charged  that  as  an  engineering ;  and  as  it  was 
really  construction,  it  is  properly  added  here  and  deducted  from  the 
engineering,  and  I  have  done  it  in  that  way.  That  makes  the  total 
construction  work  completed,  $99,393,000. 

The  engineering,  however,  relates  to  more  than  that.  The  work 
under  contract  and  not  yet  completed  amounts  to  $3,371,000,  and  a 
large  part  of  the  engineering  on  that  work  has  been  done ;  and  under 
agreement,  in  the  same  way,  $379,000,  making  the  total  construction 
work  completed  and  under  way  $103,144,000. 

Now,  in  addition  to  that  the  engineering  work  done  includes  about 
$500,000  that  was  separated  by  the  auditor  and  was  known  Mrith  ap- 
proximate definiteness,  spent  on  the  investigations  of  sources  of  supply 
not  yet  developed,  and  in  work  on  plans  of  filters  and  other  structures 
not  yet  under  contract,  and  is  taken  as  being  equivalent  in  the  aggre- 
gate to  the  complete  engineering  of  work  costing  $5,000,000. 

The  $5,000,000  is  my  own  estimate.  The  $500,000  is  a  separate 
approximation  by  the  auditor.    The  $500,000  is  the  cost  of  engineering 

7625  on  work  costing  $5,000,000  and  not  yet  begun;  the  work  will  cost  a 
great  deal  more  than  $5,000,000,  but  I  took  the  $5,000,000  as  repre- 
senting the  additional  amount  of  completed  work  on  which  the  whole 
engineering  would  have  been  an  equivalent  amount.  The  work  will 
cost  several  times  $5,000,000.  When  the  work  is  built,  there  will  be 
more  expenditures  for  engineering  also,  so  that  this  $5,000,000  repre- 
sents just  the  amount  which  in  my  opinion  should  cover  the  $500,000 
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worth  of  engineering.  The  engineering  on  page  3,  as  summarized  in 
the  account,  by  deducting  this  $1,750,000  for  work  done  by  force  ac- 
count, and  also  deducting  $310,000  paid  on  taxes,  and  charged  to  en- 
gineering in  the  main  classification,  leaves  $12,027,000  as  the  actual 
cost  of  the  engineering  to  date,  and  the  work  covered,  including  the 
$5,000,000  estimated  as  corresponding  to  the  work  for  which  plans 
have  been  made,  is  $108,144,000.  The  engineering  cost  is  11.12%  on 
that  amount.  The  police  expenditure  I  have  reckoned  on  the  amount 
of  work  actually  constructed,  leaving  out  the  work  to  be  constructed, 
and  I  have  taken  the  figures  $99,393,000  from  the  addition  on  the  fifth 
line  from  the  top;  the  police  amounted  to  2.18%. 

The  administration,  costing  $1,434,000  I  took  as  applying  to  the 
whole  construction,  and  also  to  the  land,  with  the  estimated  amount 
for  the  work  done  on  force  account,  a  total  of  $113,861,000,  amounting 
to  1.26%.  The  sum  of  these  percentages  is  14.56%,  representing  the 
engineering,  police  and  administration  cost  of  this  work,  but  not  in- 
cluding the  preliminary  expenses  before  the  work  was  started,  nor  any 
expenses  for  the  City  Treasurer  and  Comptroller,  with  reference  to  7626 
handling  money. 

Interest  during  construction :  1  have  separated  that  into  two 
parts,  one  as  relating  to  lands,  and  the  other  including  construction  and 
all  other  expenses.  I  have  made  this  separation  between  land  and  con- 
struction for  the  New  York  work,  because  the  account  was  in  such  a 
shape  that  it  was  possible  to  do  it,  and  I  thought  it  was  interesting  and 
helpful  to  do  it,  and  also  because  the  cost  of  land  in  this  case  was 
larger,  relatively,  than  for  the  other  supplies.  I  have  not  been  able 
to  make  a  corresponding  separation  in  all  cases  with  the  others,  or  a 
corresponding  separation  in  any  case.  These  separations  were  all 
shown  by  the  books.  On  page  6  is  a  summary  of  the  total  payments 
that  have  been  made  by  this  board  since  the  beginning  of  business, 
showing  total  payments,  the  payments  for  land,  taxes  paid  on  the  land, 
total  payments  on  account  of  land,  and  total  payments  for  every- 
thing except  lands.  That  is  used  for  a  basis  of  calculating  the  interest 
during  construction. 

I  next  show  the  bonds  that  have  been  sold  by  years,  with  the  rate 
of  interest  carried;  the  average  rate  of  interest  carried  by  the  bonds 
is  4.15%,  but  that  was  not  the  figure  that  I  used  for  the  following 
calculation,  because  $11,682,000  of  3%  bonds  were  taken  by  the  sink- 
ing fund  commissioners  for  various  accounts.  The  3%  bonds  were 
not  salable  at  par  at  any  time  during  the  period  covered  by  this  work, 
and  so  I  have  excluded  the  3%  bonds  in  calculating  the  interest  rate;  7627 
the  table  is  also  incomplete  in  that  I  did  not  get  the  1915  bond  sales. 
I  have  the  1915  expenditures ;  as  measured  by  the  results  of  the  public 
sales  of  city  bonds  within  the  period,  which  I  secured,  the  average 
rate  of  interest  has  been  approximately  4.30%,  and  that  is  the  rate 
which  I  used  in  the  further  calculation. 
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On  page  8  is  a  calculation  of  the  interest  during  construction,  and 
the  payments  each  year  separated  into  two  parts,  one  for  land,  and 
the  other  for  everything  except  land  is  taken  from  the  table  on  page 
6,  and  the  procedure  has  been  as  follows:  For  the  payments  made 
during  the  year  1915,  for  everything  but  land,  $6,495,000,  I  have 
added  2.15%,  that  is  half  a  years  interest,  at  the  average  rate  of 
4.30%  ;  that  is  to  say,  I  have  assumed  that  the  expenditures  were  made 
to  average  as  of  July  1st  of  each  year,  and  that  no  interest  was  lost  by 
having  the  money  in  advance  at  the  time  of  expenditure,  an  assump- 
tion pretty  closely  in  accordance  with  the  facts  of  this  particular  case, 
and  going  into  as  much  detail  as  I  thought  the  business  warranted. 

For  the  year  1914,  the  expenditure  is  multiplied  by  1.0653,  which 
is  1%  years'  interest  at  the  same  rate,  and  for  the  preceding  year, 
2^2  years'  interest,  and  so  on,  the  interest  being  compounded  as  we 
go  back.  The  expenditures  multiplied  by  these  factors  produce  a 
product  which  is  what  the  payments  with  interest  at  that  rate 
amount  to  the  first  of  January,  1916,  and  this  sum  is  18.02%  more 
than  the  payments;  in  other  words,  18.02  is  the  interest  on  moneys 
spent  on  structures  from  the  time  that  the  money  was  spent  until 
the  first  water  from  the  plant  was  used.    The  factor  is  reckoned  on 

7628  the  payments.  For  instance,  every  dollar  spent  in  the  year  1905  at 
4.3%,  compound  interest,  would  amount  to  1.555,  on  the  first  day  of 
January,  1915,  and  for  the  next  year,  1.491,  and  so  on.  The  engi- 
neering and  administration  were  14.56%  as  previously  computed, 
and  the  entire  overhead  is  the  product  of  1.1802  times  1.1456,  equal- 
ing 1.3520 ;  that  is,  the  total  overhead  is  35.20%  for  the  structures  up 
to  the  time  that  the  first  water  is  available.  That  means  that  my 
interest  during  construction  on  the  structures  was  18%,  and  the  cal- 
culation for  the  payments  for  land  made  in  the  same  way  shows 
22.44%.  That,  however,  does  not  represent  the  whole  interest  on 
the  land ;  it  represents  the  interest  on  carrying  the  land  after  it  was 
acquired  and  paid  for  by  the  city.  It  does  not  include  the  interest 
on  the  awards,  where  they  have  been  made  by  the  commissioners — 
that  is,  the  commissioners  who  made  the  awards  for  the  land — or 
included  by  them  in  their  awards;  that  is  included  in  the  auditor's 
statement  of  the  cost  of  the  land. 

The  whole  cost  of  the  land  is  briefly  summarized  by  this  analysis 
which  I  have  made.  The  amount  of  awards  for  land,  including  that 
land  that  was  purchased — most  of  it  was  condemned — a  small  part 

7629  purchased — was  $10,740,000.  There  were  also  awards  for  indirect 
damages  of  $171,000.  The  expenses  of  acquiring  the  land,  not  in- 
cluding interest,  as  shown  by  the  auditor's  report,  were  $4,217,000, 
and  the  expenses  in  connection  with  the  damage  awards,  were  $267,- 
000,  making  a  total  expense  of  $4,485,000 ;  the  sum  of  $15,396,000  was 
the  expense  of  the  land  to  the  city,  with  the  expense  of  acquiring  it, 
but  not  including  any  interest.    The  city  further  paid  on  the  awards 
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of  commissioners,  interest  at  the  legal  rate  of  6%  as  part  of  the  cost 
of  the  land,  $1,654,000,  making  the  total  actual  payments  for  lands 
$17,051,000.  To  that  I  add  the  administration  pro-rata,  which  we  ob- 
tained, 1.26%,  or  $215,000.  making  the  whole  cost  of  the  land,  in- 
cluding administration,  $17,266,000.  Then  the  cost  of  carrying  the 
land  after  it  was  acquired,  and  until  the  works  were  put  in  service, 
as  represented  by  taxes,  $260,000,  and  interest  at  4.30%,  $3,884,000, 
making  the  total  cost  of  land,  with  carrying  charges,  $21,411,000. 

On  the  following  page  is  a  summary  showing  how  the  per- 
centages were  reached  from  these  figures  which  are  reproduced  on 
the  first  page.  The  expenses  and  administration  amount  to  43.08%, 
and  the  cost  of  carrying,  including  interest  and  taxes,  was  37.15%, 
and  the  two  taken  together,  96.23%. 

On  page  11  is  a  statement  in  regard  to  corresponding  expendi-  7630 
tures  of  the  Metropolitan  Board  at  Boston.  This  board  was  created 
for  the  purpose  of  building  a  new  water  supply  for  Boston  and  sur- 
rounding communities.  It  acquired  the  land,  built  the  dams  and 
reservoirs,  the  aqueduct  and  pipes,  the  distributing  reservoirs  to  7631 
carry  water  to  Boston,  and  to  distribute  it  to  all  the  cities  and  water 
companies  in  the  neighborhood  of  Boston  that  elected  to  take  it. 
It  involved  the  construction  of  about  $23,600,000.  The  work  was 
begun  in  1895,  and  was  carried  forward  as  rapidly  as  work  of  that 
kind  can  be  usually  carried.  The  amount  of  construction  is,  there- 
fore, rather  closely  comparable  to  that  involved  in  the  Spring  Valley 
system.  This  was  a  separate  board,  and  building  these  works  was 
the  principal  business  of  the  board ;  the  board  was  afterwards  given 
some  other  duties,  but  they  were  so  distinct  that  they  made  no  dif- 
ference in  these  accounts.  During  the  earlier  years  it  had  no  other 
business  at  all.  The  accounts  were  kept  separately,  and  the  busi- 
ness was  distinct  from  any  other  public  business,  and  there  was  no 
mixing  of  accounts.  There  is  this  difficulty  in  separating  the  ac- 
counts. The  board,  in  addition  to  building  these  works,  bought 
part  of  the  completed  works  of  the  City  of  Boston,  and  some  of 
the  other  cities,  and  the  separation  has  to  be  made  between  the 
works  which  were  purchased  and  those  which  were  constructed; 
that  I  have  attempted  to  do. 

That  segregation  is  also  as  shown  by  the  books.  By  that  I 
mean  that  a  number  of  different  structures  were  built,  and  some  of 
the  structures  were  put  in  service  before  others  were  completed,  and 
that  makes  quite  a  difference  in  estimating  interest  during  construc- 
tion. The  largest  and  most  expensive  structure  in  the  system  was 
the  Wachusetts  Reservoir ;  prior  to  its  completion  it  was  used  to  store 
a  limited  amount  of  water.  I  have  entered  in  this  statement  the 
amounts  of  its  capacity,  which  it  held  at  different  dates,  and  when  7632 
I  have  taken  it  as  going  into  service,  I  took  it  as  going  into  service 
long  before  it  was  filled,  but  after  it  had  been  filled  to  such  an  extent 
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that  I  thought  it  was  fair  to  consider  it  as  fairly  in  service.  In 
valuing  reservoirs  full  of  water,  it  is  necessary  to  take  into  account 
not  only  the  time  required  to  build  the  reservoir,  but  the  time  re- 
quired to  fill  it;  that  may  be  taken  into  account  either  in  allowing 
interest  during  construction  for  a  sufficient  period  for  the  reservoir 
to  fill  up  sufficiently  at  least  so  that  it  can  be  put  in  regular  opera- 
tion, or  else,  if  that  is  not  done,  the  value  of  the  water  in  the  storage 
ought  to  be  estimated  separately  and  added.  Most  of  the  construc- 
tion work  on  this  system  was  finished  in  1905,  but  some  minor  con- 
struction was  done,  and  many  bills  were  paid  afterwards.  The  fol- 
lowing calculation  was  made,  showing  the  payments  on  account  of 
the  entire  system  to  December,  1906,  and  an  approximate  classifi- 
cation with  reference  to  the  overhead.  That  calculation  has  been 
made  for  other  dates,  one  2  years  later,  showing  the  small  bills 
that  were  paid  afterwards,  and  it  makes  no  material  difference,  as 
far  as  this  purpose  is  concerned,  which  date  is  concerned;  for  sim- 
plicity I  have  selected  the  date  that  seemed  to  me  the  most  repre- 
sentative; carrying  it  further  would  not  make  any  important  dif- 
ference. There  is  not  any  sharp  stopping  point  to  a  calculation  of 
this  kind.  The  main  work  is  done,  but  there  are  minor  things  that 
are  done  afterwards  over  an  indefinite  period,  in  fact,  right  along, 
in  a  going  system.  It  is  not  ever  completed  as  a  definite  thing,  and 
construction  entirely  stopped. 

The  table  on  page  12  shows  the  items  from  the  sixth  annual 
report,  and  they  are  added  up  with  reference  to  construction,  and 
7633  to  engineering  and  administration.  This  separation  between  con- 
struction and  engineering  and  administration  is  not  made  in  the 
sixth  annual  report,  but  I  made  it  from  these  figures,  and  this  table 
shows  just  what  I  did.  In  the  first  place,  the  administration  all 
obviously  goes  to  overhead  and  engineering,  and  the  preliminary 
work — the  preliminary  work  does  not  refer  to  the  preliminary  in- 
vestigation that  was  done  before  the  work  was  authorized ;  in  other 
words,  surveys  were  made,  and  estimates  were  made,  and  a  report, 
and  it  was  decided  to  build  this  source  of  water  supply,  and  pro- 
visions were  made,  and  all  these  bills  were  paid  and  charged  off  to 
something.  Then  this  board  commenced  the  work,  and  this  shows 
what  they  paid,  and  what  they  charged  as  preliminary  work — I 
don't  know  just  what  it  was,  but  it  was  some  early  engineering,  but 
not  the  engineering  prior  to  the  adoption  of  the  project.  There 
are  also  items  for  medical  service,  for  traveling,  for  rent,  for  lumber 
and  field  buildings,  representing  for  the  most  part,  the  materials 
used  by  the  resident  engineers  in  their  various  camps  and  offices 
in  the  field.  Under  Mr.  Lippincott's  system,  that  would  be  called 
indirect  expenses.  I  split  that  in  half  there.  The  police  service  goes 
to  overhead,  also  sanitary  inspection  of  the  camps,  and  damages  in 
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connection  with  the  work ;  that  may  be  a  doubtful  item ;  I  have 
classed  it  as  overhead. 

This  work  all  was  done  by  contract,  and  the  contractors  were 
responsible  for  the  damages  that  they  incurred,  and  this  was  for  7634 
some  damages  for  which  the  contractors  were  not  responsible.  The 
items  not  charged  to  either  construction  or  overhead  is  an  item  for 
water  rates  for  municipal  and  corporation  work,  which  included 
work  which  was  done  in  connection  with  railroads  and  municipali- 
ties, whose  works  were  interfered  with  by  the  construction  of  this 
system;  that  item,  possibly,  might  go  into  the  construction  account, 
or  part  of  it,  but  I  think  in  most  cases  the  railroads  or  municipali- 
ties did  the  work  that  was  needed,  in  a  considerable  measure  at 
least,  themselves,  and  were  compensated  for  it,  so  that  I  have  classi- 
fied it  in  this  way.  Then  the  real  estate  and  the  damages  to  real 
estate  not  taken,  and  the  payments  for  water  rights,  and  for  the 
purchase  of  existing  works — the  purchase  of  existing  works  related 
principally  to  a  part  of  the  Boston  water  supply  which  was  taken 
at  about  the  end  of  the  period,  and  which  had  nothing  to  do  with  the 
construction,  except  as  it  appears  in  the  total  statement  of  work 
done  by  this  board. 

These  segregations  between  construction  and  overhead  are  based 
on  my  judgment  of  the  amounts  applicable  to  each.  I  was  con- 
nected with  this  work  in  its  preliminary  stages  for  some  time,  and 
was  employed  in  a  consulting  capacity  with  reference  to  a  number 
of  features  of  it  as  it  progressed,  and  I  was  quite  familiar  with 
the  work  during  the  whole  time  of  its  prosecution.  The  figures  in 
the  first  column  are  taken  directly  from  the  sixth  annual  report, 
and  represent  all  payments  by  the  board  to  that  time.  The  separa- 
tion is  my  own.  Taking  the  item  of  buildings,  I  could  not  separate 
that  exactly  to  state  the  number  of  buildings  that  were  devoted 
to  one  use  or  the  other,  or  the  proportionate  cost  of  such  buildings.  7635 
That  would  have  to  be  taken  as  an  approximate  separation,  based  on 
judgment.  That  judgment  was  one  based  on  my  general  experience 
as  much  as  any  knowledge  of  this  particular  instance.  The  divi- 
sion does  not  seem  to  be  made,  but  this  amount  of  overhead,  $2,744,- 
000,  on  a  construction  of  $16,496,000,  produces  the  figure  which  is 
written  at  the  beginning  of  the  schedule,  on  the  first  page,  amounting 
to  16.65%.  The  interest  during  construction  I  estimated  in  the 
same  way.  The  average  rate  paid  upon  the  bonds,  taking  into  ac- 
count the  premium  obtained  on  their  sale,  was  3.1%.  This  goes  back 
to  a  period  when  interest  rates  were  much  lower  than  they  have  been 
in  recent  years. 

That  does  not  prove  that  the  credit  of  Boston  is  any  better  than 
that  of  New  York.  The  rates  correspond  closely  for  the  same  times, 
but  the  fact  that  the  structures  were  put  in  service  at  different 
times  makes  quite  a  difference  in  the  calculation.     If  it  were  all 
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carried  through  to  the  end  of  the  period,  the  interest  on  construc- 
tion would  be  much  greater  than  it  is  if  each  of  the  main  structures 
is  figured  as  a  separate  entity  until  it  was  put  in  service  and  the 
results  averaged.  I  have  taken  the  latter  method  of  calculation.  On 
page  15  is  calculated  the  interest  during  construction  for  the  Wachu- 
setts  dam  and  reservoir,  which  was  very  much  the  largest  part  of 
the  construction,  costing  $10,818,000;  the  construction,  excluding 
the  first  year,  which  was  preliminary,  went  from  1896  to  1906,  a 
period  of  eleven  years;  but  the  heaviest  payments  were  from  1900 
to  1904 ;  during  1905  and  1906  the  main  part  of  the  work  was  done, 

7636  and  the  reservoir  was  filling,  partially,  although  it  did  not  get  filled 
by  any  means  up  to  the  end  of  the  period.  The  interest  during  con- 
struction on  this  amounts  to  15.3%.  This,  I  understand,  includes 
both  land  and  structures,  the  land  being  a  smaller  proportion  of  the 
whole  than  in  the  New  York  structures,  and  it  was  not  separated. 
For  the  Wachusetts  aqueduct,  a  much  smaller  structure,  and  built 
in  a  shorter  time,  interest  during  construction  amounted  to  only 
2.6%;  and  on  the  Weston  aqueduct  to  4.02%.  On  page  14  I  have 
summarized  this,  giving  the  amount  of  construction  for  the  Wach- 
usetts dam  and  reservoir,  including  land  and  the  interest,  and  for 
the  Wachusetts  aqueduct  and  the  Weston  aqueduct,  and  then  for  the 
distribution  system  and  all  other  construction  I  was  not  able  to  get 
a  satisfactory  detail  schedule,  and  I  roughly  estimated  that  at  5%, 
and  adding  it  in  that  way,  the  average  interest  during  construction 
was  9.42%.  If  the  interest  is  figured  on  the  whole  expenditures  until 
the  substantial  completion  of  the  system,  it  makes  it  something  like 
16  or  17%,  but  I  did  not  do  that. 

I  did  not  figure  on  just  the  structures,  leaving  out  the  land.  The 
books  show  expenditures  each  year  on  the  important  division  for 
land  and  structures,  and  you  would  not  need  to  go  back  of  the  bills 
to  make  that  separation,  and  I  did  not  attempt  to  do  that.  I  think 
the  land  was  included  for  the  Wachusetts  and  Weston  aqueducts, 
although  it  is  not  so  stated  in  my  tables ;  I  think  it  was  always  in- 
cluded, but  the  reason  for  the  difference  is  that  the  dam  and  reser- 

7637  voir  was  a  much  larger  structure,  and  took  a  much  longer  time  to 
build,  and  then  there  was  the  time  for  partial  filling  after  the  main 
construction  was  completed. 

The  three  items  with  reference  to  the  new  Cincinnati  water 
works  begin  on  page  17.  This  work  also  was  done  by  a  special  com- 
mission created  for  the  purpose,  and  their  accounts  were  kept  sepa- 
rately from  the  general  accounts  of  the  municipality.  I  was  not 
connected  with  this  work  in  any  way,  although  as  a  visitor  I  saw 
it  frequently  during  construction,  and  knew  very  well  those  who  had 
to  do  with  it,  and  who  managed  it.  It  was  an  admirable  piece  of 
work,  and  upon  its  completion  a  book  was  issued  describing  the 
work  and  setting  forth  the  payments  that  had  been  made,  classified 
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in  a  very  satisfactory  way,  and  so  I  have  used  this  as  one  of  the 
things  for  comparison. 

The  book  was  issued  by  the  city  authorities.  This  construction 
was  begun  in  1897,  at  a  time  when  prices  of  material  and  labor  were 
low,  but  the  bulk  of  the  work  was  done  after  the  increase  in  prices, 
about  1900.  There  was  a  little  difference  in  time,  when  different 
parts  of  the  work  were  put  in  service,  but  I  took  approximately  the 
average  time  when  the  completed  plant  was  ready ;  the  difference  in 
time  of  completion  is  not  very  wide  in  this  case,  and  I  do  not  think 
it  worth  while  to  make  separate  calculations.  On  page  18  is  the 
statement  of  the  expenses,  taken  directly  from  the  summary  in  the 
final  report,  showing  the  total  payments  for  construction,  $11,457,- 
000,  and  it  shows  how  the  construction  is  separated  from  the  over- 
head. The  engineering  and  general  expenses  of  administration 
amounted  to  $1,292,000,  or  13.65%  of  the  construction.  If  the  land 
is  included  as  part  of  the  cost  of  construction,  the  percentage  be- 
comes 12.72%,  so  that  gives  the  range,  if  the  land  is  excluded  or  in- 
cluded ;  practically,  I  think  that  the  administration,  at  least,  and  per-  7638 
haps  some  of  the  other  expenses  would  go  to  the  land,  but  I  have  no 
means  of  separating  them.  The  interest  during  construction  I  have 
computed  in  the  same  way.  The  work  was  all  paid  for  by  money 
received  by  the  sale  of  bonds,  and  the  schedules  of  the  bonds  sold  is 
on  page  20.  I  took  the  average  rate  of  interest  as  3%%,  which  is 
an  approximate  figure.  I  did  not  go  into  as  much  detail  in  reaching 
the  exact  rate  as  in  the  other  cases.  The  interest  during  construc- 
tion figured  at  this  rate  amounts  to  15.24% ;  taking  the  land  and 
structures  together,  without  separating  them,  we  have  interest 
15.24%,  administration  and  engineering,  12.72%,  or  a  total  overhead 
of  29.90%.  This  also  does  not  include  the  preliminary  expenses,  that 
is  the  expenses  incurred  prior  to  the  authorization  of  the  work,  and 
I  presume  it  does  not  include  any  allowance  for  the  city  treasurer 
and  his  expenses.  The  15.24  is  interest  during  construction;  12.72 
is  the  engineering  and  administration  on  land  and  structures.  If 
the  land  is  excluded,  the  engineering  and  administration  would  be 
about  1%  higher.  I  have  no  way  of  telling  what  difference  it  would 
make  with  the  interest.  The  figure  is  13.65  with  the  land  excluded. 
The  last  item  is  the  Little  River  works  of  the  City  of  Springfield.  7639 
This  statement  is  less  complete  with  regard  to  administration.  In 
fact,  it  does  not  include  administration.  This  work  was  done  by  the 
regular  board  of  water  commissioners  of  the  city  of  Springfield,  and 
the  expenses  of  the  board  in  supervising  it  and  the  services  of  the 
other  city  officers  and  so  forth  are  not  reflected  in  any  way  in  this 
estimate,  and  it  is  incomplete  to  that  extent;  it  includes  the  direct 
payments  for  construction  up  to  the  first  of  January,  1911,  and  the 
expenses  for  engineering  and  for  some  other  matters  that  perhaps 
might  be  called  contingencies  that  were  paid,  and  that  the  engi- 
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neering  department  certified  and  knew  about.  The  total  costs  of 
construction  of  structures  was  $1,513,000;  that  does  not  include  the 
land.  There  were  miscellaneous  expenses  of  $25,648,  engineering 
expenses,  including  the  camps  and  table  supplies,  etc.,  of  $172,255, 
an  item  for  engineering,  and  on  water  rights,  which  ought  not  be 
included  here,  because  the  payments  for  water  rights  were  large, 
and  that  is  incorrectly  classified,  but  I  think  this  was  part  of  a  bill, 
probably,  the  rest  of  which  was  charged  in  this  account ;  it  got  into 
this  account  and  has  always  stayed  here,  and  it  is  necessary  to  keep 
it  to  make  it  check  with  the  totals  shown  by  the  city  books,  but 
that  really  ought  to  be  excluded;  legislative  hearings,  $8,948,  and 
legal  services  $9348,  so  that  we  have  altogether,  for  miscellaneous 
expenses,  1.69% ;  for  engineering,  11.39%,  and  for  the  legislative 
hearings  and  legal  expenses,  1.22%,  a  total  of  14.3  per  cent. 

That  does  not  include  the  preliminary  expenses,  the  preliminary 
engineering  investigations,  nor  the  general  administration.  As  to 
the  miscellaneous  expenses,  I  had  a  list  of  some  of  the  items  that 
went  into  that ;  the  secretary  told  me  they  were  everything  that  was 
not  otherwise  classified,  and  they  include  such  items  as  presenting 
7640  the  various  matters  requiring  approval  to  the  various  state  depart- 
ments, to  the  War  Department,  with  reference  to  navigable  waters, 
to  the  county  commissioners  with  reference  to  taxes,  etc.,  to  the 
selectmen  of  the  various  towns  with  respect  to  roads ;  they  included 
printing  reports  and  specifications,  advertising,  expenses  of  record- 
ing papers  and  stamps,  and  a  great  many  expenses  of  that  kind 
that  were  paid  that  were  not  thought  to  be  engineering,  and  would 
ordinarily  perhaps  be  called  contingent  expenses. 

This  includes  some  roads  that  were  constructed,  and  it  includes 
the  maintenance  of  the  roads  during  construction,  which  was  part 
of  the  construction  cost ;  it  does  not  include  any  other  maintenance. 
This  miscellaneous  expense  does  not  include  any  road  work;  every- 
thing of  that  sort  was  classified  as  accessories,  under  one  of  the 
headings  in  the  first  table. 

The  miscellaneous  expenses,  under  the  heading  "Six  contracts" 
is  covered  by  what  I  have  said.  For  instance,  these  various  expenses 
were  charged  in  connection  with  the  six  principal  parts  of  the  work, 
if  they  were  related  to  them,  but  if  they  were  not  related  to  one 
of  these  parts  more  than  the  other,  they  were  put  under  the  general 
account. 
7641  Referring  to  the  column  under  "Engineering",   and  "Water 

rights,  legislative  hearings",  my  statement  as  to  water  rights  applies 
only  to  the  $185.  The  legislative  hearings  were  necessary,  because 
some  legislation  was  necessary  to  permit  the  work  to  proceed  in  the 
way  that  it  was  thought  it  ought  to  go,  and  there  were  expenses  in 
connection  with  that,  presenting  evidence,  employing  counsel  and 
doing  various  things,  and  the  legal  expenses  related  to  the  advice 
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on  drawing  the  various  contracts  and  legal  papers  in  connection 
with  the  work.  This  does  not  include  the  cost  of  the  land,  or  any- 
thing for  water  rights  which  were  estimated  to  cost  $325,000;  al- 
though this  work  was  completed  and  has  been  in  use  a  good  many- 
years,  much  of  the  litigation  in  regard  to  water  rights  is  still  pend- 
ing, and  nobody  can  tell  what  it  will  ultimately  cost  yet.  As  far  as 
the  water  rights  have  been  acquired  and  closed  up,  they  have  been 
on  a  basis  not  very  different  from  my  estimate,  which  came  to  a 
total  of  $325,000  approximately.  It  may  be  interesting  as  showing 
that  we  have  water  rights  in  the  East. 

On  the  first  page  I  have  placed  a  summary  of  the  figures  which 
I  reached  in  these  several  tables  for  administration  and  engineering, 
and  have  given  a  line  of  figures  that  do  not  vary  very  widely  for  these 
pieces  of  work;  for  instance,  for  the  Board  of  Water  Supply,  a  very 
large  piece  of  work,  we  have  14.56  per  cent ;  for  the  Metropolitan 
Water  Board  of  Boston,  16.65%,  that  being  a  much  smaller  piece  of 
work,  and  one  comparable  to  the  Spring  Valley  Construction  in 
size;  for  the  new  Cincinnati  Water  Works  construction,  a  still 
smaller  system,  12.72%,  and  for  the  Little  River  work,  a  much 
smaller  one.  14.3%.  These  figures  are  all  deficient  in  not  covering 
the  preliminary  expenses,  and  the  expenses  in  the  treasurer's  office, 
and  in  the  case  of  Springfield  also  general  administration,  and  I  have 
used  in  place,  to  cover  the  engineering  and  administration  on  the 
Spring  Valley  system,  including  the  preliminary  and  all  expenses,  7642 
15%,  a  figure  which  I  think  is  fully  supported  by  this  record. 

For  the  interest  during  construction,  the  amount  depends  upon 
the  size  of  the  work,  and  we  have  for  the  New  York  supply  18%, 
for  the  Boston  supply  9.4%,  for  the  Cincinnati  supply  15.24%,  and 
for  the  Little  River  works  3%%.  That  figure  is  not  deduced  from 
the  schedule;  the  3V2%  was  the  approximate  rate  of  interest  paid  on 
the  money  borrowed  to  build  these  works,  and  the  construction  ran 
through  not  quite  three  years ;  I  have  never  had  the  figures  in  suffi- 
cient detail  to  compute  exactly  what  the  interest  during  construc- 
tion would  be,  but  it  would  be  approximately  one  year's  interest. 
The  heaviest  payments  came  in  the  second  or  third  years  of  con- 
struction; the  first  year's  payments  were  comparatively  small,  and 
so  in  this  comparison  I  have  written  in  one  year's  interest.  That 
work  was  pushed  very  rapidly  indeed;  there  was  an  emergency,  a 
threatened  shortage  of  water,  and  it  was  carried  out  under  our 
direction  with  a  very  active,  enterprising  young  man  in  direct  care, 
Mr.  Lockridge,  and  the  whole  business  was  completed  on  schedule 
time,  in  a  very  short  time ;  so  I  think  that  is  rather  unusual ;  it  was 
also  put  in  service  before  it  really  ought  to  have  been ;  it  was  put  in 
service  the  first  of  January,  and  we  had  to  shut  it  down  later  on, 
after  we  had  filled  up  the  reservoirs,  to  make  some  adjustments, 
and  to  do  some  work  that  it  would  have  been  much  cheaper  to  have 
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done  before  it  was  ever  put  in  service ;  but  that  was  a  secondary 
matter,  because  we  kept  the  city  from  absolutely  being  out  of  water 
by  using  it  before  it  was  really  fairly  done ;  and  any  extra  cost  and 
trouble  that  grew  out  of  that  was  unimportant  in  comparison  with 
the  main  object. 

On  page  2  I  have  put  these  same  figures  with  a  further  calcula- 

7643  tion  that  I  think  helps  in  understanding  them  and  applying  them  to 
this  case.  This  table  shows,  after  the  engineering  and  administra- 
tion, the  interest  rate  for  the  several  cases,  and  then  the  total  actual 
interest,  and  then  the  average  number  of  years  for  which  interest 
was  paid.  This  is  not  a  strict  calculation.  The  figure  was  obtained 
by  dividing  the  actual  interest  by  the  interest  rate,  so  that  is  an  ap- 
proximate figure.  For  the  board  of  water  supply  of  New  York 
structures,  interest  was  paid  on  the  money  4.19  years ;  for  the  Boston 
structures,  for  3.04  years;  for  the  Cincinnati  structures,  4.07  years, 
and  for  the  Little  River,  1  year,  that  being  my  own  estimate.  For 
the  land  of  the  board  of  water  supply,  7.85  years.  In  computing 
this  7.85  years,  I  took  into  account  6%  that  was  paid  before  the 
awards  were  made,  and  4.3%  which  was  paid  afterwards,  so  that  it 
is  a  combination  figure.  Then  in  the  next  line  I  have  written  ap- 
proximately what  the  interest  would  be  at  a  6%  rate,  multiplying 
those  figures  by  6%,  and  showing  what  the  payments  would  have 
been  at  that  rate  with  reference  to  what  a  company  borrowing 
money  at  6%  would  have  paid  under  corresponding  conditions,  and 
then  the  last  line  shows  the  result  of  the  application  of  that  figure 
to  the  cost  of  the  structures  and  the  engineering  and  administration 
in  the  first  line.  In  other  words,  in  the  board  of  water  supply  of 
New  York,  if  6%  had  been  paid  on  the  money,  the  overhead  would 
have  been  43.37%,  for  the  Boston  work,  37.91%,  for  the  Cincinnati 
water  works,  40.20%;  for  the  Little  River  works,  21.16%,  and  for 
the  New  York  Board  of  Water  Supply  land,  the  increase  would  have 
been  110% ;  that  is,  it  would  have  cost  more  than  double  what  was 
first  paid.  For  the  Spring  Valley  structures,  on  thinking  the  mat- 
ter over,  it  seemed  to  me  that  taking  it  right  through  a  period  of 

7644  construction  of  five  years  after  the  preliminaries  was  as  short  as 
could  be  counted  upon,  and  an  average  interest  payment  for  a  period 
of  two  years  at  6%,  making  12%,  and  that  is  the  figure  which  I 
have  used.  So  I  have  added  to  the  estimate  for  my  structures  15% 
for  engineering  and  administration  and  12.%  for  interest  during  con- 
struction, and  the  12%  is  reckoned  on  the  15%  as  well  as  the  100% 
in  making  the  calculation.  I  adopted  the  5-year  unit  as  the  6%  rate 
because  I  think  that  is  as  short  a  time  as  it  would  be  reasonably 
possible  to  build  this  system,  pushing  the  work  as  fast  as  it  could 
possibly  be  pushed ;  in  fact,  I  doubt  if  all  of  it  could  advantageously 
be  built  in  so  short  a  period,  but  taking  into  account  the  fact  that 
some  parts  of  it  probably  would  be  put  in  use  before  other  parts 
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were  finished,  it  seemed  to  me  that  it  was  a  fair  estimate  to  make 
in  this  case,  and  in  view  of  these  figures  which  I  found  from  the 
works  which  I  have  examined,  and  in  view  of  the  magnitude  of  the 
structures  here,  a  two  years  average  interval  for  interest,  in  my 
judgment,  is  as  short  a  one  as  could  be  assumed  for  the  construc- 
tion, even  taking  into  account  the  idea  that  parts  of  the  plant  would 
be  put  in  service  before  other  parts  were  ready.  I  do  not  know  that 
I  can  say  much  about  the  6%  rate  of  interest;  that,  of  course,  is 
an  assumption  on  my  part.  I  am  not  qualifying  at  this  time  as  an 
expert  on  interest  rates.    It  is  a  matter  of  judgment. 

The  compound  figure  on  overhead  is  28.8%.  I  applied  it  through- 
out the  schedule.  Some  people  make  separations,  put  more  on  one 
structure  than  on  another ;  it  seems  to  me  that  is  a  matter  of  specu-  7645 
lation.  I  have  no  basis  for  doing  that,  and  it  seemed  to  me  safer 
to  take  the  figures  from  experience  representing  the  whole  condition 
and  to  apply  them  in  that  way;  obviously,  the  interest  during  con- 
struction would  be  much  greater  on  some  structures  than  others,  but 
I  have  overlooked  that,  taking  it  right  through. 

Questioned  by  Mr.  Searls.  7646 

I  do  not  think  of  any  one  item  of  construction  here  that  is  abso- 
lutely dominant,  or  a  controlling  factor  in  the  length  of  time  neces- 
sary to  build  that  system. 

I  would  assume,  for  instance,  that  when  the  Crystal  Springs 
water  was  available  that  business  might  be  started  at  a  good  deal  less 
than  the  present  rate  of  business  without  waiting  for  the  Alameda 
water  to  be  brought  in,  which  would  probably  take  a  longer  time; 
but  I  have  not  attempted  to  make  a  construction  schedule  of  that 
kind.  It  is  not  an  easy  matter  to  lay  your  work  out  theoretically 
so  that  all  the  parts  will  be  done  just  at  the  moment,  when  they  are 
constructed.  There  are  too  many  uncertainties  in  construction  to 
make  that  plausible.  It  seems  to  me  the  basis  of  broad,  general 
experience  backed  up  by  reliable  statistics  of  this  kind,  is  the  proper 
way  of  getting  at  it,  than  substituting  a  schedule  that  one  evolves 
out  of  his  mind  and  is  obviously  pretty  much  speculative.  I  did  not 
use  any  such  schedule  as  a  basis  for  my  computation. 

The  Master:  In  making  any  remarks  on  the  Minnesota  Rate 
Case,  I  am  not  deciding  what  that  case  decided.  If  the  case  does 
decide  that — and  there  is  a  possibility  of  argument  on  it — in  deter- 
mining rates  you  must  find  market  value  of  land  without  overhead 
or  interest,  or  severance  damages,  or  the  like,  it  is,  of  course,  simply  7647 
because  the  court  decides  that  is  the  equitable  basis  upon  which  rates 
should  be  determined ;  it  does  not  determine  what  even  the  Supreme 
Court  could  not  determine,  that  there  would  not  be  overhead  ex- 
pense, interest  and  the  like  on  the  acquisition  of  lands  for  a  water 
supply;  it  is  perfectly  obvious  they  must  not  be  understood  as 
saying  that  you  would  not  have  interest  on  the  lands  you  bought  or 
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overhead  in  acquiring  them.  Now,  if  they  have  determined  that  in 
a  rate  case  you  will  take  the  market  value  and  not  include  any  over- 
head, it  is  just  because  they  think  that  is  the  way  it  ought  to 
be  done.  I  have  no  question  at  all  that  if  this  plant  were  to  be  re- 
produced, you  would  have  overhead  while  you  were  getting  your 
land,  including  engineering,  administration  and  interest.  No  one 
has  any  doubt  about  that. 


Metcalf  Witness :    Leonard  Metcalp  for  Plaintiff. 

7649  DIRECT    EXAMINATION    BY    MR.    GREENE. 

When  I  began  work  on  this  problem  I  had  anticipated  that  I 
should  make  an  estimate  of  the  reproduction  cost  of  the  property, 
and  at  that  time  I  gave  consideration  to  the  question  of  the  overhead 
costs  and  the  interest  during  construction  charges,  which  may  well 
be  incurred  during  the  reproduction  of  such  works  as  these.    I  have 

7650  the  feeling  that  the  two  subjects,  the  consideration  of  the  unit  costs 
to  be  used,  and  the  overhead  and  interest  during  construction 
charges  are  closely  interdependent,  and  that  the  two  must  be  con- 
sidered collaterally.  I  can  illustrate  best  perhaps  by  saying  that 
the  character  of  the  preliminary  studies,  the  thoroughness  with 
which  the  studies  are  made  for  the  construction  of  large  works  will 
have  an  important  effect  upon  the  contract  figures  which  may  be 
obtained  under  competitive  bidding  upon  those  plans.  Also  because 
the  element  of  uncertainty  on  the  part  of  the  contractor  who  is  bid- 
ding will  be  reduced  to  a  minimum.  Furthermore,  the  element  of  the 
time  of  construction  enters  very  largely  into  a  consideration  of  those 
unit  costs,  for  if  it  is  to  be  assumed  that  the  work  must  be  done  under 
rush  conditions,  the  cost  may  be  substantially  enhanced  thereby. 

I  have  assumed  and  I  understand  that  Mr.  Hazen  assumed  that 
the  work  would  be  carried  on  as  to  time  allowance  under  such  con- 
ditions as  might  lead  to  the  cheapest  ultimate  cost  of  the  work  in- 
cluding not  only  the  unit  costs  making  up  the  basic  cost  of  the  struc- 
tural plant,  but  also  the  overhead  charges  and  interest  during  con- 
struction allowance,  which  might  result  or  which  ought  to  be  added. 

I  assumed  myself  that  there  would  be  required  a  period  of  con- 
struction of  six  years,  including  the  preliminary  investigation,  the 
studying  of  plans,  the  making  of  the  necessary  plans,  the  acquisition 
of  the  lands  and  the  rights  of  way,  and  so  on,  and  the  final  con- 
struction of  the  property. 

I  assumed,  further,  that  practically  the  entire  first  year  would 
be  used  in  the  studies  which  would  be  made,  and  that  the  construc- 
tion during  the  first  year  would  be  small  in  amount  and  would  in- 
crease as  the  work  progressed ;  that  the  organization  would  be  grad- 

7651  ually  built  up  to  a  point  of  maximum  efficiency  and  that  then  the 
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most  economical  results  would  accrue  if  that  organization  were  so 
disposed  as  to  keep  it  at  a  normal  size,  so  to  speak;  in  other  words, 
that  the  best  work  would  result  if  the  labor  employed  was  not 
rapidly  increased  or  decreased  during  that  period  of  time  but  kept 
along  at  a  certain  normal  level,  for  if  the  organization  is  dropped 
and  has  to  be  picked  up  again  loss  in  efficiency  results. 

In  this  connection  I  had  in  mind  certain  records,  details  of  which 
I  can  give  you  a  little  later  on,  of  the  actual  periods  of  construction 
which  have  been  consumed  in  the  building  of  large  public  works.  Per- 
haps it  might  be  as  well  to  discuss  that  at  the  present  moment 
briefly.  For  instance,  in  the  construction  of  the  Cincinnati  Water 
Works,  the  new  supply  referred  to  by  Mr.  Hazen,  the  period  involved 
in  the  investigation  and  construction  of  that  plant  ran  from  the 
Fall  of  1897  for  a  period  of  about  12  years,  the  construction  cost 
involved  being  about  eleven  and  a  half  million  dollars,  or  in  round 
numbers  involving  an  expenditure  on  the  average  of  about  a  million 
dollars  a  year.  Of  course,  in  certain  years  a  greater  amount  than 
that  was  expended. 

That  was  taken  from  Mr.  Benzenburg's  report  to  which  Mr. 
Hazen  referred.  It  was  a  report  gotten  out  by  him.  He  was  the 
chief  engineer  of  the  works.  It  was  published  by  the  city,  I  believe, 
in  1909. 

Similarly,  the  extension  of  the  Columbus,  Ohio,  Water  Works, 
that  is,  the  building  of  their  new  sources  of  supply,  began  in  1898 
and  was  completed  in  1908.  The  active  construction,  however,  did 
not  begin  until  June,  1905,  I  believe,  so  that  the  active  period  may 
be  said  to  have  been  but  about  three  years  and  four  months.  The 
work  involved,  $1,334,000,  approximately.  The  source  of  informa-  7652 
tion  there  is  from  a  paper  written  by  John  H.  Gregory,  the  resident 
engineer  on  that  work,  published  in  the  American  Society  of  Civil 
Engineers  proceedings,  Volume  67,  page  260. 

The  extensions  made  to  the  New  Bedford  Water  Works,  Massa- 
chusetts, were  undertaken  in  June,  1893 — that  is,  the  inception  of 
the  work  dates  back  to  that  time,  the  construction  was  begun  two 
years  later  and  completed  in  April,  1898.  The  construction  period 
there  was  three  years,  involving  a  cost  similar  to  that  of  the  Colum- 
bus work,  $1,300,000,  the  data  being  taken  from  reports  of  the 
water  board. 

The  new  water  works  plant  at  New  Orleans,  Louisiana,  where  a 
new  supply  for  the  entire  city  was  recently  built  by  the  city  there 
having  prior  to  this  time  been  but  a  very  small  supply,  furnishing 
water  to  but  a  small  portion  of  the  city  and  owned  by  private  works, 
there  was  undertaken  in  1900  the  active  construction,  begun  in  May, 
1905,  and  was  completed  at  the  end  of  the  year  1913,  practically, 
although  there  were  some  additional  charges  incurred  in  the  follow- 
ing year;  that  work  involved  a  total  cost  of  nearly  $9,000,000,  in 
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round  figures;  the  active  construction  involved  a  period  of  eight 
years  and  seven  months ;  again,  that  was  at  the  average  rate  of  about 
$1,000,000  a  year.  The  data  are  taken  from  the  official  reports  of  the 
water  department  of  New  Orleans.  It  is  water,  sewer  and  drainage 
work,  but  they  have  a  separate  report  on  each  branch  of  the  service. 
The  new  works  being  built  for  Baltimore,  Maryland, — the  Gunpow- 
der River  supply  and  high  service  reservoir — are  still  under  con- 
struction.   The  inception  of  the  project  dates  back  to  the  year  1904- 

7653  1905 — the  beginning  of  construction  to  the  year  1908  and  the  com- 
pletion of  the  high  service  there  in  December,  1910.  The  cost  of 
the  high  service  was  about  $600,000.  The  period  of  construction  was 
nearly  three  years, — two  years  and  ten  months.  For  the  Gunpowder 
River  supply  a  loan  of  $5,000,000  was  made.  The  work  was  begun  in 
1912  and  is  not  yet  finished. 

Similarly,  the  new  construction  work  for  bringing  the  Skane- 
atelos  Lake  Supply  to  Syracuse,  New  York,  which  involved  a  total 
construction  cost  of  slightly  over  $2,000,000,  involving  a  construc- 
tion period  of  two  years  and  eleven  months,  outside  of  the  investi- 
gation period.  Data  for  this  is  to  be  found  in  an  article  in  the 
transactions  of  The  American  Society  of  Civil  Engineers,  July,  1895. 
The  source  of  the  Baltimore  data  is  the  reports  of  the  water  board. 

In  the  case  of  the  New  York  additional  water  supply  the  expen- 
ditures have  of  course  been  at  a  more  rapid  rate,  the  work  extend- 
ing over  very  large  areas,  and  embracing  several  very  large  struc- 
tures upon  which  large  organizations  could  be  employed.  Some  idea 
however  is  given  of  the  rate  of  activity  of  that  work  by  the  state- 
ment— I  cannot  remember  now,  when  the  first  report  came  out,  per- 
haps Mr.  Hazen  remembers  when  the  first  report  of  the  commission 
that  investigated  that  was  made — the  Merchants'  Association  Re- 
port,— do  you  remember  the  year  when  that  was  issued,  Mr.  Hazen? 

Mr.  Hazen:  No,  I  could  not  trust  my  memory  as  to  that.  A. 
(continuing)  I  shall  have  to  look  that  up  and  give  you  the  details 
of  it. 

Mr.  Dockweiler:  You  mean  the  New  York  water  supply? 

The  Witness :  Yes. 

7654  Mr.  Dockweiler:    About  1900. 

The  Witness:    About  1900,  you  think? 

In  the  year  1907,  after  the  organization  had  been  fairly  perfected 
and  the  work  was  well  under  way  there  was  expended  something  over 
$2,000,000.  In  the  year  1908  there  was  expended  four  and  a  half 
million  dollars.  In  the  year  1909  there  was  expended  $11,000,000. 
In  the  year  1910  there  was  expended  $19,000,000.  In  the  year  1911 
there  was  expended  $26,000,000.  In  the  year  1912  there  was  expended 
$23,600,000.  In  the  year  1913  there  was  expended  a  little  over  $21,- 
000,000.  These  figures  are  perhaps  approximate.  They  were  taken 
from  the  New  York  Water  Supply  reports.    I  can  give  them  to  you  in 
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greater  detail  covering  the  various  structures  if  you  wish  them.  They 
are  of  significance  principally  in  showing  the  time  element  required 
to  build  up  an  efficient  organization  to  get  work  of  large  magnitude 
under  way.  That  work  has  not  yet  of  course  been  completed  although 
it  is  nearing  completion. 

Those  figures  are  comparable  with  my  assumption  that  an  active 
period  of  construction  approaching  five  years — four  and  a  half  to  five 
years — would  be  required  to  build  these  works.  If  it  were  assumed 
that  a  period  of  four  and  a  half  years  were  not  taken,  it  would,  in  my 
judgment,  increase  the  unit  prices  which  have  been  allowed  on  these 
works,  because  the  work  would  be  done  at  a  disadvantage,  the  organi- 
zation would  not  be  so  perfect;  the  construction  work  would  not  be  7655 
done  under  such  efficient  conditions  growing  out  of  the  fact  that  the 
time  element  is  very  important  in  the  developing  of  the  best  efficiency 
in  construction.  In  making  that  statement,  I  include  also  considera- 
tion of  the  interest  during  construction  allowance. 

It  is  a  fact  that  as  a  matter  of  judgment,  reviewing  the  data  which 
I  had,  and  the  experience  which  I  had,  I  came  to  the  conclusion  that 
including  the  preliminary  expenses  of  organization,  incorporation  and 
investigation,  and  so  on,  in  the  overhead  costs  and  the  taxes  during 
construction,  which  would  have  to  be  paid  up  to  the  time  that  the  sev- 
eral units  of  property  went  into  service,  an  allowance  of  15%  was  a 
fair  one  to  cover  the  overhead  costs.  The  question  of  the  fair  allow- 
ance for  interest  during  construction  I  approached  from  two  points  of 
view:  first,  the  general  question  of  what  seemed  a  fair  allowance  in 
view  of  experience  elsewhere,  and  from  what  I  had  seen  from  the 
character  of  these  works,  and  the  conditions  under  which  they  would 
be  built.  From  that  point  of  view  I  arrived  at  the  same  figures  that 
Mr.  Hazen  did,  of  two  years  period  of  time,  which,  at  a  rate  of  6% 
would  give  12%.  In  arriving  at  that  figure,  consideration  was  given 
to  the  length  of  time  which  would  be  required  to  build  these  works. 
I  then  investigated  in  somewhat  greater  detail  such  an  order  of  pro-  7656 
cedure  as  might  be  had  in  the  building  of  the  works  and  figured  the 
costs  approximately  which  might  result  as  to  the  interest  during  con- 
struction allowance  upon  the  theory  that  the  various  workable  units 
of  the  plant  would  be  put  into  revenue  producing  operation  as  soon 
as  they  could  be  so  used.  So  that  although  I  estimated  that  a  six  year 
period  would  be  required  for  designing  and  building  the  works  I  as- 
sumed that  their  operation,  or  the  operation  of  a  portion  of  the  prop- 
erty, would  begin  at  the  end  of  three  years,  and  that  operation  and 
construction  would  be  carried  on  collaterally  during  a  period  of  three 
years,  and  that  three  years  more  thereafter,  that  is,  after  the  com- 
pletion of  construction,  would  be  required  to  develop  the  existing  busi- 
ness of  the  company;  that  is,  a  period  of  six  years  of  construction 
would  be  required,  including  the  preliminary  design,  and  a  period  of 
six  years  for  the  development  of  the  business,  there  being  an  overlap 
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of  three  years  in  these  two  periods  of  time.  It  is  of  importance  under 
certain  methods  of  computation  to  bear  in  mind  the  assumptions  with 
regard  to  the  time  when  the  various  units  go  into  service.  If  the  as- 
sumption which  I  made  carries,  that  is,  if  as  soon  as  a  workable  unit 
can  be  put  into  service,  it  is  assumed  that  it  will  produce  revenue  and 
that  any  deficiency  in  revenue  thereafter  until  the  plant  as  a  whole 
is  a  successfully  operating  plant  is  taken  care  of  in  the  development 
expense  it  makes  little  difference  just  where  you  draw  the  line  between 
interest  during  construction  and  the  interest  incurred  during  the  de- 
velopment period  for  in  figuring  the  development  expense  later,  I  have 
made  deduction  for  the  interest  during  construction  allowed  in  the 

7658  interest  during  construction  period.  If,  however,  consideration  is  not 
given  to  this  fact  in  the  development  expense  and  there  is  figured  into 
the  interest  during  construction  allowance  only  the  interest  during 
construction  incurred  in  each  particular  item  or  unit  you  will  fail  to 
allow  for  the  interest  payments  involved  in  those  various  items  or 
units  of  construction  which  have  to  be  carried  until  they  are  put  into 
operation.  "When,  on  the  other  hand,  you  review  the  actual  condi- 
tions which  have  been  met  in  the  construction  of  other  plants  and  fig- 
ured there  your  interest  during  construction  allowance  this  item  is  of 
course  taken  care  of.  Figuring  on  interest  during  construction  upon 
this  assumption  in  somewhat  greater  detail  I  found  that  upon  a  6% 
rate  of  interest  and  the  approximate  construction  costs  taken  which 
correspond  with  Mr.  Hazen's  findings,  a  total  interest  allowance  of 
11%  ;  and  upon  a  7%  rate  13.1%.  And  reviewing  the  various  assump- 
tions which  I  made  and  which  one  must  make  in  such  computations  it 
seemed  to  me  that  an  allowance  of  12%  interest  during  construction 
was  a  fair  one.  The  13.1%  resulted  from  the  assumption  of  a  7%  rate 
of  interest,  and  taking  all  of  the  other  assumptions  the  same  as  when 
these  figures  were  based  upon  a  6%  rate  of  interest. 

It  might  be  well,  perhaps,  to  consider  in  a  general  way  the  items, 
or  the  classes  of  cost  which  in  my  judgment  generally  enter  into 
overhead  costs  of  work  of  this  sort,  and  with  that  in  view,  I  have  pre- 
pared a  statement  as  follows : 

(The  following  statement  "Metcalf  on  overhead  and  interest  dur- 
ing construction"  offered  in  evidence  and  marked  "Plaintiff's  Ex- 
hibit 156".) 

OVERHEAD  COSTS. 

7659  "In  addition  to  the  basic  cost  of  building  engineering  structures, 
' '  there  are  always  incurred  incidental  costs,  which  are  generally  classed 
"by  engineers  and  public  service  commissions  as  "Overhead  Costs". 

"The  nature  of  the  segregation  varies  greatly  on  different  works 
1 '  and  in  different  parts  of  the  country. 

"The  ordinary  basis  used  in  the  greater  part  of  the  United 
"States,  excluding  the  States  west  of  the  Rocky  Mountains,  is  to  in- 
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1 '  elude  in  the  basic  construction  costs  what  might  be  termed  the  '  fair 
"contract  cost'  of  the  work,  or  such  cost  as  would  be  involved  by  the 
"finished  work  under  contract  prices  obtained  after  fair  competitive 
"bidding  upon  uniform  detailed  specifications  and  plans,  and  then  to 
"include  in  'overhead  costs'  those  additional  costs  which  the  corpora- 
tion or  the  owner  of  the  property  may  have  to  meet,  independent  of 
"the  contract  costs,  although  much  work  is  done  in  the  East,  also,  by 
"day  labor,  instead  of  by  contract.  In  such  a  classification  there  will 
"be  included  in  these  overhead  costs  the  following  general  groups  of 
"items: 

"1.     Preliminary  expense  of  incorporation  and  promotion. 
"2.     Engineering  and  superintendence  expenses. 
"3.     Legal  expenses. 
"4.     Administration  expenses. 
"5.     General  and  miscellaneous  expenses. 
' '  6.     Discount  and  cost  of  marketing  securities. 
"7.     Contingencies,  omissions,  etc. 

"8.  In  some  cases,  interest-during-construction  cost,  though  the 
'latter  is  here,  and  ordinarily,  accounted  as  an  independent  item  of 
'  expense. 

"9.  Taxes-during-construction,  though  this  item  is  sometimes 
'accounted  in  the  development  expenses. 

"In  the  far  Western  States,  on  the  other  hand,  as  a  result  the  7660 
'fact  that  much  of  the  heavier  construction  has  been  done  by  the  cor- 
'porations  or  owners  themselves,  instead  of  by  contract  after  com- 
'petive  bidding,  there  has  grown  up  another  practice,  that  of  includ- 
'ing  in  the  'basic  costs'  only  the  direct  costs  involved  by  the  work, 
'and  in  the  'overhead  costs'  on  the  other  hand  not  only  the  7  or  9 
'different  classes  of  items  cited  above,  but  also  what  would  otherwise 
'be  the  contractor's  plant,  construction,  tools,  machinery  and  equip- 
'ment,  and  the  auxiliary  or  incidental  construction  costs,  which  in  the 
'  Eastern  work  are  included  in  the  basic  fair-contract-costs.  Thus,  for 
'instance,  in  the  recent  construction  of  the  Los  Angeles  Aqueduct, 
'there  were  accounted  in  the  'auxiliary  and  construction  cost'  items 
'covering  surveys,  general  engineering,  pipe  lines  (maintenance  and 
'operation),  telephones,  roads,  and  trails,  certain  building  expenses, 
'  erecting  low  tension  power  lines  used  during  the  construction  of  the 
'works,  division  administration,  miscellaneous  tests,  expended  cement 
'sacks,  patrol,  miscellaneous  losses,  reorganization,  concrete  replace- 
'ments,  equipment  expenses,  and  there  was  charged  to  the  overhead 
'expenses  also  the  item  of  'net  debit  on  cement  plant'  amounting  to 
'about  $883,000,  the  city  having  undertaken  to  manufacture  its  own 
'cement  for  this  work,  in  preference  to  buying  cement  at  the  market 
'prices  then  quoted  by  the  cement  mills. 

"A  brief  reference  may  here  be  made  advantageously  to  the  dif- 
ferent classes  of  items  generally  included  in  the  'overhead  costs'. 
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"  Preliminary  Expenses,  Organization,  Incorporation  and  Pro- 
' motion:  At  the  inception  of  any  quasi-municpal  or  corporate  pro- 
ject, a  general  investigation  must  be  made  of  the  business  possibili- 
ties, the  local  and  municipal  conditions  and  environments.  A  pre- 
'liminary  engineering  report  is  made  after  examination  of  the  local 
'situation.  Legal  advice  is  obtained.  Options  must  be  taken  upon 
'properties  necessary  to  the  execution  of  the  project;  franchise  and 
'other  necessary  rights  obtained.  Organization  must  then  be  per- 
'fected,  incorporation  papers  prepared  and  filed,  and  the  project  must 
'be  promoted  in  order  to  interest  capital  and  make  the  necessary 
'financial  arrangments. 

"Engineering  and  Supervision:  Then  follows  a  more  detailed 
'investigation  by  engineers  and  others,  of  the  local  situation  and  en- 
gineering records,  the  making  of  borings  and  obtaining  of  necessary 
'data  for  intelligent  planning  and  execution  of  the  work.  Detailed 
'construction  plans  must  be  made,  specifications  drawn,  bids  ob- 
'tained  and  accepted  for  the  work  or  plans  matured  for  the  neces- 
'sary  equipment  and  organization  for  the  successful  execution  of  the 
'  work  by  day  labor. 

"Then  follows  the  period  of  construction,  involving  inspection  of 
'materials,  general  direction  and  supervision  of  the  work,  auditing, 
'accounting,  making  of  estimates,  comprehensive  surveys,  examina- 
'tion  of  deeds,  plans  for  acquisition  and  condemnation  of  lands,  em- 
'ployment  of  necessary  agents,  recording  expenses,  etc.  The  engineer- 
'ing  and  administrative  problems  incident  to  construction,  and  to  the 
'limbering  up  of  the  plant  with  its  operation  during  the  weeks  or 
'months  prior  to  its  actually  rendering  service  to  the  public. 

"Legal:  Incidental  to  the  preliminary  investigation,  incorpora- 
'  tion  of  the  company  and  obtaining  of  franchises  and  necessary  rights 
'legal  services  are  required,  also  with  reference  to  the  company  min- 
'utes  and  records,  contract  provisions  and  forms;  land  appraisal,  ac- 
quisition and  condemnation,  examination  and  recording  of  titles  and 
'  mortgages ;  preparation  of  trust  deeds  or  mortgages,  with  provisions 
'relating  to  receivership,  sinking  fund,  allowances,  etc.;  the  financial 
'problems  involved;  interpretation  of  contracts,  bonuses  and  penalty 
'clauses,  insurance  and  indemnity,  etc.;  damage  suits  and  settlements, 
'injunctions,  etc.,  and  many  other  details  of  a  legal  nature,  during  the 
'construction  and  early  operating  period. 

"Administration:  Salaries  and  expenses  of  executive  officers, 
'clerical  assistants,  purchasing,  auditing  and  accounting,  inspection, 
'  testing,  new  business,  and  collection  departments.  Labor  incident  to 
'policing  and  sanitation,  care  of  sources  of  supply  and  reservoirs, 
'  pumping  stations,  conduits  and  distribution  system  during  construc- 
'tion  and  limbering  up  period  before  the  beginning  of  actual  daily 
'service.    General  Expenses  of  all  kinds,  during  the  construction  and 

2144 


Metcalf 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


1  early  formative  period, — rent,  stationery,  office  equipment,  telephone, 
'telegraph,  transportation,  advertisement  and  kindred  expenses. 

"Discount  and  Financial  Costs  incident  to  the  opening  of  the 
'necessary  capital,  marketing  of  securities,  etc. 

"This  item  is,  however,  not  included  here  and  is  often  omitted 
'from  the  overhead  costs,  being  separately  accounted  and  considered, 
'as  here,  incidentally  with  the  fair  rate  of  return. 

"A  number  of  the  State  public  utility  commissions,  such  as  that 
'of  the  State  of  New  York,  for  instance,  include  the  discount  upon 
'bonds  and  kindred  expenses  in  the  cost  of  reproduction  of  the  works,       7663 
'instead  of  giving  weight  to  this  item  in  the  consideration  of  the  fair 
'rate  of  return  to  be  allowed  upon  the  property. 

"Contingencies:  These  may  be  divided  into  two  broad  groups: 
'First,  those  incurred  by  the  contractor  or  the  builder  of  the  works. 
'Second,  those  which  have  to  be  met  by  the  corporation  or  the  muni- 
'cipality  for  which  the  work  is  done. 

"In  the  first  class  may  be  included  costs  involved  by  adverse 
'weather  conditions — rain,  snow  and  freezing — failure  to  properly 
'coordinate  the  work  and  to  have  materials  and  supplies  on  hand 
'when  needed,  due  to  accidents,  injunctions  and  other  proceedings-, 
'all  of  which  would  tend  to  disorganize  the  forces  or  reduce  the  effi- 
'ciency  of  the  organization;  money  market  stringencies,  strikes,  short- 
'age  of  labor,  changes  in  cost  of  labor,  materials,  supplies,  etc.,  diffi- 
'  culty  in  getting  and  holding  competent  men ;  and  various  additional 
'factors  which  cannot  well  be  determined  in  advance  of  the  work  and 
'  which  may  be  unf orseeable  or  unf orseen ;  partial  failures  always  in- 
'cident  to  the  building  of  large  works,  necessary  modifications  of  de- 
'sign  and  costs  incident  to  the  coordination  of  different  parts  of  the 
'work,  and  costs  growing  out  of  various  hazards. 

"The  second  class  covers  those  contingencies  which  the  corpora- 
tion may  be  called  upon  to  meet  and  which  vary  greatly  in  different 
'places  of  construction.  These  expenses  are  often  closely  allied  to 
'some  of  the  classes  of  expenses  previously  alluded  to,  such  as  legal, 
'administrative  and  financial  problems,  some  times  being  included  in 
'one  class,  sometimes  in  the  other. 

"In  the  analysis  of  the  reproduction  cost  of  the  works  of  the 
'Spring  Valley  Water  Company  those  contingencies  influencing  di-  7664 
'rectly  the  unit  cost  of  the  work  which  would  be  borne  by  the  con- 
'  tractor,  or  by  the  corporation  if  the  work  were  done  by  day  labor, 
'  are  assumed  to  have  been  accounted  in  the  unit  prices  adopted.  The 
'contingencies  which  would  have  to  be  met  by  the  company,  were  the 
'work  done  by  contract,  growing  out  of  its  relations  with  the  con- 
'  tractor  or  of  other  causes,  or  which  would  have  to  be  met  by  it  were 
'it  to  execute  the  work  itself,  and  which  would  not  naturally  be  ac- 
'  counted  directly  in  the  unit  costs,  are  included  in  the  overhead  con- 
tingencies. 
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' '  Taxes-during-construction.  Upon  any  large  works  requiring  a 
'long  period  of  time  for  their  construction,  this  item  becomes  one  of 
'substantial  importance,  and  should  logically  be  accounted  with  the 
'overhead  costs.  It  is,  however,  sometimes  given  consideration  in  the 
'  computation  of  development  expenses.  It  is  desirable  to  account  the 
'taxes-paid-during-construction  with  the  overhead  costs,  and  taxes- 
'  paid-during-the-early-period-of-acquisition-of -business  after  the  be- 
'  ginning  of  operations  in  the  development  expenses.  The  taxes  have 
'been  thus  accounted  by  Hazen  and  Metcalf. 

"Record  of  Overhead  Costs:  In  the  following  tabulation  are 
'shown  in  summarized  form,  and  thereafter  in  explanatory  detail,  the 
'overhead  expenses  actually  incurred  in  the  construction  of  a  consid- 
erable number  of  important  engineering  works  of  different  kinds. 
'  These  records  of  overhead  cost  have  been  grouped  under  the  f ollow- 
'ing  heads: 

"1.  Administration,  engineering  and  superintendence,  miscel- 
'laneous,  and  total  (excluding  taxes,  contingencies  and  interest)  upon 
'  39  different  plants  or  pieces  of  construction. ' ' 

The  citations  I  have  not  included  in  this  list. 

"3.  A  brief  statement  of  the  more  important  data  upon  which 
'the  summarized  statement  was  based,  containing  the  details  of  over- 
'head  expenses,  interest-during-construction  costs,  and  cost-of-assem- 
'bling  lands,  from  which  the  summarized  sheets  relating  to  these  sub- 
jects were  prepared." 

I  did  not  include  the  second  one,  but  I  will  add  it: 

"2.  Citations  of  overhead  costs  allowed,  in  the  valuation  of 
'water  works  properties,  by  fifteen  different  boards  of  arbitrators  or 
'boards  of  engineers,  by  agreement. 

"The  latter  are  of  significance  only  as  indicating  the  concensus  of 
'the  opinion  of  the  arbitrators  in  the  cases  under  review.  Particular 
'attention  is  called  in  the  latter  record  to  the  greater  overhead  al- 
lowance upon  the  works  of  large  magnitude  growing  out  of  the  long 
'period  of  construction  involved,  and  hence,  the  greater  interest- 
' during-construction  charges  resulting." 

' '  Comment  on  Overhead  Records  of  Overhead  Costs  and  Interest- 
' During- Construction:  Particular  attention  is  called  to  the  records 
'of  overhead  and  interest-during-construction  costs  involved  in  the 
'  building  of  several  of  the  more  important  water  works  plants  in  this 
'country,  based  upon  the  Eastern  United  States  classification  of  over- 
'head  costs,  as  comprising  the  costs  which  have  to  be  met  in  addition 
'  to  the  fair-contract-cost  of  the  works,  and  not  upon  the  Pacific  Slope 
'practice  of  including  in  overhead  cost  the  auxiliary  construction 
'costs.  In  the  examples  cited  the  auxiliary  construction  costs  are  in- 
'  eluded  in  the  basic-fair-contract-cost  of  the  works. 

"The  overhead  cost  upon  the  new  Catskill  water  supply  of  the 
'city  of  New  York  (1905-1915)  has  involved  overhead  cost  approxi- 

2146 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 

"mately  14.56%,  interest-during-construction  cost  and  taxes  at  a  rate 
"of  4.3%  amounting  to  18.0%  (to  be  applied  to  the  combined  con- 
tract and  overhead  cost)  and  a  total  combined  overhead  and  in- 
"terest-during-construction  cost  of  approximately  35.2%  of  fair  con- 
tract cost,  figured  on  the  structures  only, — the  corresponding 
"amounts  upon  the  land  being  43.08%,  37.15%  and  96.23%. 

"In  the  construction  of  the  Metropolitan  Water  Works  supply- 
ing Boston,  Mass.,  (1896-1906)  and  neighboring  communities,  the 
"overhead  cost  amounted  to  16.65%,  the  interest-during-construction 
"at  a  rate  of  3.10%  amounted  to  9.42%,  and  the  total,  based  upon 
"the  fair-contract  cost  to  approximately  27.6%, — based  upon  the 
"combined  cost  of  land  and  structures  ($23,600,000)." 

In  the  footnote  I  call  attention  to  the  fact  that  this  9.42% 
interest-during-construction  item  on  the  Boston  work  was  figured  by 
Mr.  Hazen  on  a  3.10%  annual  rate  base. 

My  analysis  indicates  nominal  bond  rates  of  3V2%>  averaging 
3.37%  and  with  an  allowance  for  the  premium  upon  bonds,  an  actual 
annual  rate  of  3.16%.  I  might  say  that  the  reason  for  the  difference 
between  Mr.  Hazen 's  3.10  and  my  3.16  I  think  grows  out  of  the  fact 
that  he  took  into  consideration  that  at  the  end  of  the  life  of  the  bond  7667 
the  municipality  paid  back  but  the  face  of  the  bond.  I  did  not  make 
allowance  for  the  premiums  in  that  way.  I  got  my  average  rate  in- 
cluding the  premium  but  I  did  not  take  into  consideration  this  amor- 
tization. On  the  other  hand,  as  I  view  the  situation,  that  is  offset  in 
a  measure  by  the  fact  that  the  sums  required  for  construction  are 
usually  borrowed  some  time  in  advance  of  the  actual  construction; 
therefore  the  municipality  does  not  get  an  immediate  return  upon  its 
borrowings ;  the  funds  lie  idle  and  draw  at  most  a  small  rate  of  in- 
terest in  the  bank.  If  the  funds  are  handled  by  the  municipality,  as 
I  believe  they  are  in  New  York,  so  that  funds  may  be  used  for  any 
city  purpose — at  all  events  in  such  a  way  that  the  period  between  the 
borrowing  and  the  application  of  the  funds  is  very  short,  there  would 
not  be  such  offset.  In  Boston  I  believe  the  period  is  somewhat  longer 
because  the  periods  of  borrowing  are  further  apart.  But  the  dif- 
ference is  not  very  material  in  either  case.  On  a  3.5%  basis  Metcalf 
figures  the  interest  during  construction  allowance  at  16.8%  instead 
of  9.4%,  allowing  interest  upon  the  distribution  pipe  system  until  the 
entire  completion  of  the  plant,  December  31,  1906,  or  if  six  months 
interest  be  allowed  upon  the  distribution  pipe  system,  and  it  be 
assumed  that  the  pipe  system  comes  into  service  promptly  after  being 
laid,  then  the  amount  would  be  11.4%  on  the  nominal  3.5%  annual 
rate ;  or  10.3%  on  the  rate  of  3.16%.  In  other  words,  my  figure  which 
is  comparable  with  Mr.  Hazen 's  is  10.3%  as  against  Mr.  Hazen 's 
9.4,  the  difference  between  the  figures  being  due  to  the  facts  cited. 

"In  the  construction  of  the  New  Cincinnati,  Ohio,  (1897-1908) 
"water  supply  system,  the  overhead  cost  amounted  to  12.72%,  the 
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7668  "interest-during-construction  to  15.24%;  the  combined  total,  based 
"upon  the  fair-contract-cost,  to  29.90%, — all  based  upon  the  com- 
bined cost  of  land  and  structures  ($11,000,000)." 

I  got  that  from  the  same  sort  of  information  that  Mr.  Hazen 
used. 

"In  the  construction  of  the  Little  River  Works  of  the  City 
"of  Springfield,  Massachusetts,  (1907-1908)  involving  a  total  cost 
"of  about  $2,000,000  for  structures  only,  the  overhead  costs 
"amounted  to  14.3%,  the  interest-during-construction  at  an  annual 
"rate  of  3.5%  amounted  to  3.5%  and  the  total  overhead  and  interest, 
"to  18.3%"  all  as  stated  by  Mr.  Hazen  in  his  testimony  this  morn- 
"ing. 

"All  of  these  works  are  of  large  magnitude.  It  will  be  noted 
"that  as  the  works  decrease  in  size,  the  combined  overhead  and 
"interest-during-construction  costs  also  decrease,  being  as  low  as 
"12%  to  15%  in  small  plants  capable  of  construction  during  one 
"working  season.  There  is  to  be  noted  further  the  effect  of  low 
"annual  rate  of  interest  reflecting  the  credit  of  the  city." 

And  there  might  be  added  to  that  statement  of  fact  that  the 
amount  of  the  land  holdings  have  an  important  influence  upon  the 
amount  of  the  interest  during  construction  allowance  for  the  reason 
that  the  lands  can  most  advantageously  be  bought  at  the  inception 
of  the  project,  or  very  early  in  the  period  of  construction,  and  if  so 
bought  they  have  to  be  carried  for  a  longer  period  of  time  which 
result  in  a  higher  interest-during-construction  allowance.  This  fact 
amongst  others  has  the  effect  of  increasing  the  interest  during  con- 
struction allowance  as  I  see  it  upon  the  property  of  the  Spring  Valley 

7669  Water  Company  inasmuch  as  here  the  lands  constitute  nearly  one- 
half  of  the  value  of  the  property,  whereas  in  our  Eastern  water 
works,  with  more  abundant  supply,  our  land  values  are  less  than 
10%  generally;  in  the  smaller  works  not  over  5  to  7%  of  the  entire 
value  of  the  property. 

"Overhead  allowance  by  Hazen  and  Metcalf  in  Spring  Valley 
' '  Company  Property,  Reproduction  Cost  Estimates : — 

"In  estimating  the  reproduction  cost  of  the  physical  property 
"of  the  Spring  Valley  Water  Company,  Hazen  and  Metcalf  have 
"followed  the  Eastern  practice,  showing  in  their  reproduction  cost 
"schedule  what  are  believed  to  be  fair  contract  prices  for  doing  the 
"work,  and  have  then  applied  an  allowance  of  15%  to  cover  over- 
"head  costs,  and  to  the  sum  thus  found  they  have  added  12%  to 
"cover  interest-during-construction.  The  sum  of  the  overhead  and 
"interest-during-construction  allowance  thus  amount  to  28.8%  of  the 
"estimated  basic-fair-contract-cost  of  the  physical  plant." 

There  follow  then  tabulations,  which  perhaps  should  be  rear- 
ranged as  to  order,  giving  citations  of  the  overhead  cost  records 
which  I  have  been  able  to  obtain  of  a  number  of  different  works. 
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I  may  say  in  general,  that  these  costs  have  been  obtained  from  the 
official  reports  of  the  department;  they  represent,  I  believe,  the 
financial  costs  of  the  works.  I  was  not  able  to  get  segregation  in  all 
cases ;  in  some  cases  the  information  is  limited  to  one  single  line  or  item 
of  overhead  costs.  I  have  given  you  the  records  which  I  have  been 
able  to  assemble,  I  think  all  of  the  records,  so  far  as  I  now  remember 
for  this  purpose,  and  I  may  add  that  some  of  them  were  assembled, 
had  been  assembled  in  connection  with  the  work  of  a  committee  of 
the  American  Society  of  Civil  Engineers  on  the  valuation  of  public  7670 
utilities.  If  you  will  turn  first  to  the  page  which  begins  with  the 
New  York  Water  supply — I  think  it  is  No.  11 — you  will  see  that  I 
give  there  the  figures  that  were  worked  up  by  Mr.  Hazen  and  which 
have  been  testified  to  by  him  this  morning.  There  follow  the  figures 
upon  the  Metropolitan  Water  Works  of  Boston,  which  were  sub- 
mitted by  Mr.  Hazen,  showing  the  total  cost,  excluding  taxes  and 
contingencies,  with  interest  of  16.65%. 

The  next  figure  upon  the  engineering  and  superintendence  cost 
was  one  that  was  worked  up  by  Mr.  Frederick  P.  Stearns,  Chief  En- 
gineer of  the  Metropolitan  Water  Board. 

The  Weston  Aqueduct  figures  were  worked  up  by  my  office  under 
my  direction  from  the  official  records,  some  of  the  details  of  which  I 
can  give  you. 

Similarly  figures  were  obtained  upon  the  engineering  and  super- 
intendence cost  of  other  items  of  construction  involved  in  the  Metro- 
politan Water  Board  work. 

I  give  those  merely  to  give  you  some  idea  of  the  variation  in 
engineering  costs  involved  in  the  structures  there  shown  of  different 
character. 

Then  follows  a  record  of  the  Cincinnati  Water  Works,  which 
has  been  discussed  in  detail  by  Mr.  Hazen ;  and  a  record  of  my  own 
of  the  Cincinnati  Water  Works,  based  upon  the  cost,  excluding  real 
estate,  overhead  and  interest  charges,  amounting  to  $9,279,000  ap- 
proximately. It  was  taken  from  those  same  documents.  I  will  go 
back  to  some  of  my  notes  and  see  if  I  can  locate  them  for  you.  I  7671 
find  that  the  Cincinnati  data  was  taken  from  the  report  from  the 
Board  of  Trustees,  No.  1909 — page  247.  I  have  segregated  the  per- 
centage without  lands.  The  item  of  real  estate  and  rights  of  way 
seems  to  be  $273,771. 

Mr.  Hazen:    I  check  you  on  that. 

Mr.  Metcalf :  Then  the  other  items  included  in  the  other  costs 
given  are  construction,  engineering  and  inspection,  preliminary  en- 
gineering and  experimental  plant,  legal  expense,  office  salaries,  and 
administration  expense.  Eliminating  the  real  estate  item  that  I  have 
mentioned,  and  predicating  the  other  costs  upon  the  construction,  ex-  7672 
eluding  the  real  estate,  the  percentage  is  14;  including  the  real 
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estate,  and  finding  the  percentage  it  is  13V2%-  If  there  were  over- 
head costs,  such  as  legal  expenses  and  rights  of  way  agents,  and 
recording  expenses  in  the  acquisition  of  real  estate,  I  included  all 
of  those  in  my  overhead  figures,  and  applied  them  to  construction 
costs  to  get  14%.  I  cannot  segregate  those  any  more  than  Mr.  Hazen 
could.  If  you  base  it,  however,  on  the  construction  costs,  including 
the  real  estate,  it  will  be  131/2%  instead  of  14%.  That  gives  you  a 
line  on  the  extent  of  your  error  if  you  make  that  assumption.  The 
total  overhead  on  the  total  cost,  including  the  land,  we  know.  To 
the  extent  that  it  is  true  that  you  might  have  a  very  small  amount 
of  land  purchased,  and  at  the  same  time  have  a  relatively  large 
overhead,  it  would  modify  the  figures  given,  but  the  amount  of  the 
real  estate  in  the  aggregate  is  not  very  large;  it  is  about  3%  on  the 
construction  cost,  excluding  all  of  these  other  items. 

On  the  Pittsfield  Waterworks,  in  Massachusetts,  which  covered 
a  masonry  dam,  reservoir  and  pipe  line  on  the  additional  supply  re- 
cently built,  the  total  engineering  and  superintendence  cost  amounted 

7673  to  13.8%,  as  given  in  the  Report  of  the  Committee  on  Water  Supply, 
Hiram  Miller,  Chief  Engineer. 

The  Kennebec  Water  District  supply  to  Waterville,  Maine,  sup- 
plying Waterville,  Winslow,  Fairfield  and  Benton  and  China  Lake 
also  was  executed  under  my  own  supervision,  and  I  obtained  those 
records  from  the  cost  records,  there  being  given  here  only  adminis- 
tration, engineering  and  superintendence  costs;  the  miscellaneous 
item  I  was  unable  to  get.  The  Springfield,  Massachusetts,  Water 
works  costs  were  given  me  by  Mr.  Hazen. 

The  Indianapolis,  Indianac,  Fall  Creek  supply,  cost  of  engi- 
neering and  superintendence  was  given  me  by  the  President  of  the 
company.  I  was  consulted  on  the  construction  work  before  the  work 
was  undertaken.    This  was  made  up  from  the  final  cost  sheets. 

The  Des  Moines  water  works,  as  to  that  the  engineering  and 
superintendence  cost  I  obtained  at  the  time  I  was  investigating  the 
value  of  these  works  and  had  been  worked  up  by  the  accountant 
from  the  records  of  the  water  company,  Mr.  John  W.  Alvord  of 
Chicago  having  been  the  consulting  engineer  on  the  works. 

Returning  now  to  page  9,  the  second  page  before  this,  the 
Charles  River  basin  costs,  which  are  not  so  significant  because  the 
work  is  not  strictly  waterworks  construction  although  it  involves 

7674  *he  construction  of  a  dam  and  the  locks,  and  an  embankment  and 
conduits  were  obtained  from  the  official  records  of  the  commission. 
All  that  I  have  of  record  is  of  the  administration  and  engineering 
expenses. 

The  Louisville  Sewerage  construction  covered  work  of  a  different 
character.  That  was  done  under  the  supervision  of  my  partner  who 
acted  as  consulting  Engineer  on  the  work;  I  saw  a  good  deal  of  it 
myself  on  several  occasions  when  I  took  his  place  when  he  was  away. 
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The  Louisville  figures  were  very  carefully  kept,  but  they  are  not  as 
applicable  as  the  others  relating  to  water  works. 

The  next  figures  are  the  Boston  Transit  Commission  Subway 
Construction  which  involve  the  tunnelling  operations  primarily  in 
the  City  of  Boston,  the  record  coming  from  the  American  Society 
of  Civil  Engineers'  transactions  and  also  from  the  official  reports  of 
the  commission.  The  Pennsylvania  Railroad  tunnel,  statement  of 
engineering  and  superintendence  came  I  think  from  Mr.  Willgus.  I 
shall  have  to  look  that  up.  He  is  a  consulting  engineer,  a  railroad 
man  of  New  York  City,  and  I  think  he  is  probably  known  to  your 
engineers. 

The  Washington  Bridge,  over  the  Harlem,  from  a  description 
by  Mr.  Hutton.  He  has  written  a  book  on  the  Washington  Bridge, 
and  I  think  it  is  taken  from  that  book.  It  is  a  large  document  de- 
scribing in  detail  the  construction. 

The  next  figures  cover  data  assembled  by  the  Pacific  Gas  & 
Electric  Company,  in  the  working  up  of  which  I  believe  Mr.  Lippin- 
cott  took  part,  and  were  given  me  by  Mr.  Cutten  as  you  will  see  by  the 
foot-note  there. 

(Counsel  for  Defendants  moved  that  the  foot  note  containing      7675 
Mr.  Cutten 's  conclusions  as  to  what  those  costs  were,  or  what  they 
contained,  should  be  stricken  out,  and  it  was  done.    It  was  also  con- 
cluded that  the  "and  contingencies"  should  be  stricken  out.)  7676 

Mr.  Metcalf:    On  the  following  page  the  item  of  engineering      7677 
and  superintendence  cost  of  the  St.  Louis  Waterworks  came  from 
a  report  on  the  supply  from  the  City  of  St.  Louis  in  1902. 

On  the  Los  Angeles  engineering  and  superintendence  cost,  I 
worked  that  up  from  figures  which  were  sent  to  me  by  Mr.  Lippin- 
cott  at  Mr.  Mulholland's  request.  From  those  figures  I  worked  those 
up,  and  subsequently  sent  a  letter  to  Mr.  Mulholland  asking  him  if 
what  I  had  done  was  in  accord  with  the  facts,  and  I  received  a 
reply  from  him  that  such  was  the  case.  That  13.7%  does  not  include 
the  4.7%  that  Mr.  Hazen  and  Mr.  Lippincott  worked  up.  This  was 
upon  the  basic  figures  which  had  been  reported  on  the  aqueduct 
construction.  They  were  based  upon  the  report  of  Mr.  Clemens; 
they  were  actually  obtained  for  me  by  Mr.  Bowen,  of  Mr.  Lippin- 
cott's  office. 

Questioned  by  Master. 

I  think  I  am  wrong  in  my  statement  just  made.  I  believe  that 
the  13.7%  was  taken  directly  from  "Exhibit  138",  in  which  case  it 
does  include  the  administrative  costs  of  the  city  officials.  The  data 
that  Mr.  Lippincott  first  sent  me  did  not  include  any  such  analysis. 

Then  follows  an  item  relating  to  the  Pacific  Gas  &  Electric  Com-       7678 
pany's  Spaulding  Dam,  which  is  in  accord  I  believe,  with  an  ex- 
hibit which  I  think  has  been  introduced  here.     Then  data  upon  a 
number  of  filter  plants,  the  majority  of  which  were  built  by  Mr. 
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Hazen  and  which  I  obtained  for  our  committee  report  from  his  office 
several  years  ago,  and  the  references  to  the  several  pages  are  given 
in  the  margin.     The  others  were  obtained  directly  from  his  office. 

Referring  to  the  two  sets  of  figures  for  Spaulding  Dam,  one  of 
which  I  have  just  referred  to  in  the  middle  of  that  page,  and  the 
other  one  at  the  bottom  of  the  preceding  page,  the  totals  being  the 
same,  but  the  percentages  different,  there  has  been  2%  thrown  into 
administration  on  the  first  of  those  pages.  That  was  in  engineering 
and  superintendence  in  the  second  one.  That  is  the  difference.  The 
first  came  to  me  directly  from  Mr.  Cutten,  and  the  second  was  in 
accord  with  that  last  exhibit.  The  total  amount  is  the  same,  but  the 
segregation  is  a  little  different. 

The  different  filters  came  from  Mr.  Hazen,  excepting  the  last 
two,  the  Ashland,  Wis.,  matter  I  got  directly  from  the  chief  engi- 
neer of  the  company,  Mr.  William  Wheeler,  and  the  Columbus  mat- 
ter I  got  from  an  article  by  Gregory,  which  appeared  in  the  transac- 
tions of  the  American  Society  of  Civil  Engineers,  heretofore  re- 
ferred to. 

7679  I  have  made  no  direct  application  of  these  figures.  I  have 
summed  the  matter  up  finally  as  a  matter  of  judgment,  bearing  in 
mind  these  figures  which  I  have  worked  up  from  time  to  time,  and 
the  experience  which  I  have  had  in  construction  matters,  so  that 
they  have  been  used  as  an  aid  to  judgment,  without  any  direct  at- 
tempt to  apply  each  one  of  the  items  given  here.  The  size  of  the 
plant  has  an  influence  on  the  amount  of  the  allowance ;  it  affects 
various  items,  more  particularly  the  interest  during  construction  al- 
lowance growing  out  of  the  longer  period  required  to  build  the 
works,  which  results  in  heavier  interest  during  construction  charges 
upon  the  money  invested  in  the  plant  before  the  plant  is  actually 
put  into  operation.  In  the  matter  of  the  engineering  costs,  there  is, 
considerable  variation,  depending  upon  the  care  with  which  the  in- 
vestigations are  made.  If  the  engineering  problems  involved  are 
worked  up  in  detail  before  the  execution  of  the  contracts,  the  en- 
gineering expenses  are,  of  course,  substantially  heavier  than  if  the 

7680  work  is  done  in  a  rougher  kind  of  way  and  then  executed  by  day 
labor,  making  possible  the  changing  of  plans  as  work  goes  on,  and 
perhaps  not  making  such  detailed  plans  as  would  be  necessary  were 
the  work  let  by  contract.  While  that  would  result  in  greater  engi- 
neering cost,  I  think  generally  it  results  in  a  lessened  final  cost  of 
the  work.  It  is  also  true  that  on  smaller  work  the  engineering  costs 
as  stated  in  a  percentage  of  the  cost  of  the  work  is  smaller  than 
in  the  case  of  the  larger  work.  That,  in  general,  is  true  of  the 
overhead  costs.  That  reflects  again  the  time  element  involved  in 
preparing  for  the  work  and  the  early  stages  incident  to  the  con- 
struction work. 

The  difference  of  locality  does  not,  in  my  judgment,  cause  the 
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comparison  of  these  Eastern  plants  with  this  plant  to  suffer,  for  this 
reason :  If  the  unit  costs  of  labor  which  are  involved  in  the  prices  at 
which  the  work  is  done  are  lower,  then,  also,  the  costs  of  the  admin- 
istration work  will  be  lower,  and  therefore,  the  percentage  cost  of 
the  administration  will  not  be  changed.  Broadly  speaking,  we  are 
limited  in  the  East  in  working  days  from  the  months  of  April  or 
May  to  the  latter  part  of  November  or  December,  unless  there  are 
portions  of  the  work  that  involve  deep  excavation,  or  pumping  con- 
struction, or  dam  construction,  which  can  be  done  under  conditions  7681 
of  extreme  cold.  I  should  expect  to  get  a  somewhat  greater  working 
period  per  year  for  the  entire  work  in  California  than  I  would  in 
the  East,  and  that  would  tend  to  diminish  my  period  during  which 
interest  would  run.  To  the  extent  that  it  did  that,  it  would  make  the 
Eastern  interest  charges  non-comparable. 

The  first  case  on  the  omitted  data  that  Mr.  Searls  wants  was 
that  of  the  Livermore  Falls  Waterworks,  one  of  the  water  district 
cases  in  Main  in  1907,  the  award  upon  which — it  being  a  condemna- 
tion proceeding — amounted  to  $117,698 ;  the  overhead  allowance  was 
12V2%,  including  the  interest  during  construction  charge,  but  ex- 
cluding the  preliminary  expenses.  Those  figures  were  obtained  from 
my  own  records.  I  was  on  that  case.  You  may  find  it  referred  to  in 
an  article  which  appeared  in  the  transactions  of  the  American 
Society  of  Civil  Engineers,  referring  to  the  Kennebec  Water  Dis- 
trict, and  the  Brunswick  &  Topsham  cases. 

The  next  is  the  Portland,  Maine,  Water  District,  which  was  a 
condemnation  suit,  upon  which  the  award  was  $3,853,033.  The  prop- 
erty comprised  several  plants,  the  more  important  being  the  Port-  7682 
land  plant  and  the  Westbrook  and  Deering  plant.  The  average  over- 
head allowance  of  the  four  engineers  representing,  respectively,  the 
-water  district  and  the  company,  amounted  to  20%.  That  data  is 
also  from  our  office  files,  Mr.  Hazen  and  myself  having  represented 
the  water  district  in  that  case,  and  Mr.  Charles  A.  Allen  and  Mr. 
William  Wheeler  representing  the  water  companies. 

Questioned  by  Master. 

The  engineers'  estimates  on  both  sides  agreed  as  to  the  reproduc- 
tion cost.  The  "L.  M.  upon  reproduction  cost"  refers  to  myself.  The 
several  engineers  agreed  upon  the  reproduction  costs  within  about  3%. 
Mr.  Hazen  and  I  represented  the  Water  District,  and  our  figures  were 
substantially  the  same ;  the  four  engineers  were  in  substantial  agree- 
ment upon  the  reproduction  costs,  including  the  overhead  allowances. 

Questioned  by  Mr.  Searls. 

These  figures  all  include  interest. 

The  next  is  the  Knoxville  Water  Company,  of  Tennessee;  the 
plant  was  purchased  as  the  result  of  negotiations  between  the  city  and 
the  water  company's  officials,  Mr.  William  Wheeler,  of  Boston,  rep- 
resenting the  company,  and  Mr.  John  W.  Alvord  the  city.    I  was  fa- 
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miliar  with  that  plant,  having  been  down  there  on  construction  work 
for  some  time.  The  amount  of  the  award  was  $1,232,000.  Mr.  Al- 
vord's  allowance  on  overhead,  he  representing  the  city,  was  20.3%. 
It  is  my  recollection  that  Mr.  Wheeler's  allowance  on  that  was  some- 
what greater. 

The  Indianapolis  "Water  Company  is  the  next — that  really  should 

7683  be  stricken  out  of  the  list,  because  it  was  not  an  award.  It  was  a  joint 
appraisal  by  Mr.  Alvord  and  myself,  made  in  1910,  our  allowance 
being  20.9%.  The  value  of  the  works,  in  a  general  way,  was  about 
$10,000,000. 

No.  5  is  the  Des  Moines  Water  Company,  allowance  by  the  master, 
in  the  1910  suit,  16*4%  on  a  valuation  of  $1,840,000. 

The  6th  is  the  Macon,  Ga.,  water  works  arbitration,  where  I 
chanced  to  sit  as  a  member  of  the  board  of  seven,  which  found  a  value 
in  the  sum  of  $699,000 ;  the  gross  allowance  was  19%  for  overhead  and 
interest  during  construction. 

The  3.4%  for  interest  is  due  to  the  fact  that  the  works  were  small 
in  magnitude,  so  that  there  was  a  little  over  half  a  year's  interest  upon 
the  plant.  It  is  located  in  the  south,  where  construction  work  may 
advantageously  be  carried  on  throughout  the  year,  as  in  this  region. 
The  amount  of  the  real  estate  holdings  was  substantially  negligible. 

The  7th  is  the  Pennsylvania  Water  Company  award  of  $2,750,000. 
That  also  was  a  joint  valuation,  in  which  Mr.  Kuichling  and  I  made 
an  allowance  of  18%  %•  We  were  representing  the  water  company. 
The  finding  of  the  court  was  about  85%  of  the  valuation.  That  is  not 
strictly  an  award.  You  cannot  determine  from  the  court 's  opinion  just 
what  percentage  he  allowed.  I  can  only  give  you  a  connection  between 
our  claim  and  his  final  value. 

Questioned  by  Mr.  Searls. 

The  18V2%  was  our  allowance  for  overhead  in  that  case,  and  I  have 
given  you  a  measure  of  difference  between  our  allowance  and  the  court 
finding.    I  think  that  is  of  less  significance  to  you. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

7684  The  eighth  is  the  New  Jersey  General  Security  Company,  a  find- 
ing by  a  board  of  three  engineers  appointed  by  the  State  Water  Supply 
Commission  recently,  that  is,  in  1912,  the  amount  of  the  finding  being 
$9,201,240.  The  total  overhead  allowance  was  16.8%,  and  on  struc- 
tures only  19y2%. 

Q.  Is  that  also  obtained  by  reckoning  the  total  overhead  on  struc- 
tures alone?    A.    On  structures  only  for  that  19y2%. 

Q.  But  you  took  your  total  overhead  including  whatever  charges 
there  might  have  been  against  the  land  department  and  charged  it  all 
to  construction  in  order  to  obtain  that  percentage,  didn't  you?  A. 
Yes,  they  were  combined  in  the  same  way.  I  may  say  that  the  land 
holdings  were  small. 

2154 


Metcalf 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 

The  ninth  is  the  Rumford  Falls,  Maine,  joint  agreement  of  en- 
gineers, in  a  very  small  plant,  the  value  of  which  was  found  to  be 
$125,000,  and  the  allowance  was  13.9%. 

The  tenth  was  of  the  San  Antonio  Water  Supply  Company,  a  joint 
agreement  by  two  engineers  representing  the  city  and  the  company, 
and  the  allowance  was  18.8%.    I  was  one  of  the  engineers  in  this  case. 

Questioned  by  Mr.  Searls. 

The  value  of  the  plant  was  something  between  two  and  three  mil- 
lion dollars ;  I  don't  remember  the  exact  figures.  We  did  not  determine 
the  value,  but  it  was  as  to  what  might  constitute  a  fair  rating  basis; 
what  we  were  called  upon  primarily  to  determine  was  the  fair  basis  of 
contract  between  the  parties  at  issue. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  eleventh  was  the  Denver  Union  Water  Company,  in  the  first 
instance  the  allowance  by  the  board  of  arbitrators  amounted  to  24.2%, 
based  upon  a  valuation  of  $14,400,000 ;  the  second,  the  finding  of  the 
master  of  the  federal  court  of  the  rating  base — not  the  entire  value 
of  the  property — in  which  he  made  an  allowance  of  21^2%-  I  may  say 
that  in  that  case  the  value  of  the  real  estate  was  something  less  than  a  7685 
million  dollars — yes,  it  was  something  less  than  $900,000,  and  from 
that  amount  the  master  excluded,  if  I  remember  rightly,  something 
over  $100,000,  so  that  the  percentage  of  real  estate  involved  was  com- 
paratively small. 

In  the  case  of  the  Columbia,  Tenn.,  Water  &  Light  Company,  ar- 
bitration by  three  engineers — I  chanced  to  be  the  third  member — in- 
volving a  valuation  of  $127,000,  there  was  an  allowance  of  18%.  There 
was  very  little  land  involved  in  the  property. 

The  thirteenth  item  is  the  Roanoke,  Va.,  Water  Works,  arbitra- 
tion, the  record  of  which  came  to  me  through  Mr.  Dabney  Maury,  who 
was  one  of  the  engineers  in  that  arbitration ;  the  valuation  arrived  at 
was  $1,139,000;  on  a  basis  of  physical  property  only,  the  percentage 
amounted  to  13.8 ;  as  based  upon  the  physical  property  and  the  water 
rights,  which  were  valued  at  22.7%  of  the  physical  property,  the 
allowance  was  10.7%. 

The  next  two  are  small  plants,  the  records  of  which  came  to  me 
through  Mr.  Maury;  the  first  is  that  of  Le  Mars,  la.,  amounting  to 
about  $100,000,  where  the  allowance  was  13y2%  and  the  second  was 
at  Sebring,   Ohio,  amounting  to  $87,878,   where  the  allowance  was 

In  none  of  those  cases  was  there  included,  of  course,  a  plant  com- 
parable in  size  with  this,  and  in  none  of  them  did  the  real  estate  item 
of  value  constitute  anything  like  so  important  a  part  of  the  property 
as  in  this  plant.  In  general,  the  real  estate  values  constituted  less  than 
10%,  perhaps  averaging,  I  should  guess,  somewhere  about  7%,  from 
5  to  7%  of  the  entire  value  of  the  property. 
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Mr.  Hazen :    Can  I  make  a  correction  in  this  last  item  ? 

Mr.  Metealf:    Yes. 

Mr.  Hazen  :    It  refers  to  ' '  Hazen  and  Metealf  high  on  account  of 

7686  large  land  purchases  involving  high  interest  in  carrying  charges." 
The  allowance  I  made  relates  to  structures  and  not  to  land,  land  has 
nothing  to  do  with  my  figures. 

Mr.  Metealf:  I  may  say,  your  Honor,  that  Mr.  Hazen 's  remark 
merely  reflects  the  statement  which  I  have  already  made  with  regard 
to  the  method  of  considering  the  development  expenses,  the  interde- 
pendence between  the  interest  during  construction  charge  and  the  de- 
velopment expense. 

Questioned  by  Mr.  Searls. 

I  do  not  mean  that  I  have  included  in  my  consideration  of  over- 
head the  fact  that  all  this  land  had  to  be  acquired,  and  allowed  an 
extra  length  of  time  for  that  reason,  whereas  Mr.  Hazen  has  not  con- 
sidered that.  It  means  this,  that  I  have  assumed  that  the  interest 
charge  as  I  have  figured  it  on  structures  would  cease  when  the  struc- 
tures were  completed.  Now,  as  a  matter  of  fact,  in  the  operation  of  the 
plant,  when  you  begin  to  operate  the  plant,  some  of  the  structures  will 
lie  idle  for  a  time  with  interest  running  upon  them  after  the  comple- 
tion of  those  structures;  that  portion  of  the  interest  I  have  accounted 
for  in  the  development  expense ;  Mr.  Hazen  has  perhaps  considered  a 
portion  of  that  in  the  construction  charge  when  he  considers  his  basic 
record.  This  bears  upon  the  amount  of  the  interest  during  construc- 
tion allowance  as  we  have  figured  it.  You  have  to  have  your  land 
before  you  commence  construction,  and  so  far  as  the  land  is  concerned, 

7687  I  have  taken  into  consideration  when  I  attempted  to  investigate  the 
way  in  which  the  plant  might  be  built,  in  getting  the  period  for  which 
my  interest  during  construction  would  run  the  preliminary  period 
during  which  the  land  was  being  acquired,  but  structures  were  not 
being  built. 

Mr.  Hazen :  I  have  not  considered  the  fact  that  there  would  be 
a  long  preliminary  period  during  which  land  was  being  acquired.  I 
have  just  estimated  with  reference  to  the  structures.  The  land  ques- 
tion is  something  to  come  afterwards.  You  may  please  strike  my  name 
out  of  that  last  item. 

Mr.  Metealf :  I  don 't  know  that  I  have  anything  to  add  on  those 
instances  that  I  have  cited  there.  They  give  point,  of  course,  to  the 
change  in  conditions  with  the  increase  of  the  plant  which  involves  a 
longer  period  of  construction,  and  of  course,  a  more  careful  study  in 
the  early  stages  of  the  project. 
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ONE  HUNDRED  AND  SIXTH  HEARING.  FEB.  29,  1916 

Witnesses :    James  Martin  for  Plaintiff. 

Leonard  Metcalp  for  Plaintiff. 
Duncan  Hayne  for  Plaintiff. 
Geo.  L.  Dillman  for  Defendant. 
J.  H.  Dockweiler  for  Defendant. 


Witness :  James  Martin  for  Plaintiff. 

DIRECT   EXAMINATION   BY   MR.    GREENE. 


7688 


I  am  38  years  of  age,  and  reside  at  Colfax,  Placer  County.  I  Martin 
work  in  the  Operation  and  Maintenance  Department,  as  district  mana- 
ger of  the  Pac.  Gas  &  Elec.  Co.,  and  in  the  construction  department 
as  superintendent  of  construction  work.  I  have  been  with  the  Pac. 
Gas  &  Elec.  Co.  14  years.  As  a  boy,  at  the  age  of  15,  16  and  17,  I 
worked  in  mines;  for  that  time  until  I  commenced  to  work  for  the 
Pac.  Gas  &  Elec.  Co.,  I  worked  in  mines  or  on  the  surface  for  mining  7689 
companies  around  their  mills  or  crushing  plants  in  Butte  County. 
My  first  work  for  the  P.  G.  &  E.  Co.  was  in  the  shops  as  a  blacksmith 
and  machinist's  helper  and  doing  repair  work  around  power  houses. 
During  1905  I  was  placed  on  the  outside  as  foreman,  and  afterwards 
general  foreman  in  charge  of  different  kinds  of  construction  work. 
My  first  job  as  foreman  was  the  running  of  a  tunnel  in  Butte  Co., 
in  Sterling  City,  a  650  foot  tunnel  on  the  Hendricks  Canal.  The 
next  job  was  the  placing  of  a  foundation  for  a  500  k.w.  generator  at 
the  De  Sabla  Power  House,  and  some  work  upon  power  lines.  The 
next  was  the  building  of  a  concrete  diverting  dam,  at  the  head  of  the 
Centerville  Canal,  on  Butte  Creek.  The  next  was  the  enlarging  of 
the  Centerville  Ditch,  8  miles,  consisting  of  about  7  miles  of  ditch, 
and  about  a  mile  of  flume,  enlarging  it  from  a  small  ditch  to  one  of 
150  second  feet  capacity.  Then  came  the  rebuilding  of  the  Center- 
ville Power  House,  the  enlarging  and  raising  of  the  walls,  and  placing 
of  a  5,000  k.w.  generator,  and  a  turbine.  These  Centerville  structures 
are  on  Butte  Creek  in  Butte  County.  In  connection  with  this  was 
the  Penstock  Line,  of  about  2600  feet  in  length,  consisting  of  a  con- 
crete forebay,  and  quite  a  lot  of  other  work.  The  next  job  was  the 
running  of  the  650  feet  of,  5  by  7  tunnel  in  Auburn,  a  water  tunnel ; 
then  the  building  of  a  diverting  dam  on  Bear  River,  known  as  the 
Gold  Hill  Dam.  That  was  a  masonry  dam.  Then  about  a  mile  and  a  7690 
half  of  ditch,  and  three-quarters  of  a  mile  of  flume.  The  next  job 
was  the  building  of  a  diverting  dam  on  Bear  River  near  Colfax,  known 
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as  the  Bear  River  dam,  a  masonry  dam  at  the  head  of  what  is  known 
as  the  Bear  River  Canal. 

The  next  was  the  job  of  raising  an  old  dam  at  Lake  Valley,  one 
of  the  storage  reservoirs  of  the  P.  G.  &  E.  Co.,  on  the  head  waters 
of  the  American  River.  The  next  was  the  running  of  a  tunnel  at 
Fordice  to  take  the  place  of  the  old  outlet  pipe.  The  next  was  the 
opening  up  of  the  South  Yuba  development,  the  Drum  development 
below  Spaulding.  During  1912,  and  a  part  of  1913,  I  had  charge  of 
what  was  known  as  Division  No.  2,  which  consisted  of  8  miles  of  the 
350 — second  foot  canal,  the  forebay,  6,000  feet  of  Penstock  line,  the 
preparing  for  it,  the  trenching  and  the  grading,  the  building  of 
the  tramway,  grading  and  excavation  for  the  foundation  of  the  power 
house,  and  the  raising  of  the  steel.  We  built  3y2  miles  of  broad  gage 
standard  road.  All  of  this  work  was  under  my  direction  as  superin- 
tendent. The  next  was  the  enlarging  of  10  miles  of  the  Bear  River 
Canal  in  the  vicinity  of  Colfax ;  this  was  enlarged  from  a  small  ditch 
to  one  of  350  second  feet  capacity.  From  that  job  I  was  trans- 
ferred to  Auburn,  on  what  is  known  as  the  Halsey-Wise  Development, 
two  power  projects;  that  work  is  going  on  at  the  present  time,  and 
I  am  in  charge  of  it  as  superintendent.     I  have  built  flumes.     Flume 

7691  excavation,  or  flume  benching,  means  the  benching  off  of  the  hillside 
to  receive  the  stringers  on  which  to  build  the  flume,  and  where  it 
crosses  ravines  or  depressions,  or  where  it  seems  best  to  get  across 
than  to  go  around,  it  means  the  repairing  of  footings  for  the  bench 
work,  either  by  chipping  off  the  rock  and  making  a  flat  footing,  or 
by  building  up  little  concrete  piers.  In  benching  for  a  flume,  you 
must  be  very  particular  as  to  the  grade;  you  cannot  leave  any  high 
points  in  it. 

In  drilling  and  blasting  in  solid  rock  for  flume  benching,  when 
converted  into  actual  yards  excavated,  I  believe  it  is  always  high. 
You  drill  your  holes  with  a  light  Burden,  and  blast  the  solid  rock 
with  a  light  Burden,  and  that  leaves  a  rough  bottom  which  must  be 
trimmed  to  grade  either  by  heavy  powder  cost  in  bull-dozing,  or  in 
digging  holes  to  blast  each  little  hump  out. 

In  material  of  that  sort  there  is  often  a  little  earth  work;  you 
would  move  into  the  hill  and  make  it  a  ditch;  it  is  very  liable  to  be 
either  loose  rock  or  solid  rock;  in  other  words,  the  three  divisions 

7692  are  earth,  loose  rock  and  solid  rock. 

I  was  superintendent  on  the  job  during  the  building  of  the  Lake 
Arthur  Dam,  which  is  an  earth  embankment,  not  a  large  one,  in 
Placer  County.  It  amounts  to  between  25,000  and  30,000  yards;  the 
raising  of  the  Lake  Valley  job  was  an  earth  job.  The  building  of  the 
Drum  Forebay,  amounting  to  nearly  300,000  yards,  a  little  more  than 
one-half  of  it  was  placed  in  1912  under  my  direction.  The  building 
of  our  Adam  Dam,  on  the  Halsey  Development,  in  the  vicinity  of 
Clipper   Gap,    which   work   is   now   going   on,    between    20,000    and 
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25,000  yards  placed  there.  Those  are  the  most  important  of  the  earth 
dams  that  I  have  had  to  do  with.  I  know  in  a  general  way  the  prop- 
erty of  the  Spring  Valley  Water  Co.,  and  have  spent  time  at  the 
Pilarcitos  Dam  site,  and  the  San  Andres  Dam  Site.  My  first  trips 
were  in  the  nature  of  pleasure  trips,  and  I  afterwards  visited  them 
twice  or  three  times  with  an  idea  of  estimating  the  probable  restruc- 
tion  costs  of  such  embankment. 

Item  No.  4  on  the  inventory,  covering  the  embankment,  I  have  7693 
divided  into  two  classes;  on  one  my  estimate  is  52  cents  a  yard,  the 
balance  being  70  cents.  The  52  cents  per  yard  is  for  58,000  cu.  yards, 
which  is  the  amount  of  material  which  was  removed  in  stripping  for 
the  dam  foundation,  and  therefore,  there  would  be  no  excavation  costs 
against  it.  The  excavation  costs  are  cared  for  in  the  stripping  item, 
or  the  clearing  for  the  foundation;  the  balance  of  my  estimate  of  70 
cents  per  yard  is  for  the  material  left  in  place  on  the  dam.  The  order 
in  which  the  work  would  be  carried  on  is  as  follows :  The  stripping 
for  the  dam  proper;  the  cleaning  to  bedrock  for  the  area  to  be 
covered  by  the  dam ;  stripping  or  the  cleaning  away  of  waste  material 
from  off  of  the  borrow  pits;  the  excavation  costs,  either  by  drilling 
or  blasting,  or  by  blasting  or  by  plowing  in  the  borrow  pits,  and  re- 
moving it  from  the  borrow  pits  to  the  traps  where  it  is  loaded  into 
wagons;  it  is  dumped  and  afterwards  spread  out  by  a  road  grader  to 
a  layer  of  proper  thickness;  it  is  harrowed  to  bring  roots  and  foreign 
substances  to  the  surface.  The  layer  near  the  foundation,  and  where 
the  embankment  must  be  first-class,  the  portion  of  it  that  is  under  7694 
the  greater  head  should  be  about  6  inches.  As  the  embankment  is 
increased  in  height,  we  usually  thicken  the  layers  a  little,  and  after 
it  is  harrowed  then  it  is  sprinkled  and  rolled.  After  being  rolled,  then 
you  harrow  it,  so  as  to  leave  a  rough  surface,  so  that  two  layers  will 
be  well  connected.    That  is  the  way  we  build  our  earthen  dams. 

I  have  allowed  for  a  distance  of  300  feet  in  scraping  into  place, 
and  my  experience  and  my  judgment  tell  me  that  22  cents  would  be 
the  cost  of  moving  that  material  that  distance ;  I  have  allowed  30  cents 
for  the  work  on  the  embankment. 

Questioned  by  Master. 

This  58,000  cu.  yds.  does  not  come  from  the  borrow  pits;  it  is 
the  material  that  has  been  removed  from  the  area  that  is  covered  by 
the  dam,  and  it  is  taken  here  and  deposited  outside,  but  before  you 
can  build  a  dam,  you  must  take  the  material  that  is  there  above  the 
bedrock  and  clean  that  bedrock;  while  you  are  doing  that,  it  has 
to  be  dropped  over.  When  that  is  ready  to  receive  material,  the  first 
thing  you  should  do  is  to  put  that  portion  of  the  material  back ;  there- 
fore, there  will  be  no  drilling  or  blasting,  or  plowing  cost  against  that,  7695 
and  that  explains  the  double  handling.  The  fact  that  it  comes  from 
the  bottom  makes  it  necessary  that  it  be  measured  twice. 
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My  segregation  shows  excavation  22  cents,  delivered  to  the  trap 
10  cents,  hauled  to  the  dam  18  cents,  and  the  30  cents  I  used  before 
covered  the  portion  near  the  bottom  where  the  greater  care  was 
exercised. 

Questioned  by  Master. 

I  excavated  my  material  from  the  borrow  pits  by  plowing  and 
some  drilling,  but  if  material  is  quite  plentiful,  we  do  not  do  much 
drilling ;  we  do  some  shooting  to  loosen  it  up,  but  generally  speaking, 
whenever  a  borrow  pit  develops  into  a  firm  foundation  that  requires 
a  heavy  excavation  cost,  we  move  on  and  open  up  another  borrow 
pit.  The  figure  that  I  have  used  in  hauling  cost  is  3  or  4  cents  for  the 
first  100  feet,  and  l1/*  cents  per  100  feet  per  yard  thereafter. 

DIRECT  EXAMINATION  BY   MR.    GREENE. 

I  have  not  used  a  steam  shovel  at  all  in  my  appraisal,  because  I 
believe  the  steam  shovel  method  for  building  embankment  is  not  the 
best.    I  will  admit  that  the  actual  excavating  and  loading  into  wagons 

7696  can  be  accomplished  cheaper  by  steam  shovel  methods  than  by  the 
plow  and  scraper  and  trap  methods.  I  believe  also  that  the  extra  costs 
that  are  brought  forth  as  a  result  of  using  the  steam  shovel  generally, 
runs  up  the  cost  so  that  it  does  not  result  in  any  saving. 

In  order  to  operate  a  steam  shovel  economically,  you  should  work 
it  against  the  bank  at  least  as  high  as  the  full  stroke  of  your  dipper. 
You  cannot  work  it  against  a  shallow  bank  and  work  it  economically; 
there  may  be  conditions  that  you  might  find  a  shallow  pit  where,  the 
material  would  be  uniform  for  a  great  number  of  feet,  or  for  a  greater 
depth,  but  up  in  the  mountains  where  I  have  been  carrying  on  the 
work,  the  formation  changes,  it  lays  in  stratas,  and  using  the  steam 
shovel  takes  the  good  and  the  bad  alike ;  it  does  not  permit  of  a  proper 
selection  of  the  material.  We  always  put  the  selected  and  the  best 
material  on  the  inner  half  of  the  embankment,  and  the  poorer  ma- 
terial on  the  outer  half.  If  you  are  taking  it  by  the  plow  and  scraper 
method,  you  open  up  here  and  you  find  fine  material,  and  when  you 
want  material  for  the  inner  half  of  the  embankment,  you  take  it  from 
that  borrow  pit,  and  when  you  are  borrowing  and  removing  it  to  the 
other  half,  then  you  move  over  to  a  borrow  pit  that  is  a  little  deeper, 
and  perhaps  a  little  higher,  and  that  has  a  coarser  material,  and  if 
you  want  still  coarser  material  you  go  to  another  one.  By  taking  all 
of  these  layers  with  the  steam  shovel  it  does  not  permit  of  a  proper 
selection  of  the  material.  That  applies  also  to  the  work  of  Pilarcitos 
and  San  Andres.  Another  question  is  the  amount  of  moisture.  All 
of  these  embankments  are  rolled  and  compacted,  and  you  have  to 
increase  the  weight  of  the  material  in  the  embankment  considerably 

7697  over  the  weight  in  its  natural  embankment  with  the  same  percentage 
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of  moisture.  If  you  have  a  little  too  much  moisture  you  cannot  roll 
the  material;  it  buckles  up  on  the  rollers.  In  working  with  a  plow 
and  scraper  method,  if  you  find  too  much  moisture,  you  plow  it,  and 
the  sun  shines  on  it  for  awhile,  and  you  can  come  back  and  get  it 
whenever  it  is  dried  out;  that  is  a  condition  that  you  can  control  in 
the  scraper  and  plow  method,  but  cannot  control  in  the  steam  shovel 
method. 

The  engineers  I  have  worked  under  have  never  permitted  the 
tread  of  animals  on  the  top  of  the  dam  as  a  substitute  for  rolling  or  for 
tamping.  My  understanding  is  that  it  is  not  so  satisfactory.  You 
cannot  apply  the  weight  to  it,  and  you  cannot  compact  it  so 
thoroughly.  We  use  a  petrilithic  roller  that  weighs  perhaps  2  tons, 
and  each  layer  is  rolled  as  it  is  applied.  We  made  several  tests  at 
different  times  on  different  materials,  and  we  were  not  allowed  to  cut 
the  number  of  trips  of  the  roller  over  to  less  than  25,  depending  on  the 
quality  of  the  material. 

Questioned  by  Master.  7698 

The  dam  that  I  have  estimated  on  is  a  dam  of  selected  material 
on  the  inner  face.  My  costs  are  direct  construction  costs,  no  profit; 
there  is  no  overhead  figured,  or  engineering,  superintendence,  contin- 
gencies, depreciation,  losses  of  tools  and  equipment,  temporary  roads, 
temporary  lines,  nor  any  charges  of  an  overhead  nature;  I  could  not 
supply  any  such  charges;  field  work  and  direct  field  costs  are  all  I 
have  included.  No  part  of  my  own  salary  comes  into  that  figure ;  that 
includes  labor  up  to  and  including  the  foreman.  7699 

The  excavation  was  covered  in  the  stripping  cost.  I  am  talking 
about  item  4  of  San  Andres  Dam,  embankment  in  place,  469,526 ;  the 
stripping  of  the  earth,  excavation,  was  approximately  58,000  yards. 
My  balance  was  411,526  yards  at  70  cents,  which  was  the  balance  of 
the  embankment  which  I  would  have  to  get  from  some  borrow  pit. 
The  58,000  that  I  mentioned  in  my  first  estimate  is  covered  in  item 
No.  2,  57,940 ;  I  have  added  60  yards.  The  excavation  I  estimated  at 
24  cents. 


DIRECT   EXAMINATION   BY   MR.   GREENE. 

I  have  30,000  yards  at  52  cents.  I  have  used  the  same  figures  in 
this  item  that  I  used  in  the  others,  scraping  to  the  dam  300  feet,  22 
cents;  work  on  the  embankment  30  cents,  making  a  total  of  52  cents 
for  this  section  of  30,000  yards.  The  stripping  item  here  calls  for 
27,127  yards ;  I  have  used  the  30,000.  .On  the  second  section  of  300,500 
yards  I  have  allowed  an  average  haul  of  1,000  feet,  and  my  detail 
of  that  segregation  is  as  follows :  Excavation  cost,  including  drilling, 
blasting,  plowing,  25  cents  per  yard;  delivery  to  the  trap,  from  the 
borrow  pit  to  the  trap  10  cents;  hauling  to  the  dam  20  cents;  work 
on  the  dam  20  cents,  making  a  total  of  75  cents.  I  would  not  use  a 
steam  shovel  there. 
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One  very  serious  objection  to  using  a  steam  shovel  in  embankment 
up  in  our  country  proved  to  be  the  large  rock  that  you  would  get  in 
your  dipper  and  in  the  wagon,  and  it  would  be,  of  course,  dumped  on 
the  dam,  where  it  could  not  be  used,  and  where  it  was  wasted,  and 
the  labor  cost  in  connection  with  moving  those  large  rocks  off  the 
dam  is  quite  an  item. 

7701  I  have  seen  a  few  miles  of  the  flume  of  the  Spring  Valley  system, 
and  am  familiar  with  the  general  character  of  the  country  in  San 
Mateo  County.  I  think  earth  excavation  would  cost  from  40  to  50 
cents  per  yard;  that  loose  rock  would  cost  $1,  and  that  solid  rock 
cost  would  be  $2.75  per  yard.  Those  figures  are  based  on  my  experi- 
ence in  building  a  few  miles  of  flumes,  and  preparing  bents  and  foot- 
ings for  flume  bents  and  flume  benches,  and  from  experience  in  con- 
nection with  drilling,  and  blasting  and  breaking  ground. 

I  do  not  know  in  detail  the  costs  which  Mr.  Elliott  introduced  in 
evidence  here  in  relation  to  Lake  Arthur  and  the  Drum  Forebay  and 
Lake  Valley. 

7702  Questioned  by  Master. 

Any  figures  which  I  have  ever  given  Mr.  Elliott  are  the  direct 
costs.  The  only  figures  I  could  give  him  are  direct  construction  costs. 
I  have  not  the  costs  of  the  Lake  Arthur,  the  Lake  Valley,  or  any  of 
those  old  jobs ;  and  while  I,  at  one  time,  had  them,  I  think  it  is  proper 
to  say  this,  that  during  those  days  we  had  a  man  on  the  job  who  kept 
those  costs  under  my  direction,  but  if  it  was  not  a  large  job,  I  kept 
those  costs,  but  there  has  been,  in  times  past,  so  much  confusion  and 
misunderstanding  in  quoting  those  costs,  that  while  I  would  give  them 
a  direct  construction  cost,  with  no  overhead,  we  found  that  the  fellow 
in  quoting  them  afterwards,  or  in  using  them,  failed  to  give  the  ex- 
planation which  I  gave.  All  my  costs  have  been  given  without  the 
overhead,  and  all  other  costs  were  to  be  applied,  and  I  would  expect 

7703  to  get  them  at  some  later  date.  I  think  the  information  given  by  Mr. 
Elliott,  was  information  gathered  on  the  job  during  his  visits  there, 
and  I  think  they  were  verbal  statements  of  mine. 

CROSS   EXAMINATION    BY    MR.    SEARLS. 

I  kept  the  record  of  the  cost  of  building  a  trap ;  I  know  how  many 
carpenters  worked  on  it,  and  their  rates  of  wages,  and  the  amount  of 
time  they  put  on  it,  and  in  drilling  I  note  how  long  it  takes  a  man  to 
drill  a  hole. 

7704  The  powder  bills  did  not  come  to  me.  On  the  Lake  Arthur  dam 
we  tallied  the  yardage  as  it  was  placed  on  the  dam  by  the  number  of 
wagons.  To  the  best  of  my  knowledge  the  completed  embankment 
measures  up  about  22,000  cu.  yds.,  and  our  tally  would  show  about 
29,000  cu.  yds.  of  loose  materials  was  hauled  on  to  the  dam.  Those 
figures  are  from  memory.    "When  I  say  "measured  up",  I  mean  the 
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finished  embankment.  The  payrolls  are  made  up  on  the  job.  I  had 
charge  of  the  hiring  of  the  teams  also,  and  those  bills  were  approved 
by  me  before  they  were  paid.  The  materials,  powder  and  other  mat- 
ters, did  not  come  through  my  hands  at  all.  The  information  I  gave 
Mr.  Elliott  contained  the  labor  of  men,  hiring  of  horses  and  wagons — 
I  could  not  state  positively  whether  the  cost  of  powder,  caps  and  fuse, 
would  be  included  in  the  excavation  costs  or  not.  All  of  the  men  on 
the  job  were  not  working  on  the  embankment,  but  all  the  work  there  7705 
pertained  to  the  building  of  the  dam. 

My  costs,  as  applied  here,  and  as  I,  without  doubt,  used  them  there, 
covered  the  men  actually  employed  on  that  kind  of  work.  I  took  the 
crews  that  were  working  on  the  dam,  borrow  pits,  traps,  etc. ;  work 
in  connection  with  the  placing  of  the  embankment.  I  consider  that 
the  work  on  the  P.  G.  &  E.  dams  up  there  was  economically  done.  The 
material  there  was  not  adapted  to  the  use  of  steam  shovels,  because 
there  were  too  many  loose  rocks  in  it.  We  did  not  try  a  steam  shovel 
at  Lake  Arthur,  as  the  material  was  good  red  earth,  with  some  bould- 
ers, which  are  commonly  called  nigger  heads,  mixed  through  it.  It 
is  the  ordinary  foothill  material  of  that  portion  of  the  Sierras,  and 
that  material  stands  up  pretty  well  in  banks.  We  did  not  try  to 
use  a  steam  shovel  there ;  we  had  not  any  such  equipment  at  the  time ; 
the  decision  of  the  engineer  who  controlled  the  job,  was  that  steam  1106 
shovels  should  not  be  used.  That  was  in  1909,  but  I  do  not  think  it 
was  before  steam  shovels  were  in  general  use  on  work  of  that  kind. 

I  have  done  steam  shovel  work  at  Drum  Forebay  and  on  the 
Drum  Canal,  and  on  the  Bear  River  Canal,  and  on  the  canals  we  are 
now  building  in  the  vicinity  of  Auburn,  and  on  3!/2  miles  of  what  is 
known  as  the  Drum  Railroad.  The  steam  shovel  was  not  satisfactory 
on  the  Drum  Forebay.  The  extra  costs  of  the  result  of  trying  to  use  it 
in  that  kind  of  material  brought  about  the  decision  to  have  it  set 
aside,  and  proceed  with  the  work  in  the  scraper  and  plow  method. 
The  Drum  Forebay  is  at  about  4400  feet  elevation.  We  did  not  en- 
counter granite  there.  I  do  not  think  that  we  had  to  do  any  more 
shooting  there  than  we  did  at  Lake  Arthur. 

Questioned  by  Master. 

The  material  at  the  Drum  Forebay  is  a  volcanic  material.  At 
Lake  Arthur  it  was  the  red  earth  of  the  foothills,  with  occasional 
boulders  through  it,  but  without  any  rock  in  place,  or  granite,  or  any-  7707 
thing  of  that  sort.  At  the  Drum  Forebay  there  was  a  volcanic  ma- 
terial that  lay  in  layers ;  a  part  of  it  would  appear  to  be  volcanic  ash, 
which  had  been  subjected  to  considerable  pressure,  and  was  quite  firm 
and  would  cut  out  nicely,  other  parts  of  it  would  appear  to  be  bould- 
ers, but  really  hardpan,  and  the  men  would  have  to  take  a  sledge 
hammer  and  work  a  few  minutes  to  break  it  up.  Large  sections,  you 
could  not  get  in  and  handle  on  the  dipper;  you  could  not  put  them 
on  a  dump  wagon ;  sizes  of  that  kind  would  have  to  be  bull-dozed,  and 
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very  often  would  have  to  be  drilled;  it  is  not  red  earth  country  up 
there  at  all. 

CROSS   EXAMINATION   BY    MR.    SEARLS. 

At  Lake  Valley  we  had  to  raise  the  dam.  There  are  a  lot  of  local 
conditions  which  entered  into  the  Lake  Valley  work  which  made,  in 
some  ways,  rather  a  difficult  job.  The  mere  raising  of  a  dam  would 
not  be  so  expensive  as  to  prepare  foundations  and  build  from  the 
ground  up.  With  respect  to  Lake  Valley  there  was  quite  a  long  haul ; 
borrow  pits  were  opened  up,  and  the  traps  were  moved  quite  fre- 
quently, owing  to  the  scarcity  of  material.  There  is  a  wooden  core  in 
the  Lake  Valley  Dam,  and  whenever  you  raise  a  dam  with  a  wooden 
core  it  means  a  lot  of  hand  work,  and  a  lot  of  cost  that  you  do  not  have 
in  an  embankment  without  a  core.    The  day  shift  works  over  the  core, 

7708  and  places  the  material,  and  the  night  shift  comes  in  and  digs  a 
trench,  and  increases  the  core  wall,  and  builds  it  up,  perhaps,  for  a 
foot,  or  nearly  to  the  crest  of  the  dam;  and  then  it  is  again  covered 
up.  The  digging  out  of  this  material,  and  nailing  on  of  the  core,  and 
again  compacting  that  material,  is  all  hand  work.  The  Lake  Valley 
Dam  has  a  redwood  core. 

DIRECT  EXAMINATION  BY   MR.   GREENE. 

Lake  Valley  lies  east  and  south  of  the  railroad,  and  about  2y2 
miles  from  Cisco;  it  is  in  Placer  County,  and  the  Sierra  Nevada 
Mountains,  at  an  elevation  of  about  5,900  feet. 

Questioned  by  Mr.  Searls. 

The  dam  was  built  many  years  ago ;  most  of  their  earth  embank- 
ments at  that  time  were  built  with  a  wooden  core.  I  imagine  the  poor 
quality  of  the  material  available  governed  them  in  that  respect.     In 

7709  the  embankments  I  have  worked  on  I  have  had  the  selected  material 
placed  in  the  inner  half,  gradually  tapering  to  the  poorer  material 
on  the  outer  face.  I  have  never  done  any  work  on  the  Coast  Range. 
My  work  has  all  been  in  the  Sierra  Nevada  Mountains.  I  have  no 
great  familiarity  with  the  character  of  the  material  that  I  would  have 
to  excavate  in  the  Coast  Range,  outside  of  the  examination  I  have 
made  of  the  Spring  Valley  dams. 

Questioned  by  Master. 

I  think  that  my  many  years  of  experience  in  blasting  and  drilling 
ground  enables  me  to  form  an  estimate  as  to  the  cost  of  breaking  solid 
rock  down  here.  There  is  not  a  great  difference  in  my  mind  in  the 
drilling  and  blasting  of  solid  rock,  whether  it  be  granite  or  green  stone, 
or  diorite. 

DIRECT  EXAMINATION  BY   MR.    GREENE. 

7710  I  see  no  difference  between  the  country  in  the  mountains  and  the 
San  Mateo  country.     Earth  to  me  means  material  which   can  be 
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loosened  by  a  pick  and  shovel  by  hand.  It  may  be  a  decomposed 
granite,  or  it  may  be  a  shale,  or  something  of  that  nature,  but  there  is 
not  a  great  deal  of  difference  in  it. 

Questioned  by  Mr.  Searls. 

It  is  my  idea  that  the  blasting  of  solid  rock  in  the  Sierras  would 
cost  for  flume  benching  $2.75.  I  have  done  a  lot  of  blasting  in  granite 
and  other  kinds  of  rock  up  there,  and  my  idea  is  that  it  would  cost 
$2.75.  That  is  my  general  idea  as  a  man  in  charge  of  work.  While  I 
have  not  the  cost  data  report,  my  experience  tells  me  that  earth  work 
of  that  nature  costs  about  that  amount. 

I  walked  over  some  of  the  flumes  of  the  Spring  Valley  Water  Co., 
and  looked  over  them  as  a  practical  man  would  look  over  a  structure  77H 
he  was  interested  in.  I  walked  over  some  flumes  at  Pilarcitos,  and  I 
have  in  mind  some  flumes  leading  from  San  Andres  down.  I  examined 
the  character  of  the  embankments,  and  to  the  best  of  my  knowledge, 
I  found  solid  rock  there  such  as  we  have  in  the  Sierras.  I  am  not  in  a 
position  to  state  just  how  much  of  the  flume  of  the  Spring  Valley 
Water  Co.,  over  which  I  walked,  required  benching  work,  and  just 
how  much  required  blasting  in  the  solid  rock.  My  statements  are  that 
solid  rock  benching  excavation  would  cost  so  much,  loose  rock  would 
cost  so  much ;  just  what  percentage  of  these  flumes  would  require  this 
particular  work  I  would  not  say.  I  could  not  say  whether  the  rock  7712 
that  I  saw  there  was  the  same  character  as  the  rock  I  have  dealt  with 
in  the  Sierras.  It  is  a  pretty  broad  statement,  but  solid  rock  is  solid 
rock. 

I  appraised  the  San  Andres  and  Pilarcitos  Dams,  and  for  the 
stripping  of  San  Andres  Dam  I  gave  24  cents.  On  the  San  Andres  7713 
I  have  grubbing,  blasting  stumps,  plowing  and  scraping,  100  feet, 
16  cents.  On  the  Pilarcitos  I  have  plowing  scraping  100  feet,  16  cents, 
now  back  again  to  San  Andres,  I  have  plowing  and  scraping  300  feet, 
24  cents.  And  back  to  Pilarcitos  again  I  have  scraping  and  moving 
400  feet,  overhauled  32  cents,  so  I  used  practically  the  same  figure. 

Questioned  by  Mr.  Searls. 

I  made  an  examination  of  as  much  of  the  borrow  pits  at  both 
of  those  dams  as  could  be  seen.  Without  doubt  most  of  the  material 
was  obtained  from  within  the  reservoir  site.  I  do  not  think  that 
it  was  a  short  haul. 

Questioned  by  Master. 

I  gave  20  cents  for  wagon  hauling ;  this  is  stripping.  This  strip- 
ping item  covers  the  stripping  of  the  dam-site  itself;  this  does  not 
include  or  consider  the  haul  from  the  borrow  pits  to  the  dam.  I 
think  I  used  1,000  foot  haul,  but  I  am  not  certain  as  to  whether  I 
used  it  right  straight  through. 

At  San  Andres  I  have  used  a  little  over  1,000  haul,  and  at  Pilar-       7714 
citos  I  have  used  1,000.     At  Pilarcitos  I  have  this:    Delivery  to  the 
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trap  10  cents;  haul  to  the  dam  10  cents,  which  is  less  than  1,000  feet, 
as  I  have  used  iy2  cents  per  yard  for  100  feet;  work  on  the  dam,  20 
cents.  The  corresponding  figures  on  San  Andres  are  as  follows :  Ex- 
cavation 22  cents ;  delivery  to  trap  10  cents ;  haul  to  the  dam  18  cents ; 
work  on  the  dam  20  cents.  The  average  haul  was  about  1,000  feet. 
That  is  for  Pilarcitos;  that  is  in  a  general  way,  and  I  have  no  way 
of  knowing  the  exact  haul  required.  The  average  haul  for  San  Andres 
would  be  800  feet. 

Questioned  by  Mr.  Searls. 

The  figure  of  22  cents  which  I  used  for  excavation  alone  from 
borrow  pits,  I  did  not  make  any  analysis  of.    The  excavation  was  22 

7715  cents.  I  evidently  figured  on  some  blasting;  just  how  much  I  could 
not  say  just  now.  I  have  no  way  of  making  any  examination  to  de- 
termine where  my  borrow  pits  would  be,  as  the  reservoir  was  full  of 
water.  The  material  within  the  reservoir  site  is  without  doubt  the 
same  now  as  that  surrounding  it.  I  could  not  take  my  oath  that  it 
would  require  blasting,  or  that  it  would  not;  it  is  just  a  matter  of 
judgment. 

The  plowing  cost,  I  believe,  would  not  be  as  high  as  22  cents. 
What  the  plowing  cost  would  be  would  depend.  I  have  kept  costs 
on  that  item  in  the  same  way  that  I  have  kept  costs  on  any  work 
that  I  do.  It  all  depends  on  the  material ;  sometimes  you  can  set  your 
plow  so  that  it  cuts  8  inches ;  in  other  places  you  could  not  cut  5 ; 
sometimes  4  horses  will  pull  a  No.  3  plow ;  sometimes  you  have  to 
have  6  or  8  on  it.     I  cannot  tell  you  just  how  much  I  allowed  for 

7716  plowing  on  the  San  Andres,  or  just  what  I  allowed  for  drilling.  I 
might  say  that  if  the  ground  is  properly  drilled  and  properly  blasted, 
it  won't  require  plowing,  or  at  least  very  little.  I  think  my  state- 
ments of  my  field  costs  awhile  ago  applied  to  that  cost  of  22  cents 
a  cubic  yard  to  loosen  the  ground  and  take  it  up  in  scrapers,  or  any 
costs  that  I  might  have  had.     It  is  just  a  matter  of  judgment.     In 

7717  figuring  the  construction  of  the  Spring  Valley  dams,  I  figured  on  the 
rolling  and  compacting  method.  I  figured  on  a  puddle  core,  and  the 
entire  inner  half  of  the  embankment  to  be  rolled  as  I  believe  these 
were,  and  should  be. 

I  have  figured  the  same  amount  of  compacting  in  this  dam  as  I 
have  used  on  those  I  have  constructed.  All  the  work  I  have  done 
required  such  compacting.  I  have  worked  under  the  direction  of 
engineers,  and  my  opinion  as  to  whether  it  is  necessary  or  not  has 

7718  never  entered  into  it.  I  have  never  built  a  puddle  core  dam  before 
with  an  entire  puddle  core  in  the  center;  I  think  perhaps  there  is 
not  a  great  difference  in  this  puddle  core  and  the  work  I  have  in 
mind  doing  for  the  inner  face  of  the  dam. 

To  the  best  of  my  knowledge  the  work  carried  on  in  the  moun- 
tains has  cost  us  more  than  20  cents.  The  cubic  yardage  per  day 
depends  entirely  on  the  number  of  borrow  pits  you  work,  and  the 
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nature  of  the  weather  and  so  on.  Assuming  the  conditions  at  San 
Andres,  I  think  it  would  be  possible  to  place  a  very  large  yardage ; 
it  might  be  more  economical  to  work  a  smaller  and  a  better  organized  7719 
crew.  I  have  not  thought  of  it  enough  to  answer  intelligently  as  to 
how  many  yards  I  would  place  in  a  day.  I  have  not  thought  of  the 
exact  amount  of  equipment  that  would  be  used,  but  as  to  the  num- 
ber of  men,  my  answer  as  to  the  amount  of  equipment  would  apply. 
As  to  the  wages,  that  enters  into  this  very  materially.  I  assumed  a 
9-hour  day,  and  $2.75  for  laborers,  to  the  best  of  my  knowledge. 
The  rates  range  from  $2.50  to  $3.00  and  $3.50  and  more  for  foremen ; 
you  are  obliged  to  pay  more  when  a  man  drives  six  than  when  he 
drives  four  horses. 

Questioned  by  Master. 

In  making  this  estimate  on  the  Spring  Valley  structures  I  modi- 
fied my  figures  in  the  Sierras  as  regards  hours  and  wages.  We 
worked  10  hours  there  for  awhile,  9  hours  is  now  a  day's  work.  I 
believe  you  are  obliged  to  pay  a  little  more  for  your  labor,  and  for 
all  classes  of  work  down  here  than  we  are  obliged  to  pay  in  the 
mountains.  My  experience  shows  what  it  would  cost  for  work  at  9 
hours  in  the  Sierras,  and  I  have  used  9  hours  down  here,  and  I  have 
assumed  my  estimate  of  wages.  7720 

Questioned  by  Mr.  Searls. 

I  understand,  as  a  man  who  handles  and  hires  a  large  number 
of  working  men,  that  higher  rates  are  paid  nearer  the  larger  cities, 
and  I  know  the  union  holds  you  closer  to  their  rules  here  than  they 
do  in  the  mountains.  1  have  not  carried  on  any  work  in  this  vicinity. 
In  the  Sierra  work  I  paid  from  $2.50  up.  We  are  now  paying  25 
cents  an  hour  for  laboring  men.  During  the  better  times  of  2  or  3 
years  ago  laborers  were  paid  $2.50  and  $2.75.  Even  on  the  upper 
part  of  our  development  we  are  obliged  to  pay  $3  in  the  late  fall,  owing 
to  the  extreme  cold  weather. 

The  earth  dams  which  I  have  in  mind,  were  not  on  the  extreme 
upper  end  of  the  system.  I  don't  remember  the  exact  number  of 
working  days  in  the  year,  or  the  days  we  were  unable  to  work.  We 
often  have  a  late  fall  up  there.  I  expect  the  season  up  there  to  be  '**■* 
somewhat  shorter  than  down  here.  In  some  respects  the  petrolithic 
roller  may  be  the  same  principle  as  a  horse  treading  on  the  ground. 
It  is  really  a  rolling  tamper. 

RE-DIRECT  EXAMINATION  BY  MR.  GREENE. 

The  total  stripping  costs  were  48  cents  on  Pilarcitos,  and  40 
cents  on  San  Andres.  The  48  cents  for  stripping  Pilarcitos  is  made 
up  of  16  cents  plowing  and  moving  100  feet ;  32  cents  for  moving 
400  feet  more — and  overhaul. 

As  to  San  Andres,  the  40  cents  is  made  up  of  16  cents  for  plow- 
ing and  scraping  and  removing  stumps  for  100  feet;  24  cents  for 
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removing  300  feet  overhaul  by  scraper  methods.     That  makes  the 
totals  48  and  40  for  stripping. 

7722  For  the  plowing  and  moving  for  the  first  100  feet  on  Pilarcitos 
it  is  16  cents ;  the  overhaul  of  400  feet  at  8  cents  per  100  feet  would 
be  32  cents.  On  San  Andres :  Blasting  stumps  and  plowing,  moving 
the  first  100  feet  16  cents ;  300  feet  overhaul,  at  8  cents  per  100  feet, 
24  cents,  making  a  total  of  40  cents. 

7723  Mr-  Hazen:  Referring  to  yesterday's  transcript,  at  the  top  of 
page  7642,  it  should  be  "Spring  Valley",  otherwise,  it  seems  to  be 
correct. 


Metcalf  Witness:   Leonard  Metcalf  for  Plaintiff. 

7724  DIRECT    EXAMINATION    BY    MR.    GREENE. 

(Certain  corrections  noted  in  the  transcript  by  witness). 

I  did  not  yesterday  wish  to  imply  that  work  is  not  carried  on 
during  the  winter  months  on  large  public  works  in  the  East;  what 
I  did  mean  to  imply  was  that  where  you  had  trench  work  which 
would  have  to  be  done  in  frozen  ground,  that  portion  of  the  work, 
of  course,  we  would  aim  not  to  do  when  the  ground  was  frozen.  Of 
course,  as  I  stated,  dam  construction  does  go  on. 

7725  The  Kensico  Dam  has  been  under  construction  continuously  for 
several  years  past,  as  has  tunneling  work  being  carried  on  by  the 
city.  Our  sewer  work,  where  the  cut  is  deep,  is  carried  on  con- 
tinuously. We  do  a  great  deal  of  water  front  work  and  concrete 
building  construction.  We  carry  that  work  on  except  on  the  very 
coldest  days  by  heating  the  material  and  covering  the  walls  of  the 
building.  In  mass  work  also  concreting  is  done  in  the  winter  season 
in  freezing  weather,  although  in  the  coldest  weather  we  shut  down ; 
that  is  to  say,  there  is  a  limitation  below  which  we  do  not  go.  Some- 
times salt  is  added  to  the  water  for  the  same  reason,  and  the  work 
is  covered  up  after  completion. 

The  overhead  cost  has  been  predicated  by  me  upon  the  struc- 
tures only,  and  without  reference  to  the  lands.  In  discussion  of  the 
lands — which  will  be  taken  up  at  another  point  in  my  evidence — in 
that  I  have  made  an  allowance  for  engineering  and  legal  expenses 
upon  the  land  of  but  3%  as  compared  with  the  15%  overhead  on  the 
structures.  I  have  made  no  additions  for  the  cost  of  assembling  the 
lands,  or  the  severance  damages  which  might  accrue.  In  the  discus- 
sion of  the  interest-during-construction  charge,  in  order  to  make  that 

7726  perfectly  plain,  I  would  say  that  I  considered  the  thing  first,  en- 
tirely separate  from  the  point  of  view  of  the  structures.  Subse- 
quently I  made  a  computation  in  connection  with  the  determina- 
tion of  the  development  expenses,  in  the  discussion  of  which  it  is 
necessary  to  make  some  assumption  as  to  the  order  of  proceedure  in 
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the  construction  of  the  work,  and  the  way  in  which  revenue  would  be 
acquired,  and  the  operating  expenses  would  be  incurred.  When  I 
made  that  computation,  I  considered  the  land  as  well  as  the  struc- 
tures. I  assumed,  in  making  that  computation  that  as  soon  as  any 
structure  was  built  it  went  into  service,  regardless  of  whether  it 
would  earn  an  adequate  return  or  not,  accounting  to  the  develop- 
ment expense  any  deficiency  in  the  ability  to  earn  the  interest  charges 
on  the  cost  of  the  structure  after  the  completion  of  the  structure. 
By  that  method  of  computation,  and  assuming  that  the  structures 
went  into  service  immediately  upon  completion,  I  found  that  the 
interest  during  construction  upon  the  structures  and  the  lands  com- 
bined, based  upon  the  figures  of  our  real  estate  witnesses  upon  the 
value  of  the  land,  amounted,  on  a  6%  rate  of  interest,  to  11%,  and 
on  a  7%  rate  of  interest,  to  13.1%.  If  I  had  made  the  assumption, 
in  making  that  computation,  that  the  interest  during  construction 
upon  the  structures,  after  being  built,  should  continue  as  part  of  the 
construction  cost,  until  the  total  completion  of  the  plant  at  the  end 
of  the  6-year  period,  I  should  have  found  upon  the  same  assumptions 
an  interest-during-construction  charge  upon  the  structure  alone,  of 
13V2%  on  a  6%  rate  of  interest;  at  a  7%  rate  of  interest  a  16%  in- 
terest-during-construction charge.  Those  facts,  coupled  with  a  re- 
view of  the  data  which  I  had  in  hand,  lead  me  to  adopt  on  the  struc- 
tures alone,  a  15%  overhead  cost  plus  a  12%  interest-during-construc- 
tion allowance,  based  upon  the  basic  unit  figures,  plus  the  15%  over-  7727 
head,  making  the  total  overhead  and  interest-during-construction 
allowance  28.8%  upon  the  basis  unit  figures. 

Questioned  by  Mr.  Searls. 

As  applied  to  the  structures,  my  interest-during-construction  in- 
cluded no  reference  whatsoever  to  the  lands.  As  applied  to  the  com- 
putations which  I  made  in  connection  with  the  development  expense, 
I  did  combine  the  structures  and  the  lands,  and  I  did  make  allow- 
ance for  interest  during  construction,  which  would  be  incurred  upon 
the  lands  from  the  time  they  were  purchased  until  they  were  as- 
sumed to  be  put  into  use,  when  a  particular  structure  built  upon 
them  also  went  into  use.  The  12%  interest-during-construction  is 
interest-during-construction  during  the  period  in  which  the  struc- 
tures alone  were  being  erected,  and  it  does  not  take  into  considera- 
tion the  additional  length  of  time  necessary  for  land  acquisitions. 


Witness :   Duncan  Hayne  for  Plaintiff.  Hayne 

DIRECT  EXAMINATION  BY   MR.   MCCUTCHEN.  7728 

1  am  52  years  of  age,  and  I  know  the  property  purchased  by  Mr. 
Francis  Carolan.  I  own  l/10th  of  it.  Half  of  it  was  owned  by  the 
five  heirs  of  the  estate  of  Agnes  Bowie,  deceased.    The  other  half  was 
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owned  by  the  six  heirs  of  Wra.  Howard,  deceased.  It  was  owned  in 
twentieths.  One  of  those  who  owned  a  tenth  conveyed  a  part  of  his 
interest  to  an  outsider.    There  were  at  first  11  owners,  and  then  12 

7729  owners.  I  was  in  Europe  at  the  time  that  the  contract  was  made. 
When  I  returned  I  found  that  there  was  a  contract  of  sale  of  about 
1100  acres,  with  certain  water  rights,  to  Mr.  Carolan.  That  contract 
was  not  consumated  in  entirety.  There  were  objections  made  by  Mr. 
Carolan  to  the  title  to  the  water,  and  there  was  also  a  question  over  a 
deposit.  He  made  a  deposit  of  $25,000,  according  to  my  memory. 
After  my  return  from  Europe,  there  was  a  good  deal  of  dispute  over 
the  matter  on  the  question  of  title  to  the  water.  There  was  also  a 
question  over  roads.  There  was  only  one  road  at  the  lower  end ;  at 
the  upper  end  there  was  no  road  for  nearly  two  miles.  There  was  no 
access  to  the  property.  We  had  made  efforts  with  the  Crocker  in- 
terests to  gain  access  to  the  property,  but  they  were  unsuccess- 
ful. 

The  deposit  had  been  taken  by  the  heirs,  and  after  a  great  deal 

7730  of  negotiation,  Mr.  Carolan  waived  all  right  to  the  water,  and  took 
a  little  more  than  one-half,  and  we  let  him  off  of  the  purchase  of  the 
other  part ;  that  adjustment  was  not  satisfactory  to  me.  I  expressed 
a  wish  to  call  the  transaction  off,  and  several  of  us  wanted  to  get  out 
of  the  contract.  They  even  went  so  far  as  to  agree  on  getting  an 
attorney  to  fight  it  out. 

The  property  was  owned  by  some  owners,  who  all  pulled  dif- 
ferent ways,  so  that  it  was  very  difficult  to  handle.  Therefore,  I  finally 
agreed,  after  solicitation  of  others  who  wanted  it  to  go  through,  to 
let  it  go.  Otherwise,  I  never  would  have  sold  it  at  that  price;  we 
reserved  all  water.  I  am  not  positive  that  it  was  $25,000  that  had 
been  put  up  as  deposit,  but  whatever  the  sum  was,  it  had  been  used, 

7731  and  appropriated  for  some  time  before.  It  was  suggested  that  it 
would  be  somewhat  embarassing  to  return  the  money  at  that  time. 
I  had,  at  that  time,  a  considerable  familiarity  with  real  estate  values 
in  that  locality.  I  was  interested  in  property  from  the  bay  clear  up 
to  the  top  of  the  mountains.  I  would  say  $325  an  acre  was  not  an 
adequate  price  for  that  property  at  the  time  Mr.  Carolan  purchased 
it;  it  was  a  dirt  cheap  buy. 

CROSS   EXAMINATION   BY    MR.    SEARLS. 

The  total  acreage  of  that  tract  was  about  1140,  and  Mr.  Carolan 
finally  acquired  title  to  only  540  acres.  If  he  desired  to  insist  on  his 
rights  under  the  contract,  he  could  have  acquired  the  entire  1140  acres. 

RE-DIRECT  EXAMINATION  BY  MR.   MCCUTCHEN. 

7732  The  other  portion  of  the  property  which  Mr.  Carolan  took  was 
by  far  the  more  valuable  part. 
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Witness :  James  Martin  recalled  for  Plaintiff. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

I  secured  from  Mr.  Elliott,  and  from  the  transcript  of  the  pro- 
ceedings, the  figure  he  gave  as  being  the  costs  of  the  earth  in  place 
for  the  Drum  Forebay  and  at  Lake  Arthur.  Those  figures  are  correct. 

CROSS   EXAMINATION    BY    MR.    SEARLS. 

I  am  not  able  to  give  you  any  idea  of  how  I  made  up  those 
figures.  The  field  costs,  as  kept  by  myself,  have  been  turned  into 
my  city  office,  and  were  introduced  at  our  recent  hearing  before  the 
Railroad  Commission.  The  details  of  my  records,  by  which  I  arrived 
at  a  field  cost  of  70  cents,  are  shown  by  the  records  of  the  Railroad 
Commission.  I  cannot  show  any  data  in  my  possession  which  gave 
me  those  figures.  7733 


Witness:   Leonard  Metcalf  recalled  for  Plaintiff.  Metcalf 

DIRECT  EXAMINATION   BY   MR.    GREENE. 

I  have  prepared  a  brief  statement  in  regard  to  the  interest-dur- 
ing  construction  items  similar  to  that  which  I  prepared  on  overhead, 
citing  certain  statistics  which  I  had  worked  up,  and  including  those 
which  Mr.  Hazen  presented  in  testimony  a  few  days  ago. 

"Before  the  construction  of  works  of  magnitude  can  be  under- 
" taken,  financial  arrangements  must  be  made  for  the  advancement 
"of  the  necessary  funds.  If  the  period  of  construction  involved  be 
"comparatively  short,  such  as  one  or  two  years,  it  has  generally  been 
"found  advantageous,  if  not  necessary,  to  borrow  the  entire  sum 
"needed  in  advance  of  construction.  If,  on  the  other  hand,  the 
"period  of  construction  is  a  long  one,  such  as  5  to  10  years,  it  is 
"generally  found  advantageous  to  make  arrangements  for  the  ad- 
"vance  of  stated  sums  during  the  time  of  construction  period.  Gen- 
erally, bankers  and  underwriting  syndicates  prefer,  however,  to 
"make  arrangements  for  the  basis  of  purchase  of  the  entire  bond 
"issue,  though  the  bonds  be  delivered  at  stated  intervals  in  blocks, 
"and  allowance  be  made  for  repayment  of  a  nominal  rate  of  interest, 
"such  as  2%  upon  unexpended  bank  balances. 

"Necessary  financial  arrangements,  therefore,  involve  the  pay- 
"ment  during  the  construction  period  of  interest  upon  the  funds 
"borrowed,  or  advanced  by  the  owner  of  the  property.  It  is  logical 
"to  include  these  interest  payments  in  the  construction  costs  of  the  7734 
"property  up  to  the  time  when  the  workable  units  of  the  plant  are 
"put  into  actual  revenue  producing  operation;  the  interest  payments 
"involved  by  the  investment  in  the  unit  of  operating  property 
"should  be  accounted  in  development  expense  during  the  period  in- 
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"volved  in  the  acquisition  or  establishment  of  the  business  to  the 
"  point  where  the  earnings  are  sufficient  to  meet  the  fixed  charges, 
"as  well  as  the  operating  expenses  and  depreciation  allowance; 
"thereafter,  the  interest  payments  should  be  accounted  as  fixed 
"charges,  to  be  met  from  the  net  revenue,  or  divisable  earnings  of 
"the  property. 

"The  determination  of  the  exact  time  when  the  different  work- 
able units  of  the  property  may  fairly  be  assumed  to  have  crossed 
"the  dividing  line  between  the  'construction  period'  and  the  'de- 
velopment period'  is  difficult;  but  fortunately,  this  is  not  a  matter 
"of  controlling  importance,  if  proper  allowance  be  made  for  develop- 
"ment  expense  or  going  concern  element  of  the  value  of  the  property. 

"Records  of  Actual  Interest  During  Construction  Costs  Upon 
"Other  Works. 

"In  the  following  tables  are  given: 

"A  summarized  statement  of  interest-during-construction  costs 
"upon  34  public  service  projects,  based  upon  the  actual  rate  of  in- 
terest paid,  upon  a  5%  rate,  and  upon  a  6%  rate,  compounded 
"annually;  the  period  of  years  involved  in  the  construction,  and  the 
"date  of  completion  assumed,  although  the  final  date  of  completion 
"was,  in  most  cases,  later  than  that  shown;  and  the  reported  total 
"cost  upon  which  the  interest-during-construction  costs  are  based. 

"It  is  to  be  noted  that  the  reported  total  cost  here  used  may, 
7735  "in  some  cases,  be  less  than  the  final  cost,  growing  out  of  the  fact 
"that  in  most  cases  the  cost  of  lands  has  been  segregated  so  that  the 
"figures  cited  relate  principally  to  structural  costs,  and  because  of 
"the  further  fact  that  the  additional  amounts  expended,  after  the 
"plant  was  put  into  operation,  have  not  been  included  in  the  base 
"upon  which  the  interest-during-construction  should  be  figured. 

"2.  The  detailed  data  and  computations  upon  which  the  summar- 
"ized  statments  are  based.  These  have,  however,  been  grouped  with 
"the  detailed  data  regarding  the  overhead  costs. 

"The  interest-during-construction  has  been  figured  at  the  sev- 
"eral  rates  cited  (at  actual  cost,  and  at  5%,  and  6%)  in  order  to 
"give  information  as  to  the  effect  upon  this  item  of  costs  of  the 
"credit  of  the  borrower,  and  hence,  of  variation  in  the  rate  of  in- 
"terest  paid  upon  the  funds  advanced,  though  without  allowance 
"for  the  necessary  profit  item. 

"Conclusion  Upon  Interest-During-Construction  Expenses. 

"It  will  be  noted  that  on  not  only  the  magnitude,  but  also  the 
"character  of  the  structure  involved,  and  the  rate  of  interest  paid, 
' '  have  an  important  influence  upon  the  amount  of  the  interest-during- 
"  construction  costs. 

"In  general,  it  may  be  said,  that  the  actual  interest-during-con- 
"struction  costs  involved  in  waterworks  construction  in  this  coun- 
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"try  of  late  years  has  ranged  from  about  15%  for  the  works  of  first 
"magnitude,  to  3%,  or  thereabouts,  upon  the  smaller  works  which 
"can  be  built  within  one  building  system,  the  interest-during-con- 
"struction  rate  being  applied  to  the  combined  fair  contract  cost  and 
"overhead  expenses  of  the  works  under  consideration,  and  at  the 
"rates  of  interest  paid  for  money  by  our  cities,  from  4%  or  less  in 
"the  wealthier  and  larger  cities,  to  5%  in  the  less  resourceful  and 
"smaller." 

I  have  assumed  a  total  percent  allowance,  based  upon  the  com-       7736 
bined  fair  contract  cost  of  the  physical  property,   and  overhead 
charges  thereon,  to  be  fair  for  these  works,  and  to  be  in  keeping 
with  the  actual  experience  had  in  the  construction  of  works  of  similar 
magnitude  in  different  parts  of  this  country. 

"A  detailed  analyses  was  also  made  of  the  fair  allowance  for 
"interest-during-eonstruction,  based  upon  the  progressive  invest- 
"ment  which  might  be  incurred  in  a  rational  reproduction  of  the 
"existing  plant,  assuming  as  the  date  of  valuation,  December  31, 
"1913,  and  construction  period  of  six  years  thereafter,  ending  De- 
cember 31,  1919,  the  greater  part  of  the  first  two  years  being  as- 
"sumed  to  be  necessary  for  preliminary  investigations,  preparation 
"of  plans,  obtaining  of  options  upon,  and  finally  making  purchase 
"of,  the  lands,  rights  of  way,  and  riparian  rights  necessary  to  the 
"acquisition  of  the  property  and  construction  of  the  physical  plant. 

"The  detailed  analyses  indicate  that  at  a  6%  cost  for  the  money, 
"the  total  interest-during-eonstruction  cost,  expressed  in  percent  of 
"the  assumed  investment,  would  amount  to  11%,  and  upon  a  7% 
"rate  to  13.1%." 

If  the  interest-during-eonstruction  charges  be  covered  up  to  the 
completion  of  the  plant,  that  is,  for  the  remainder  of  the  six  year 
period  assumed  as  necessary  to  design  and  build  the  plant,  the  11% 
and  the  13.1%  would  become,  respectively,  13V2%  and  16%  upon 
the  structural  plant. 

"Reviewing  the  various  assumptions  made,  and  results  thus 
"obtained,  an  allowance  of  12%  of  gross  reproduction  costs"  based 
upon  the  unit  figures,  plus  overhead  expenses,  appears  reasonable. 

Then  follow  the  tabulations  referred  to ;  the  first  case  being  that 
of  the  Board  of  Water  Supply,  the  analysis  for  which  was  given  by  7737 
Mr.  Hazen.  Then  follow  certain  contracts  under  the  Board  of  Water 
Supply  work,  which  were  analyzed  independently,  and  give  an  idea 
of  the  range  of  the  interest  account  upon  structures  of  different 
character.  These  records  appear  upon  the  official  reports  of  the 
water  supply  of  New  York  City.  The  first  of  these  was  the  contract 
numbered  80,  grade  and  pressure  tunnel,  the  rate  being  assumed  at 
the  face  rate  of  the  bonds.  At  the  time  these  records  were  made  up, 
we  did  not  have  a  detailed  statement  of  the  premiums  account,  and 
they  were  based  upon  the  face  of  the  bonds.    In  that  case,  at  a  4% 
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rate,  the  expenditures  made  under  this  contract  from  year  to  year, 
compounded  annually,  amount  to  9%.  At  a  5%  rate  to  11.3%;  at 
a  6%  rate  to  13.7%.  That  is  reckoned  at  the  time  when  the  struc- 
ture was  completed,  and  not  to  the  time  when  it  was  feasible  to  put 

7738  it  in  service.  Those  structures  were  completed  a  very  long  time  be- 
fore it  was  feasible  to  put  them  in  service,  and  that  is  the  reason 
for  the  difference  in  percentages  between  the  units  referred  to  and 
the  total  percentage  upon  all  of  the  work  to  which  Mr.  Hazen  has 
previously  made  reference. 

Questioned  by  Mr.  Searls. 

If  you  knew  the  exact  dates  at  which  you  wanted  all  your 
structures  to  go  into  commission,  you  could  make  an  assumption  at 
which  to  commence  the  different  items  so  as  to  bring  them  all  into 
effect  on  that  date,  but  the  difficulty  is  it  becomes  exceedingly  specu- 
lative. In  construction  matters  you  cannot  always  control  those 
conditions.  Every  estimate  that  I  have  ever  made,  based  upon  that 
sort  of  analysis,  has  underrun  a  fair  allowance,  or  the  actual  cost 
of  the  interest-during-construction,  when  measured  by  the  finished 
work,  just  as  in  this  case.  I  believe  that  it  would  not  be  advisable 
on  a  large  work  to  attempt  an  approximation  of  the  date  on  which 
all  of  the  items  would  go  into  effect,  and  to  commence  the  construc- 
tion of  the  different  units  accordingly.  For  instance,  on  this  work, 
the  smaller  city  reservoirs  and  the  pumping  stations  could  be  built, 
I  have  assumed,  within  a  period  of  one  year ;  there  are  a  number  of 
the   other   more  important   structures,   the   construction   of  which 

7739  would  require  two  years ;  then  the  Crystal  Springs  Dam,  which 
would  require  a  longer  period  of  three  years,  or  so,  and  then  the 
pipe  system,  which  would  require  five  years.  Now,  if  you  were  to 
make  your  estimate  upon  the  basis  of  building  all  of  the  structures 
so  as  to  have  the  plant  ready  to  begin  at  the  end  of  the  longest 
period  required,  you  would  do  a  tremendous  amount  of  work  in  the 
last  year.  You  would  carry  a  heavy  investment  in  the  pipe  system 
in  the  first  years  without  getting  any  return  upon  it,  whereas,  good 
business  would  dictate  building  your  plant  in  such  a  way  as  to  en- 
able you  to  get  the  largest  return  financially  that  you  could  at  the 
earliest  possible  moment.  So  that  you  would  actually  begin,  as  is 
shown  by  my  assumption  here,  to  operate  at  the  end  of  a  three-year 
period,  although  the  entire  construction  period  would  be  six 
years. 

Mr.  Hazen :  As  a  matter  of  fact,  this  New  York  aqueduct  work 
was  laid  out  in  just  the  way  that  Mr.  Searls  has  indicated,  so  that 
the  different  parts  would  be  completed  at  the  same  time  as  nearly 
as  could  be  expected.  What  happened  was  this:  There  was  one 
weak  link  in  the  chain,  and  that  was  about  15  months  slow  in  being 
completed ;  all  the  rest  of  it  was  completed,  but  it  was  held  up  until 
that  small  link  in  the  chain  was  finished. 
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Mr.  Metcalf:  That  was  a  special  case  where  you  could  not  use  7740 
your  water  until  the  entire  conduit  was  built,  was  it  not  Mr.  Hazen  ? 
In  this  case  you  might  develop  one  nearby  source,  and  then  a  remote 
source,  and  then  a  still  more  remote  source.  To  give  a  practical 
example  of  that,  when  the  present  City  of  Gary  was  built,  they  laid 
out  a  water  supply  and  sewerage  system.  The  water  supply  in- 
volved the  construction  of  a  tunnel  running  out  into  the  lake,  the 
construction  of  which  would  require  a  considerable  period  of  time, 
perhaps  two  or  three  years.  In  order  to  get  a  revenue  as  quickly 
as  possible,  they  took  their  first  supply  from  a  series  of  driven  wells 
along  the  lake  front,  which  were  subsequently  abandoned  when  the 
tunnel  was  completed  out  to  the  lake.  They  found  they  were  well 
able  to  afford  to  do  that,  because  of  the  earnings  which  resulted 
from  that  course  of  procedure  which  helped  them  pay  the  burden 
of  the  investment. 

Questioned  by  Mr.  Greene. 

I  think,  where  it  is  possible,  as,  for  instance,  where  you  have 
several  different  sources  of  supply,  some  nearer  than  others,  that 
plants  are  built  in  stages,  and  in  such  a  way  as  to  enable  you  to  get 
your  revenue  as  rapidly  as  possible,  and  to  cut  down  the  interest 
charges  which  will  result,  and  also  to  enable  you  to  spread  your 
work  over  a  little  longer  period  of  years,  thereby  getting  somewhat 
better  efficiency  in  construction. 

Questioned  by  Mr.  Searls. 

In  the  case  here,  to  build  the  Pilarcitos  Reservoir  first  wouldn't  7741 
be  a  drop  in  the  bucket,  metaphorically  speaking,  but  it  takes  time 
to  build  your  distribution  system.  It  was  my  idea  that  the  first  de- 
velopment would  be  in  Lake  Merced,  which  was  nearer  at  hand, 
and  which  could  be  connected  up  more  readily,  and  so  you  could 
actually  be  getting  a  return  from  the  water  derived  from  that  source 
before  you  could  hope  to  complete  the  construction  of  Pilarcitos 
Dam  and  the  aqueduct  leading  into  the  city  from  it. 

DIRECT  EXAMINATION  BY   MR.    GREENE. 

The  data  here  submitted,  I  think,  is  substantially  identical,  at 
least  as  to  the  sourses,  with  that  submitted  yesterday.  Case  No.  15, 
Denver  Union  Water  Co.,  Cheesman  Dam,  I  got  from  the  actual 
records  of  construction  of  the  dam.  I  have  done  some  work  for  that 
company  for  a  number  of  years.  The  Cambridge  records  came  from 
the  Water  Department's  report;  also  the  New  Bedford;  also  the 
Portland,  Maine,  Water  District.  In  all  of  these  cases,  I  have  no 
doubt  that  there  was  correspondence  between  my  office  and  the  De- 
partment in  order  to  clear  up  any  matters  not  covered  by  the  report.  7742 
The  figures  of  the  Pacific  Gas  &  Electric  work  were  derived  from  the 
exhibit  filed  before  the  Railroad  Commission.  I  know  nothing 
further  of  them  than  the  fact  that  they  are  quoted.    I  have  no  per- 
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sonal  knowledge  of  any  of  those  projects.  Of  the  Los  Angeles  work, 
I  have  seen  something,  but  I  actually  made  those  figures  myself 
quite  independently.  With  regard  to  the  Los  Angeles  figures  shown 
in  No.  16,  above  20%,  in  the  exhibit  quoted,  it  appears  as  19.4%. 
I  made  computations  quite  independently  before  I  got  this  exhibit 
upon  data  furnished  me  by  Mr.  Lippincott's  office,  which  came  from 
the  official  records,  and  which  showed,  I  think,  21.2%  interest-dur- 
ing-construction,  but  as  against  that,  some  allowance  should  be  made 
for  interest  earned  on  deposits  in  the  bank,  concerning  the  amount 
of  which  I  could  get  no  specific  information,  except  that  it  was  small, 
and  I  was  informed  that  a  2%  rate  was  earned  on  some  of  the  bal- 
ances. The  account,  however,  was  merged  with  the  other  accounts 
of  the  city,  so  it  was  impossible  to  form  a  definite  judgment  as  to  the 
amount  of  this  offsetting  account.  I,  therefore,  called  the  21.2% 
approximately  20%. 

7743  We  were  informed  that  the  Spaulding  Dam  of  the  Pacific  Gas 
&  Electric  Co.  was  a  rush  job,  and  to  that  extent  that  information  is 
hearsay. 

Questioned  by  Mr.  Searls. 

I  think  the  Spaulding  Dam  is  a  very  good  structure.  I  do  think 
that  it  would  have  been  advantageous  to  have  built  it  more  slowly, 
on  account  of  the  fact  that  that  very  rapid  building  developed  tem- 
perature conditions  which  do  not  seem  to  me  desirable,  and  which 
I  think  probably  had  the  effect  of  somewhat  increasing  the  leakage 
in  the  dam.  I  think  that  a  slower  rate  of  construction  would  have 
avoided  some  of  that.  It  is  a  very  good  structure,  though,  and  a 
very  creditable  one  to  the  builders. 

The  New  Orleans  Waterworks  records  were  obtained  from  the 

7744  reports  of  the  department,  as  were  the  Chicago  records. 

Questioned  by  Mr.  Greene. 

In  the  matter  of  the  Chicago  records  I  have  a  description  here  of 
the  work,  which  was  taken  from  the  30th  Annual  Report  of  the  De- 
partment of  Public  Works  of  Chicago,  for  the  year  1905,  covering 
the  new  Southwest  Land  &  Lake  Tunnel  System;  also  reference  to 
the  36th  Annual  Report  for  the  year  1911,  and  I  think  some  other 
reports. 

Questioned  by  Mr.  Searls. 

In  the  matter  of  the  Cambridge  work,  I  have  a  brief  description 
worked  up  from  different  sources,  and  then  some  figures  which  rep- 
resent the  actual  payments  made  by  the  Water  Board,  as  given  by 
the  Water  Registrar's  report  to  the  board.  We  had  some  confer- 
ences with  the  Water  Registrar.  Also  reference  to  Mr.  Hastings, 
City  Engineer  of  Cambridge. 

I  do  not  seem  to  have  the  reference  as  to  the  New  Bedford  case. 
I  feel  confident  we  got  that  from  the  reports  of  the  water  department 
of  the  city. 
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Questioned  by  Mr.  Greene. 

In  these  detail  tables  some  of  the  figures  are  derived  by  me 
from  information  that  I  have  gotten  from  others,  and  do  not  appear 
formally  in  the  reports  which  I  have  consulted  in  the  same  shape  7745 
in  which  they  appear  here.  The  figures  which  we  took  out  of  the 
reports  were  the  expenditures  from  year  to  year  on  account  of  the 
different  work.  The  computations  with  regard  to  the  5%  and  6% 
rates  were  made  by  ourselves. 

The  last  one,  No.  37,  was  based  upon  the  available  records  of  the 
Crystal  Springs  Dam  construction.  In  that  connection  it  might  be 
well  to  refer  to  what  is  stated  here  in  the  footnote,  and  perhaps 
amplify  it.  The  construction  of  the  Crystal  Springs  Dam  began  in 
February,  1886,  and  was  completed  in  December,  1890,  although 
some  additional  expenditures,  aggregating  about  $65,000,  were  made 
in  the  intervals  of  time  between  1890  and  1895.  I  have  ignored  those 
instead  of  charging  the  interest  charges  forward. 

Questioned  by  Mr.  Searls. 

They  may  mostly  be  for  land.  The  structure  was  subsequently 
raised  a  little,  and  I  was  not  sure  that  that  was  not  in  here.  The 
construction  was  suspended  during  the  year  1889.  I  therefore  ex- 
cluded, in  figuring  the  interest-during-construction,  this  year  of  idle- 
ness, although,  obviously,  the  investment  that  had  been  incurred 
was  carried  forward  on  the  assumption  that  the  construction  for  the 
year  1890  was  executed  in  1889.  Had  the  computation  been  made 
on  the  basis  of  completion  on  December  31,  1890,  including  the  year 
1889,  as  it  actually  occurred,  the  interest-during-construction  would 
have  amounted  to  15%  on  a  6%  rate,  instead  of  9^2%  as  shown, 
and  to  17.6%  upon  a  7%  rate.  Under  the  circumstances,  however, 
and  considering  the  fact  that  some  service  was  gotten  from  the  struc-  7746 
ture  before  the  completion  of  that  item,  it  seemed  fairer  to  me  to 
compute  it  on  the  shorter  period  of  time,  omitting  that  year.  That 
merely  illustrates  one  of  the  difficulties  of  computations  of  this  sort. 
Some  assumptions  have  to  be  made.  It  is  my  impression  that  they 
did  have  some  service  from  the  Crystal  Springs  Dam  earlier  in  the 
stage  of  the  work,  and  that  is  the  reason  why  I  omitted  that  year, 
and  simply  dropped  it  out  as  if  the  work  had  gone  on  uninter- 
ruptedly. 

The  amount  expended  on  the  structures  in  the  year  1886  7747 
amounted  to  about  $26,638,  as  I  have  it,  and  on  land,  $196,958.  Then 
during  the  year  1887,  on  structures,  $463,000,  and  land,  $60,520.  In 
the  year  1888,  on  structures,  $1,097,124;  on  land,  $5,000.  In  the 
year  1890,  on  structures,  $329,388,  and  no  expenditures  on  land.  Mr. 
Sharon  worked  that  segregation  up  for  me  on  such  data  as  he  had. 
It  is  made  up  from  both  Mr.  Wenzelberger's  and  Reynolds'  reports 
on  expenditures. 
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Witness :  Geo.  L.  Dillman  recalled  for  Defendants. 

7748  DIRECT   EXAMINATION   BY   MR.    SEARLS. 

Overhead  includes  all  general  charges  which  cannot  readily  be 
charged  to  separate  items  of  an  estimate.  They  are  variously  listed 
by  different  engineers.  There  seems  to  be  no  uniformity  in  the  matter,, 
but  for  this  estimate  it  will  be  segregated  as  follows : 

1.  Preliminary  Expense.  Including  preliminary  engineering, 
legal  expenses  and  franchise.    These  can  properly  be  considered  in  toto. 

Taking  the  estimate  on  structural  properties  without  overhead  at 
$16,000,000,  two-tenths  of  1%  will  amount  to  $32,000,  and  this  figure 
is  probably  all  that  will  be  expended  in  preliminary  work  for  this 
water  work. 

2.  General  Expense.  Including  general  officers,  legal  and  ac- 
counting expenses.  This  might  also  be  called  an  administration  ex- 
pense.   One  percent  will  be  used  to  cover  this  item. 

3.  Engineering.  This  is  estimated  at  5%  to  include  salaries, 
traveling,  office  expenses  of  reconnaissance,  location,  designing,  laying 
out,  supervision,  inspecting,  computing  and  estimating  work.  This  is 
ample  to  cover  all  necessary  expense  in  this  direction. 

7749  While  I  am  aware  that  engineering  often  costs  a  larger  percentage, 
the  larger  percentages,  in  my  experience  apply  to  the  smaller  systems, 
or  to  a  desire  to  have  engineering  done  by  alleged  specialists,  whose 
benefit  to  the  work  has  always  been  expensive  in  my  experience,  and 
these  additional  expenses  are  often  detrimental  instead  of  a  benefit  to 
the  system.  So  far  as  my  information  goes,  Mr.  Schussler  was  able  to 
plan  and  supervise  the  construction  of  these  works  without  expensive 
consultation,  and  I  am  assuming  that  a  man  of  Schussler 's  engineering 
and  business  ability  will  be  at  the  head  of  this  construction  corps. 

4.  Taxes  and  Insurance.  These  will  be  considered  together,  and 
as  they  apply  only  to  a  small  amount  of  material,  and  also  include  lia- 
bility and  fidelity  insurance,  and  the  responsible  contractors  will  carry 
their  own  insurance  in  the  prices  put  on  these  contract  jobs,  .5% 
should  cover  these  two  items.  Taxes  on  new  construction,  of  course, 
only  begins  the  second  year. 

5.  Contingencies.  Here  is  where  there  is  no  general  guide.  Each 
estimator's  experience  will  be  different;  the  same  man's  experience 
will  result  in  enormous  variations  in  two  almost  similar  and  comparable 
jobs.  In  this  estimate,  the  figures  as  given  as  fair  contract  prices  are 
intended  to  cover  them.  They  are  properly  included  ordinarily  in  the 
item  ' '  Contractor 's  Profits ' '.  As  contingent  expenses  increase,  profits 
decrease,  and  vice  versa. 

Taking  it  by  and  large,  the  greatest  percentage  that  could  reason- 
ably be  added  to  any,  even  a  preliminary  estimate,  would  be  10%. 
Fully  half  of  this  is  obviated  by  the  great  detail  with  which  the  inven- 
tory is  compiled,  and  the  agreement  thereto.    Fully  half  the  remainder 
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is  included  in  carefully  figured  unit  costs.    The  proper  percentage  for 
contingencies  depends  upon  the  care  with  which  an  estimate  has  been 
made.     This  is  a  very  carefully  prepared  estimate,  based  on  agreed       7750 
quantities,  so  if  2.5%  is  added  for  this  item,  in  my  opinion,  no  injus- 
tice will  be  done  the  water  company. 

6.  Interest-During-Construction.  This  is  considered  in  my  esti- 
mate as  a  separate  item  from  general  overhead,  and  is  shown  in  the 
various  items  estimated.  I  have  considered  in  this  that  while  the  con- 
struction may  last  five,  or  possibly  six  years,  that  no  one  item  of 
construction  will  drag  along  over  three  years  from  the  time  it  is  begun 
until  it  is  in  service  earning  revenue.  I  have  assumed  an  interest  rate 
of  5%,  as  it  is  my  belief  that  at  almost  any  time,  and  certainly  for 
a  large  percentage  of  the  time  from  1907  to  1913,  money  could  be 
gotten  on  such  good  security  as  the  Spring  Valley  property  at  that, 
or  better,  and  I  have  computed  on  the  basis  of  one-half  period  of  con- 
struction for  each  unit. 

The  above  is  my  analysis  of  overhead.  It  amounts  to  9.2%.  If 
this  is  increased  to  an  even  10%;,  it  will  accord  with  my  practice  in 
such  matters  for  many  years.  I  have  found  generally,  of  late  years, 
that  this  allowance  added  to  my  construction  cost  estimates  usually 
results  in  a  surplus  at  the  completion  of  construction,  not  a  large 
surplus,  but  a  safe  one. 

In  corroboration  of  the  estimate  of  10%  for  general  overhead, 
Foster  on  Valuation,  says,  on  page  21  :  ''The  sum  of  all  the  items  that 
"could  be  counted  as  overhead  charges  in  the  twenty- five  million  dol- 
lars spent  for  the  equipment  of  the  New  York  Subway  amounted  to 
"less  than  six  percent.  This  included  interest  during  construction,  in- 
surance, engineering,  taxes,  and  all  contingencies.  It  is  time  for  engi- 
neers to  bring  forward  actual  figures  for  these  items,  actual  expendi- 
tures for  overhead  charges,  for  at  present  they  seem  to  be  far  too 
"high — even  those  offered  by  the  most  experienced  engineers.  As  a  7751 
"matter  of  fact,  it  is  found  that  in  a  very  few  new  projects  are  ac- 
counts so  kept  as  to  reveal  the  overhead  charge." 

Foster  also  cites  the  overhead  charges  as  determined  by  the  books 
and  account  of  the  original  cost  of  railroads  in  the  State  of  Washing- 
ton, covering  about  3,000  miles  of  line.  The  overhead,  excluding  in- 
terest during  construction,  varied  from  3.83%  to  7.65%.  These  in- 
cluded engineering,  general  expenses,  legal  expense,  insurance,  interest 
on  advances,  bond  expense,  taxes,  and  undistributed  accounts. 

Professor  Cooley  and  his  staff  set  the  following  percentages  for 
overhead  charges  in  valuation  of  Michigan  railroads : 

Engineering 4% 

Legal 0.5% 

Organization    1.5% 

Interest 3% 
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Deducting  the  interest  charge,  this  would  reduce  the  6%  which  corre- 
sponds to  my  10%. 

I  would  cite  also  that  in  the  San  Francisco  Gas  Case,  now  pending 
in  the  Railroad  Commission,  involving  the  valuation  of  approximately 
$12,000,000  worth  of  gas  properties,  the  City  and  the  engineer  for  the 
company  agreed  to  10%,  calling  6%  engineering  and  superintendence; 
4%  for  organizing  a  construction  force,  delays  in  shipments,  excess 
freight,  inclement  weather,  casualty  insurance,  and  piece  meal  con- 
struction. These  last  items  are  not  expressed  as  I  have  expressed  them 
in  this  analysis,  but  mean  about  the  same  thing,  as  I  understand  it, 
with  the  exception  that  a  small  percentage  should  be  added  for  general 
administration  and  taxes.  I  also  note  that  the  4%  allowance  for  delays 
in  shipments,  construction  organization,  excess  freight,  etc.,  is  prac- 
tically taken  care  of  in  my  unit  costs  in  the  Spring  Valley  reproduc- 
tion, as  I  have  figured  on  a  contract  basis  for  construction.  It  would 
appear,  therefore,  that  my  allowance  of  10%  is  somewhat  in  excess 
of  this  agreed  figure  when  it  is  placed  on  a  strictly  comparative  basis. 

7752  This  memorandum  sets  forth  briefly  my  views  on  the  matter.  Of 
course,  a  great  many  estimates  are  made  in  a  great  many  different 
ways;  if  an  estimate  is  made  in  considerable  haste,  and  in  small  de- 
tail, there  are  cases  where  a  larger  percentage  should  be  added  to  cover 
these  items,  because  the  contingencies  of  omission  are  increased,  and 
so  it  is  not  improper  with  certain  kinds  of  estimates  to  add  consider- 
able more,  but  an  estimate  made  in  such  detail  as  this  is  requires  more 
than  5%  to  cover  contingencies,  and  these  similar  items,  etc.,  of  engi- 
neering are  not  as  carefully  made  as  they  should  be.  The  big  item 
for  contingencies  is  sometimes  made  where  the  estimator  is  very  much 
in  doubt  about  the  price  the  work  can  be  contracted  for.  A  man  esti- 
mating in  a  country  where  he  is  unacquainted  would  be  entirely  right 
in  adding  a  larger  amount  for  contingencies. 

While  I  do  not  understand  all  of  the  local  conditions  in  the  East, 
it  seems  to  me  that  water  problems  would  be  ordinarily  simpler  here 

7753  than  they  are  in  the  populous  districts  in  the  East,  and  therefore  the 
item  for  engineering  should  be  less  here  than  there.  I  have  never  been 
connected  with  a  piece  of  construction  that  had  to  have  a  special  police 
force.    It  is  a  new  item  of  expense  to  me. 

Mr.  Ellis:  "We  never  police  any  construction  work.  I  have  had 
big  construction  gangs,  and  if  they  were  a  little  obstreperous,  we 
usually  swore  in  all  the  head  ones  as  deputy  sheriffs  and  handled  them 
ourselves. 

Questioned  by  Master. 

Mr.  Dillman :  The  interest  varies  in  the  different  cases.  I  think 
the  highest  interest  that  I  have  allowed  is  7%%,  which  is  reckoned 
on  3  years  construction,  and  the  interest  on  the  whole  amount  for  half 
the  time,  or  half  the  amount  for  the  whole  time.  I  have  used  10% 
throughout,  and  have  adopted  varying  percentages  for  my  interest, 
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according  to  the  length  of  time  during  which  it  would  be  under  con- 
struction. 


Witness :  J.  H.  Dockweiler  for  Defendants.  Doekweiler 

DIRECT   EXAMINATION   BY   MR.    SEARLS.  7754 

Dockweiler 's  overhead  introduced  and  marked  "Defendants'  Ex- 
hibit 157". 

My  total  overhead  comes  to  21.9%,  which  includes  interest  during 
construction;  administration  3%,  engineering  7%,  insurance  1%,  in- 
terest during  construction  9.9%,  and  taxes  1%.  Those  add  up  to 
21.9%.  That  is  resolved;  by  taking  9.9%  of  the  total  construction 
costs,  you  get  the  allowance  that  I  have  made  for  interest.  The  interest 
is  8.9%,  computed  on  the  111%,  but  I  have  just  added  them  together 
and  called  it  21.9%. 

Contingencies;  no  allowance  was  made  for  this  in  general  over- 
head— I  refer  to  the  allowance  of  25%  that  I  have  made  as  I  went  along 
— because  it  is  fully  covered  in  my  allowance  in  figuring  unit  costs, 
contractor's  profit.  The  figuring  of  7%  is  obtained  as  a  matter  of 
judgment,  based  largely  on  a  study  of  the  engineering  costs  in  the 
Los  Angeles  Aqueduct  and  the  San  Francisco  high  pressure  water 
system. 

Eef erring  to  the  second  sheet  of  "Exhibit  A";  this  is  a  copy  of  7756 
page  2  of  Mr.  demons'  report,  termed  "General  classification  of  ac- 
counts". The  first  sheet  shows  my  deductions  from  that.  The 
second  sheet  is  the  one  on  which  the  aggregate  of  the  figures  in  the 
column  is  $24,526,868.  That  sheet  is  a  verbatim  copy  of  the  second 
sheet  of  Mr.  demon's  report.  The  first  sheet  of  "Exhibit  A"  is  my 
resolution  of  that  $24,526,868.  Waterway  construction  is  given  by 
demons  as  $15,942,489.  The  items  which  demons  would  classify  as  7757 
indirect,  or  in  addition  to  the  waterway  construction,  I  have  included 
in  my  unit  costs,  sanitation  and  housing,  $197,330 ;  warehouse  expense 
$206,840 ;  water  supply  $444,425 ;  roads  and  trails  $308,632 ;  building 
$336,531;  telephone  lines  $150,753;  low  tension  power  lines  $59,240; 
equipment  expense  $1,548,771 ;  miscellaneous  $457,489.  Sub-total,  base 
cost,  comparable  to  my  method  of  unit  costs,  $19,652,450. 

What  I  take  from  the  Aqueduct  to  be  engineering  is  an  item  7758 
marked  "Preliminary  engineering  $399,588",  then  an  item  "Division 
"administration  $371,242,  an  item,  tests  of  pipe,  etc.,  $39,167,  and 
"general  expense,  $701,600."  These  total  $1,511,597,  which,  divided 
by  the  $19,652,450,  equals  7.7%,  which  is  comparable  with  J.  H.  Dock- 
weiler's  Spring  Valley  item  of  7%  for  engineering.  Now,  general 
expense  not  chargeable  to  waterway  by  demons,  is  $113,744;  I  have 
a  separate  amount  for  taxes,  so  I  exclude  that  $28,600;  it  comes  in 
under  taxes,  and  did  not  belong  in  engineering.    Lands  and  rights  of 
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way,  Clemons,  $1,558,782;  cement  mills  and  land,  $883,115.  We 
bought  our  cement,  so  we  don't  have  any  trouble  with  the  cement 
plant.  Joint  waterway  power  bureau,  $750,000.  This  figure,  $750,000, 
I  resolve  that  in  a  way,  assuming  that  it  is  an  arbitrary  charge  which 
the  Aqueduct  took  over.  If  it  is  a  part  of  construction,  it  ought  to 
have  been  added  to  that  $19,652,000,  and  would  have  brought  the  rate 
7759  of  engineering  down,  but  not  knowing  differently  what  to  do  with  it, 
I  have  put  it  in  as  part  of  the  power  bureau.  If  it  is  construction, 
it  reduces  the  rate  percentage  for  engineering.  Reorganization,  I  de- 
ducted that,  $28,580,  so  that  makes  the  grand  total  of  $24,526,000, 
which  Clemons  figures  as  the  cost  of  the  Aqueduct. 

Eef erring  to  the  third  sheet  of  "Exhibit  A",  detail  of  general 
expense.  That  is  a  sum  total  of  $843,944,  which  appears  on  the  pre- 
ceding page  under  general  office  or  executive  expense.  Clemons  has 
subdivided  that  into  two  classes.  An  amount  applying  to  the  water- 
ways, and  the  balance  I  presume  he  allows  for  lands  and  water  rights. 
I  have  deducted  $28,600  from  that  $730,200,  which  latter  he  says  is 
a  charge  to  the  waterway,  for  taxes,  and  that  makes  the  figure  of 
$701,600,  which  I  have  put  in  to  general  expense  under  my  heading  of 
engineering,  from  which  my  7%  was  deducted.  On  "Exhibit  A", 
deducting  from  $730,200  the  sum  of  $28,000,  for  taxes,  gives  you 
$701,600,  and  then  on  "Exhibit  A"  that  is  the  fourth  item  under 
"General  expense"  of  the  total  of  $1,511,597,  which  is  charged  to 
engineering. 
7760-7761  I  have  not  included  in  the  engineering  here  any  charges  made  for 

general  administration,  of  which  I  have  no  data;  in  my  overhead  I 
have  allowed  7% ;  then  I  have  allowed  3%  for  administration,  and  1% 
for  insurance.  All  of  my  overhead  amounts  to  21.9%  of  the  reproduc- 
tion cost,  no  matter  what  arrangement  you  make  with  it. 

Eef  erring  to  ' '  Exhibit  B  " ;  those  figures  were  obtained  from  the 
records  of  the  City  Engineer  in  San  Francisco.  On  the  bottom  of  the 
exhibit  is  the  total  cost  of  engineering  and  construction  paid  by  the 
City,  which  includes  the  amount  paid  to  contractors,  etc.,  for  the 
engineering,  and  out  of  a  total  of  $5,607,092,  the  engineering  and 
superintending  and  planning  was  7.4%.  That  covers  the  reservoirs, 
the  tanks,  the  cisterns,  the  fireboats,  the  pump  stations,  the  buildings 
and  equipment,  the  intake  tunnels,  the  pipe  yard  buildings,  the  grad- 
ing equipment,  the  high  pressure  mains  and  appurtenances,  purchases 
of  materials,  construction  of  the  mains,  unloading,  stowing,  and  han- 
dling pipe  at  the  yard,  and  plans  and  miscellaneous  overhead.  It  also 
includes  the  preliminary  plans  and  estimates  for  this  system.  It  in- 
cludes everything  charged  by  the  City  Engineer.     The  engineering 

7762  plans  and  office  expense — everything — amounts  to  $204,000.  This 
work  was  built  by  the  City  of  San  Francisco,  but  I  have  not  the  segre- 
gated items  for  the  preliminary  engineering. 

7763  Mr.  Searls:    It  is  customary  in  the  making  up  of  the  costs  on 
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all  the  city  work  to  charge  the  pro  rata  of  the  City  Engineer's  office 
expenses  to  the  various  bond  issues  to  funds  that  are  set  aside  for  con- 
struction ;  for  instance,  in  the  case  of  the  Municipal  Railways,  a  bond 
issue  is  voted,  the  bonds  are  issued,  and  all  those  employees  of  the 
City  Engineer's  office  who  were  engaged  on  that  work  have  their 
salaries,  and  the  drafting  expense,  and  incidentals,  charged  to  that 
bond  issue,  and  they  are  paid  out  of  it.  I  presume  Mr.  O'Shaugh- 
nessy's  salary  is  not  included  in  these  figures  any  more  than  as  Mr. 
Hazen  states  Mr.  Mulholland's  was  not.  The  work  of  the  City  At- 
torney's office  would  not  be  included,  nor  any  of  the  other  executive 
officers  of  the  City.  The  time  of  men  like  Mr.  Hunt  and  Mr.  Ransome 
are  charged  to  the  job;  all  those  in  the  office  who  assist  on  the  job 
are  charged  to  the  job.  I  happen  to  know  that  Mr.  Ransome 's  salary 
was  paid  out  of  the  bond  issue  of  the  Municipal  Railways.  7764 

DIRECT   EXAMINATION   BY    MR.    SEARLS. 

Mr.  Dockweiler:  The  City  built  44  different  sewer  jobs,  which 
totaled  $2,776,989.  That  was  the  total  amount  expended  by  the  City; 
7.3%  was  engineering,  plans,  inspection  and  superintendence.  That 
was  subdivided  3^%  plans,  inspection,  etc.,  and  3.8%  that  we  have 
segregated.  I  was  informed  of  that  figure  on  the  Municipal  Railway 
charges,  but  I  have  forgotten  it. 

Taking  up  general  administration,  on  the  first  page  of  my  memo- 
randum ;  this  is  an  allowance  made  on  my  judgment,  and  it  amounts 
approximately  to  $450,000.  It  is  to  cover  5  years  estimated  construc- 
tion, and  averages  $90,000  a  year,  and  covers  the  general  office,  the 
law  department,  automobiles,  rent  of  quarters,  stationery,  light,  tele- 
phone, and  miscellaneous  incidentals  to  a  corporation's  office.  The 
3%  amounts  to  $450,000;  my  reproduction  cost  is  about  $15,000,000, 
and  you  add  3%  to  it.  That  is  about  $450,000  for  administration. 
That  is  not  my  depreciated  cost ;  that  is  direct  depreciation. 

The  insurance  I  took  at  1%  ;  that  amounted  to  about  $150,000, 
which  is  the  insurance  that  a  company,  in  my  judgment,  ought  to 
have  to  protect  itself  generally;  that  is  purely  an  estimate.  I  have 
not  any  details  or  studies  of  why  I  allowed  it,  but  I  put  it  in,  and 
in  my  judgment  it  is  a  reasonable  figure.  That  does  not  include  insur-  7765 
ance  paid  by  the  contractor.  This  is  separate  for  the  company  to 
protect  its  own  property. 

Interest-during-construction  as  a  weighted  average  comes  down  to 
8.9%,  but  just  figuring  it  as  one  item,  it  appears  as  9.9%  in  the  total, 
making  it  21.9%.  I  have  assumed  an  average  of  5  years  for  the  com- 
pletion of  the  work,  and  I  took  a  6%  interest  rate.  I  think  the  com- 
pany starting  in  would  not  have  as  good  a  credit  as  one  now,  and  I 
would  say  money  would  cost  them  6%.  This  item  is  a  weighted 
average  of  the  interest  figured  on  each  of  the  items  in  my  schedule. 

Questioned  by  Mr.  McCutchen. 
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My  total  interest  is  8.9%,  but,  for  instance,  adding  them  all 
straight  through,  you  take  engineering  7,  general  administration  3r 
insurance,  1,  and  applying  8.9%  interest  on  that  sum  as  going  to 
make  up  the  total  of  21.9%,  it  would  figure  out  the  interest  as  9.9%. 

7766  In  adding  them  all  up  in  a  column,  you  get  a  total  of  21.9%. 

Questioned  by  Master. 

At  page  17  of  my  appraisal,  which  is  the  end  of  the  appraisal 
of  the  San  Andres  Dam,  I  add  engineering  and  contingencies  11%, 
and  then  to  that  I  add  interest  and  taxes  during  construction  201/2  %- 
That  means  I  will  be  paying  interest  for  three  years  at  18%,  and 
taxes  2!/2%-  I  start  one  dam  in  1910,  and  finish  it  up  in  1911,  so  I 
can  have  some  water  in  the  reservoir,  and  I  am  ready  to  start  my 
system  on  December  31,  1913.  In  my  next  item,  the  Davis  Tunnel, 
on  page  19,  my  interest  during  construction  is  3%,  because  I  could 
build  that  tunnel  in  one  year,  during  the  year  1913.  It  takes  a  year 
to  build,  but  your  interest  on  the  full  cost  is  running  only  one-half 
the  time. 

7767  I  proceeded  on  the  theory  that  the  works  would  not  come  into 
use  until  December  31,  1913,  and  hence,  I  had  to  arrange  such  a 
program  that  at  midnight  of  December  31,  1913,  I  had  a  condition 
of  a  town  which  contained  all  the  consumers  who  confronted  these 
works  at  that  date,  with  the  services  all  made  to  the  distribution 
pipes,  and  on  the  moment,  by  the  turning  on  of  the  cocks,  everybody 
was  supplied  with  water.  That  is  where,  logically,  the  theory  of 
reproduction  leads  you  to.  You  are  reproducing  it  as  of  a  certain 
date,  and  if  you  do  not  have  that  condition,  why  reproduce  these 
works  ?  If  you  are  going  to  put  in  units  as  they  are  ready,  why  not 
have  it  as  the  historical  method,  going  back  to  1858,  when  you  first 
started  in?  You  have  either  got  to  reproduce  it  historically,  or  re- 
produce it  on  the  moment ;  reproduction  as  of  a  certain  time.  I  dis- 
agree in  principal  with  Mr.  Metcalf's  assumption  that  he  would 
put  in  Lake  Merced.  Lake  Merced  obviously  could  not  supply  all 
the  customers.  Where  is  he  going  to  lay  his  pipes?  "Where  is  he 
going  to  put  Knob  Hill?  Is  he  only  going  to  build  a  little  part 
of  the  distribution  system.  Under  the  theory,  as  stated,  you  have 
either  got  to  build  it  by  stages  historically,  or  you  have  got  to  assume 
a  works  ready  for  services  on  a  certain  date,  and  that  means  that 
you  have  got  to  carry  your  interest  charges  up  to  that  time,  and  that 
on  that  date  you  have  the  customers  which  confronted  the  system 
actually  ready  to  be  served;  you  have  no  long  costs  of  building  up 
the  business,  because  they  are  there  in  contemplation,  everybody 
ready  to  be  served,  with  all  of  these  70,000  taps. 

DIRECT   EXAMINATION   BY   MR.    SEARLS. 

I  have  attempted  to  get  an  approximate  date  at  which  to  com- 
mence the  construction  of  these  various  items,  so  that  they  would 
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all  be  brought  into  service  by  December  31,  1913.  Such  a  process  is  7768 
only  approximate,  and  the  individual  items  might  vary,  but  the 
average  percentage  will  not  be  exceeded ;  for  instance,  the  first  thing 
I  have  to  build  in  1909  are  my  Peninsula  roads.  Then  I  install  my 
telephone  lines  in  that  year.  Then  I  get  my  electric  transmission 
line,  and  then  I  install  the  buildings  at  Millbrae  Pump  Station, 
which  is  my  material  yard,  and  proceeding  under  that  theory,  I  have 
laid  out  a  plan  of  construction  to  bring  about  the  fully  constructed 
system,  ready  for  service  on  December  31,  1913.  I  assumed  that  the 
city  distribution  system  will  require  three  full  years  to  construct. 

Questioned  by  Mr.  McCutchen. 

I  would  lay  out  my  yard  at  Millbrae,  and  construct  my  build- 
ings there.  I  allowed  at  Millbrae,  buildings  used  during  construc- 
tion, 12  months.  This  building  would  be  built  on  my  theory  about 
five  years  before  the  plant  was  able  to  supply  water,  and  they  would 
have  four  years  full  interest  on  the  buildings.  I  took  an  average 
interest  for  the  Millbrae  Pumping  Station  at  7%.  The  first  build- 
ings at  Millbrae  are  relatively  a  very  small  amount  of  construction 
costs,  but  I  took  an  average  interest  rate  of  7%  for  the  Millbrae 
Station ;  it  only  takes  a  year  to  build  that  Millbrae  Pumping  Station. 

After  erecting  this  building  at  Millbrae,  and  laying  out  my 
yard,  I  would  start  in  on  the  San  Andres  Dam,  and  then  I  would 
start  in  on  the  Crystal  Springs  Lower  Dam;  begin  them  in  1910. 
The  San  Andres  I  would  commence  in  the  beginning  of  1910,  and 
you  can  get  the  1912  and  1913  water.  I  would  have  the  dam  ready  7769 
so  that  I  could  store  water  for  two  years,  but  I  would  not  begin 
to  supply  water  from  that  reservoir  until  four  years  after  I  com- 
menced the  construction.  The  interest  on  that  San  Andres  was 
18%  average.  You  begin  it  in  1910  and  finish  it  in  1911 ;  you  have 
a  three  year  rate  of  interest  on  that,  18%.  These  works  are  not 
comparable  to  the  New  York  works;  in  the  underground  tunnels 
in  New  York  there  is  nothing  comparable  to  them  on  earth,  long 
drives,  and  uncertainty.  There  is  a  great  big  tunnel  syphon  under 
the  Hudson,  and  there  is  nothing  comparable  in  difficulty  in  carrying 
on  that  work  to  this  work  here;  it  is  compartively  simple.  It  is 
engineering  of  high  order,  but  you  can  do  better  and  more  work 
here  than  you  could  back  there. 

Take  the  achievement  of  the  world's  fair  here,  every  building 
of  the  fair  was  ready  on  time,  and  the  East  never  did  that,  every 
exposition  was  late  and  delayed.  These  chaps  here  on  the  Western 
Slopes  can  get  the  results.  They  have  had  all  of  these  difficulties. 
I  did  not  go  over  that  work  much,  but  I  went  down  in  the  big  shaft  7770 
and  noted  the  work  at  the  Kensico  Dam,  and  I  was  amazed  at  the 
trouble  and  the  details  to  which  they  go.  To  give  an  instance,  at 
the  dam  they  had  a  section  in  different  treatments  of  stone  of  a 
complete  parapet  of  the  Kensico  Dam  built  on  one  side;  different 
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treatments  of  it.  They  spend  all  of  that  money  in  preliminary  in- 
vestigation. No  such  investigations  are  made  here.  Their  work 
was  in  bronze,  fine  trimmed  stone  work  that  required  most  expen- 
sive details  and  experience.  There  is  not  anything  like  that  here. 
7771  I  am  astonished  that  the  charges  for  engineering  were  so  small  on 
this  Eastern  work,  relatively  to  the  difficulties  and  the  pains  taking 
labor  that  was  put  in.  It  confirms  me  more  fully  that  I  have  been 
reasonable  in  my  allowance  comparing  it  with  work  that  has  been 
done  here. 

DIRECT   EXAMINATION  BY   MR.    SEARLS. 

Mr.  Dockweiler :  I  assumed  the  taxes  would  run  for  one  year ; 
in  other  words,  if  a  structure  is  in  existence  three  years  before 
coming  into  use ;  that  is  if  it  is  started  three  years  I  assumed  it  would 
pay  taxes  for  two  years.  I  figure  that  an  assessor  would  not  become 
fully  cognizant  of  the  fact  that  it  was  a  structure  until  it  was  pretty 
well  started  towards  completion;  ^hat  is  experience.  I  took  the 
taxes  to  be  1%.  For  instance,  here  is  where  I  take  three  years  in- 
terest charge  on  San  Andres  Dam;  I  allow  taxes  21/2%,  and  I  assume 
taxes  1%  per  year,  and  I  think  it  could  be  taxed  for  about  two  years 
on  an  average  before  coming  into  use. 

Mr.  Metcalf :  We  segregated  Mr.  Dillman's  figures  upon  over- 
head and  interest  during  construction  in  order  to  get  a  comparison 
with  our  own.  Our  figures  indicate  that  the  overhead  allowance  was 
9.99%,  or  10%,  which  he  stated,  and  the  average  interest-during- 
construction  allowance  was  5.82%,  which  is  applied  to  the  unit 
costs,  plus  10%,  which  makes  his  total  overhead  and  interest-during- 
construction  allowance  16.3%,  which  figure  is  comparable  with  Mr. 
Dockweiler's  21.9%,  and  our  figure  of  28.8%. 
„„-9  Questioned  by  Master. 

Mr.  Dockweiler:  In  the  case  involving  the  year  1914  I  would 
just  start  my  construction  a  year  later.  I  am  assuming  that  it  will 
take  five  years  to  complete  the  plant  previous  to  any  given  date. 


ONE  HUNDREDTH  AND  SEVENTH  HEARING.  MARCH  1, 1916. 

"Witnesses :    Allen  Hazen  for  Plaintiff. 

Leonard  Metcalf  for  Plaintiff. 
Geo.  L.  Dillman  for  Defendants. 
J.  H.  Dockweiler  for  Defendants. 

7773  (Certain  corrections  noted  in  the  transcript.) 

7773-7774  (Mr.  Metcalf  and  Mr.  Searls  advise  that  the  item  of  discount  and 

cost  of  marketing  securities  is  eliminated  from  overhead,  and  con- 
sidered in  the  rate  of  return.) 
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Mr.  Hazen:  The  item  that  I  referred  to  as  Treasurer's  expense 
I  do  not  think  of  as  discount  on  bonds,  but  the  expenses  of  the  Treas- 
urer's Office  would  be  one  of  the  expenses  of  the  whole  business,  and 
that  was  not  reflected  in  any  of  the  figures  which  I  had.  I  intended  to 
include  it,  but  I  did  not  have  it  in  the  data.  I  could  not  tell  you  just 
what  ought  to  be  allowed  on  that.  On  the  question  of  bond  discount, 
that  would  come  in  in  the  rate  of  return. 

(The  item  of  preliminary  expense  of  incorporation  and  promo- 
tion, which  is  not  preliminary  engineering,  was  included  by  Mr.  Met- 
calf  and  Mr.  Dillman.) 

Mr.  Hazen:    I  have  no  experience  with  those  items,  and  do  not 

know  what  they  would  be.     If  they  were  not  too  much,  I  would  try 

to  get  them  in  the  15%.     If  they  came  to  any  considerable  figure,  I 

do  not  think  the  15%  would  cover  them.     They  were  not  included  in 

777^ 
the  data  that  I  had,  but  they  were  included  in  my  overhead. 

Mr.  Dockweiler:  I  did  not  include  the  preliminary  expenses  that 
Mr.  Metcalf  refers  to  at  page  7660  of  the  transcript,  where  he  says: 
"At  the  inception  of  any  quasi  municipal  or  corporate  project,  a  gen- 
eral investigation  must  be  made  of  the  business  possibilities,  the 
"local  and  municipal  conditions  and  environments.  A  preliminary 
"engineering  report  is  made  after  examination  of  the  local  situation. 
"Legal  advice  is  obtained.  Options  must  be  taken  upon  properties 
"necessary  to  the  execution  of  the  project;  franchise  and  other  neces- 
"sary  rights  obtained.  Organization  must  then  be  perfected,  incor- 
poration papers  prepared  and  filed,  and  the  project  must  be  promoted 
"in  order  to  interest  capital  and  make  the  necessary  financial  arrange- 
' '  ments. ' ' 


"Witness :  Allen  Hazen  for  Plaintiff. 

Mr.  Hazen:  As  far  as  that  15%  is  concerned,  and  the  question  7778 
whether  that  includes  any  promotion  or  organization  expenses,  I  think 
the  figures  that  I  have  fully  substantiate  the  15%.  I  think  they  would 
substantiate  a  figure  a  little  higher  than  that  without  any  allowance 
for  promotion  and  organization  expenses.  I  should  say  that  15% 
might  fairly  be  considered  as  excluding  that.  I  really  do  not  know 
what  those  expenses  would  run,  or  what  ought  to  be  allowed.  I  think 
it  is  a  fair  statement  that  I  have  practically  disregarded  that  when  I 
made  up  the  estimates.  The  preliminary  engineering  investigation  I 
intended  to  include.  I  am  in  a  position  to  include  this  because  I  have 
had  a  great  deal  of  experience  with  that,  and  know  what  it  involved, 
and  what  is  often  spent. 

CROSS   EXAMINATION    BY    MR.    SEARLS. 

I  fixed  that  preliminary  engineering  at  1%.     I  did  not  think  it 
was  necessary  to  separate  the  matters  that  went  to  make  up  my  15%. 
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7779  They  will  vary  in  every  job  that  is  carried  out,  and  as  long  as  I  have 
based  this  statement  on  actual  experience  solely,  and  in  my  judgment 
representative  experience  and  comparable  experience,  it  seemed  to  me 
that  the  total  was  more  significant  than  the  division.  The  figures 
which  I  presented  do  show  the  divisions,  in  part  at  least,  for  the  cost 
that  I  cited;  those  figures  speak  for  themselves.  I  might  have  con- 
sidered some  distribution  of  this  overhead  among  the  various  ele- 
ments which  are  ordinarily  classified  separately,  but  I  did  not  think 
it  was  any  better  way,  or  as  good  a  way  as  the  way  I  used,  and  I 
actually  did  not  do  it.  I  would  rather  not,  at  the  present  time,  at- 
tempt to  give  you  offhand  any  separation  of  the  15%  into  percentages 
chargeable  to  engineering  and  to  overhead. 

The  Spring  Valley  works  I  have  said  on  my  direct  examination 
were  very  well  engineered.  I  did  not  make  any  special  study  of  the 
organization  which  was  actually  used  by  Mr.  Schussler  in  constructing 
the  main  units  of  these  works.  I  should  not  say  that  a  very  elabo- 
rate engineering  organization  would  be  necessary  in  a  reconstruction 

7780  of  the  works  as  they  stand  today,  because  I  do  not  think  a  very  elabo- 
rate engineering  organization  has  been  had  on  the  works  that  I  have 
cited,  but  the  organization  certainly  would  more  nearly  be  comparable 
to  that  used  on  the  work  that  I  mentioned  than  to  the  organization 
that  was  used  by  Mr.  Schussler ;  that  would  be  necessary  because  these 
works  would  be  built  in  a  limited  time.  Mr.  Schussler  worked  on  the 
development  of  the  Spring  Valley  system  for  a  lifetime,  and  Mr. 
Schussler,  and  the  organization  he  had,  in  my  judgment,  would  be 
wholly  unable  to  handle  all  the  work  involved  in  the  construction  of 
this  system  in  a  period  of  5  or  6  years. 

I  would  say  that  as  far  as  the  proposition  of  working  a  large 
number  of  men  a  short  time,  or  a  small  number  of  men  a  long  time, 
goes,  the  position  is  sound;  in  other  words,  if  there  is,  for  example, 
5%  on  the  Crystal  Springs  Dam  devoted  to  engineering,  resulting  in 
a  certain  corps  of  engineers  and  assistants,  etc.,  and  5%  on  the  pipe 
lines  simultaneously,  and  5%  on  something  else — in  other  words,  5% 
on  the  whole  structure,  you  have  an  organization  multiplied  as  many 

77gj  times  in  amount.  One  of  the  objects  in  having  good  engineering,  and 
it  is  an  important  object,  on  the  construction  of  waterworks,  is  to  re- 
duce the  overhead.  In  other  words,  to  prevent  the  piling  up  of  contin- 
gencies and  needless  expense. 

The  engineering  ordinarily  means  the  technical  control  of  the 
work,  and  that  affects  everything  else.  It  affects  the  unit  prices;  it 
affects  the  quantity  of  materials;  it  affects  the  excellence  of  design; 
it  affects  the  quality  of  materials;  and  it  affects  the  extras  and  con- 
tingencies; it  affects  everything.     If  we  take  the  engineering  on  the 

7782  Spring  Valley  work  as  10%,  and  you  have  a  certain  result,  and  sup- 
posing you  try  to  cut  our  engineering  outlay  in  half,  what  is  the 
result?    Instead  of  spending  $100  on  construction,  you  might  spend 
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$120  or  $130,  or  $150.  In  other  words,  you  would  build  structures  not 
well  adapted ;  you  will  have  more  unit  quantities ;  the  unit  prices  may 
be  more  or  less,  because  with  poorer  engineering  there  might  be  less 
good  quality,  and  there  might  be  a  cutting  of  prices  to  correspond 
with  it.  I  should  expect,  with  cheaper  engineering,  that  you  would 
have  poorer  structures,  and  that  they  would  cost  more.  It  is  my 
inference  that  the  Spring  Valley  structures,  as  they  stand  today,  were 
well  engineered,  and  as  far  as  I  know,  the  engineering  was  done  prin- 
cipally by  local  men  here.  On  the  New  York  jobs  which  I  used  by  way 
of  comparison  there  was  no  undue  haste  of  construction;  they  were 
pushed  as  rapidly  as  was  regarded  economical  and  advantageous.  I 
can  give  you  a  little  idea  of  the  organization  of  the  engineering  force 
on  that  project.  The  whole  work  is  in  charge  of  a  chief  engineer. 
There  is  a  board  of  consulting  engineers,  and  usually  there  have  been 
three  men  who  have  gone  over  all  the  plans,  and  approved  all  of  the  7783 
work  in  its  preliminary  stages.  Those  men  are  Frederick  P.  Stearns, 
John  R.  Freeman,  and  William  H.  Burr;  afterwards  Mr.  Alfred  Noble 
became  a  member  of  the  board.    He  died  later. 

Then  there  is  another  line  of  consulting  engineers,  of  which  I 
have  the  honor  to  be  one,  who  are  responsible,  not  for  all  the  work, 
but  only  for  some  parts  of  it,  particularly  referred  to  them.  Under 
the  chief  engineer  there  are  a  number  of  departments ;  there  is  a  head- 
quarters department  which  has  charge  of  the  general  investigations 
and  designs,  and  then  there  are  other  departments  that  have  charge 
of  the  principal  divisions  of  construction.  For  instance,  the  White 
Plains  Department  includes  a  certain  section  of  the  aqueduct  north 
and  south  of  White  Plains,  and  the  Kensico  Reservoir,  and  the  Hill 
View  Terminal  Reservoir  each  department  has  a  certain  district  or 
territory  of  the  work.  Under  the  department  engineer  there  are  divi- 
sion engineers,  and  each  division  engineer  is  the  resident  engineer 
for  work  of  one  of  the  subdivisions  in  that  department;  each  division 
is  intended  to  cover  as  much  work  as  one  resident  engineer  can  per- 
sonally take  care  of.  The  division  engineers  have  assistant  engineers, 
instrument  men,  inspectors,  and  all  the  people  that  are  necessary  to 
perform  the  work  that  has  to  be  done.  The  number  of  special  engi- 
neers of  the  class  in  which  I  find  myself,  has  varied  somewhat  on  that 
work,  but  there  are  approximately  six.  I  handle  the  sanitation  end, 
and  the  quality  of  the  water,  and  some  other  things.  The  branches  7784 
which  these  special  engineers  shall  handle  are  not  very  closely  de- 
fined. In  any  question  that  comes  up  that  Mr.  Smith  thinks  that  I  can 
help  him  about,  he  asks  me  about,  and  the  same  with  the  others.  I  am 
not  responsible  for  the  work  beyond  the  particular  advice  and  informa- 
tion which  I  give.  One  of  the  other  men  has  the  architectural  features 
and  landscape  features  of  the  work,  and  one  of  them  has  the  geo- 
logical features.  Mr.  Fuller  has  also  served  in  somewhat  the  same 
capacity  that  I  have  done,  and  many  matters  have  been  referred  to  the 
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two  of  us,  jointly.  With  due  modesty  I  should  say  that  the  best  engi- 
neering brains  of  the  country  have  been  called  into  the  consideration 
and  direction  of  those  projects.  There  were  difficult  features  in  han- 
dling that  project,  but  I  do  not  know  that  I  would  say  that  they 
were  unusually  difficult,  considering  the  magnitude  of  the  work. 

The  conduits  were  of  a  larger  size  than  any  that  had  been  designed 
for  municipal  works  in  the  country,  and  they  had  to  be  carried  under 
two  or  three  rivers.  A  village  was  moved  for  the  reservoir.  I  would 
not  say  that  the  system  was  built  in  a  very  densely  populated  state. 

7785  The  whole  country  in  which  the  works  were  built  is  no  more  densely 
populated  than  the  country  some  distance  out  from  San  Francisco, 
and  the  land,  on  the  whole,  is  less  valuable.  For  instance,  on  the 
Little  River  plant,  which  has  been  mentioned  frequently,  we  bought 
most  of  the  land  that  was  required  at  $10  an  acre,  and  I  presume  that 
was  twice  what  it  was  worth.  I  do  not  think  that  relatively  there 
were  much  larger  communities  to  be  dealt  with  there  than  you  would 
find  in  constructing  the  Alameda  County  half  of  the  Spring  Valley 
system.  Of  course,  the  New  York  system  is  a  large  system,  but  it 
goes  through  wild  country  until  it  approaches  New  York — of  course  I 
will  except  that  as  it  gets  into  the  city,  and  part  of  Westchester.  It 
starts  in  the  Catskill  Mountains.  This  little  village  was  moved,  it  is 
true,  but  I  think  the  cost  of  moving  that  was  charged  to  the  land  de- 

7786  partment  rather  than  to  the  engineering;  at  any  rate,  it  did  not  take 
much  engineering  to  get  rid  of  the  houses  after  the  property  was 
bought.  The  line  goes  down,  for  the  most  part,  through  a  wild,  mount- 
ainous country.  It  does  not  hit  any  towns.  It  hits  some  farm  land 
here  and  there,  but  the  farm  land  is  not  worth  so  much  per  acre  as 
the  farming  land  outside  of  San  Francisco. 

You  might  classify  the  suburban  portion  of  New  York  City 
through  which  it  passes  as  from  White  Plains  in,  from  the  Kensico 
Reservoir ;  half  the  distance  from  the  Kensico  Reservoir  into  the  heart 
of  the  city  is  through  practically  unoccupied  land,  but  land  held  at 
prices  anywhere  from  $100  to  $1,000  an  acre  and  upwards,  because 
they  expect  to  sell  it  off  for  suburban  lots  some  time.  Of  course,  as 
the  city  is  approached,  the  land  gets  more  valuable,  and  the  popula- 
tion increases,  but  very  much  the  greater  part  of  the  line  that  part 
of  the  way  was  on  city  property  which  had  already  been  acquired, 
and  so  there  were  no  special  difficulties  involved  in  that.  There  are 
addition  costs  involved  in  traveling  through  densely  populated  sec- 
tions, even  where  you  own  a  right  of  way,  certainly,  but  they  are 
always  in  the  day's  work.  I  do  not  think  they  are  any  more  in  pro- 
portion than  laying  pipes  through  San  Francisco.    The  laying  of  pipes 

7787  through  San  Francisco  does  not  involve  the  same  kind  of  problem  as 
building  the  conduit  into  New  York,  but  it  is  just  as  difficult  a  one, 
relatively.  All  the  conduit  in  New  York  City  is  a  big  hole  in  the 
ground,  lined  up  with  concrete,  and  a  few  extras.    The  ordinary  diam- 
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eter  of  the  present  aqueduct  is  17  feet,  and  the  ordinary  diameter  of 
the  Croton  Aqueduct,  which  preceded  it  is  14  feet,  so  the  increase  in 
size  was  not  very  radical. 

The  problem  we  had  in  New  York  has  points  of  similarity  to  the  7788 
driving  of  a  tunnel,  but  it  has  a  great  many  points  of  difference.  I 
think  it  is  more  comparable  to  the  pipe  system,  because  the  tunnels 
that  were  driven  in  New  York  for  the  backbone  had  a  great  many 
miles  of  large  pipe  that  were  laid  in  connection  with  the  tunnels,  to 
take  the  water  from  the  tunnels  to  the  smaller  pipes  in  the  streets,  and 
that  is  certainly  more  comparable  to  the  street  work  in  San  Francisco 
than  to  the  tunnel  work  in  San  Francisco  (Twin  Peaks). 

There  was  no  tunnel  work  involved  in  the  construction  of  the 
distribution  system  of  the  Spring  Valley,  outside  of  driving  the  Bernal  7789 
Tunnel,  and  some  of  those  other  tunnels  through  the  hills.  There  were 
some  tunnels  outside  of  the  city  for  bringing  in  the  water.  The  con- 
duit in  New  York  is  not  a  subway  at  all ;  it  is  a  pressure  tunnel,  and  it 
was  driven  as  a  pressure  tunnel.  The  only  added  cost  of  driving  it 
through  the  city  is  the  added  expense  of  disposal  of  material  that  is 
taken  out,  and  the  added  expense  of  getting  the  cement,  etc.,  to  it, 
and  that  is  quite  an  element. 

I  should  not  think,  as  a  percentage,  that  as  the  width  of  the 
trench  increases,  or  the  size  of  the  trench  increases,  that  the  engineer- 
ing and  overhead  element  would  necessarily  increase.  I  did  not  pre- 
tend to  separate  the  overhead  data  so  that  I  could  tell  just  how  it 
would  vary  with  each  structure.  I  have  not  tried  to  do  that,  but  have 
considered  it  rather  as  an  average  on  large  systems.  I  should  say 
that  my  percentage  of  engineering  in  New  York  with  its  congestion 
and  large  size  of  works  would  not  be  larger  than  with  San  Francisco. 
I  should  say  the  percentage,  as  nearly  as  I  know,  would  be  the  same  7790 
for  a  corresponding  grade  of  work.  The  driving  of  a  pressure  tunnel 
requires  good  engineering,  but  I  do  not  know  that  it  requires  better 
than  other  parts  of  the  system. 

Questioned  by  Master. 

A  subway  is  ordinarily  a  structure  that  is  built  cut  and  cover  in 
the  streets.  That  is  the  way  our  subways  in  Boston  and  New  York 
have  been  built.  This  pressure  tunnel  simply  refers  to  the  fact  that 
it  is  used  under  pressure,  and  that  the  lining  and  bank  has  to  be 
better  built  than  they  would  be  simply  for  a  concrete  tunnel;  that  is 
the  only  difference,  and  it  is  a  minor  one;  it  adds  something  to  the 
expense,  but  not  very  much.  The  only  peculiarity  of  these  tunnels 
under  New  York  City  is  that  they  are  driven  several  hundred  feet 
below  the  surface ;  they  had  to  be  driven  through  shafts,  and  this  ma- 
terial all  has  to  be  hauled  up  and  disposed  of,  and  some  drainage  is 
necessary,  but  the  water  encountered  has  not  been  large,  so  that  except 
for  the  extra  expense  of  getting  the  material  up  and  disposing  of  it, 
all  the  tunnel  work  is  exactly  the  same,  other  things  being  equal,  as 
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it  would  be  in  driving  a  tunnel  at  Sunol.    There  was  no  caisson  work 
in  getting  it  under  the  river.     I  think  there  was  a  little  compressed 

7791  air  on  one  of  the  minor  crossings,  where  they  struck  a  bad  place,  but 
with  that  very  minor  exception,  I  think  no  compressed  air  was  used 
on  the  work. 

In  the  Boston  water  supply  there  was  a  village  that  was  sub- 
merged by  the  Wachusetts  Reservoir,  but  otherwise,  the  area  involved 
was  a  sandy  upland  area  of  what  I  should  call  scrub  country,  not  good 
enough  to  have  real  forest  on  it,  not  good  enough  to  be  good  farming 
land,  and  carrying  a  small  rural  population.  Spot  Pond,  which  I  think 
you  are  referring  to,  Mr.  Searls,  was  a  natural  pond  which  was  taken 
by  the  Metropolitan  Water  Board  and  raised  and  cleaned  and  im- 
proved, and  used  as  a  distributing  reservoir.  Incidentally  they  paid 
some  $900,000  for  water  rights  when  they  took  it. 

The  organization  on  the  Boston  Project  was  quite  similar  to  the 
New  York,  although  smaller,  because  it  is  a  smaller  piece  of  work. 
Mr.  F.  P.  Stearns  was  chief  engineer,  and  Mr.  Fteley,  and  Mr.  I.  P. 

7792  Davis  were  the  consulting  engineers,  and  in  addition  other  engineers 
were  employed  from  time  to  time  on  special  problems,  and  I  was 
included  among  the  number.  There  were  various  department  and 
division  engineers,  and  their  assistants.  I  don 't  know  that  there  were 
any  problems  that  were  more  difficult  on  the  Boston  Waterworks  than 
on  others.  There  are  always  problems  of  especial  difficulty  on  every 
large  waterworks  system.  Mr.  Hiram  F.  Mills  acted  as  consulting  en- 
gineer for  the  Wachusetts  Dam,  and  had  a  good  deal  to  do  with  the 
work.  Mr.  Fteley,  I  think,  died  before  the  completion  of  the  work,  and 
Mr.  Davis  became  associated  with  the  American  Telephone  &  Tele- 
graph Co.  There  was  an  item  for  policeing  on  the  Boston  system, 
and  there  was  also  an  item  for  policeing  in  connection  with  the  Spring- 
field works.  I  think  the  necessity  for  the  large  expenditure  for  police 
on  the  New  York  Project  was  brought  about  by  the  fact  that  the  local 
police  were  unable  to  handle  the  large  construction  crews  that  they 
had.     It  seemed  necessary  to  have  a  certain  amount  of  police  super- 

7793  vision  to  keep  the  men  in  order  and  keep  peace  between  the  men  who 
were  doing  the  work  and  the  natives.  I  think  the  method  that  Mr. 
Ellis  described,  of  swearing  construction  superintendents  as  deputy 
sheriffs  is  inadequate  on  a  large  piece  of  work.  For  one  thing,  the 
principal  duties  of  the  police  are  after  the  work  stops,  and  I  do  not 
think  that  you  would  want  your  superintendents  sitting  up  nights  to 
see  what  the  employees  were  doing.  I  think  it  undoubtedly  would  be 
necessary  to  have  some  special  police  provision  to  handle  the  con- 
struction crews  in  a  reconstruction  of  the  Spring  Valley  system.  I 
have  no  record  at  my  disposal  to  determine  that  such  a  provision  was 
made  in  the  construction  of  the  system  in  the  past.  I  could  not  say 
whether  there  was  a  police  expense  on  the  Los  Angeles  Aqueduct,  or 
not. 
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In  all  of  these  cases  the  police  have  only  been  put  on  when  there  7794 
was  some  reason  for  it ;  they  have  not  been  put  on  at  the  start,  antici- 
pating trouble.  "When  you  have  large  construction  camps,  and  men 
are  brought  to  a  place  that  is  not  their  ordinary  home,  and  they  work 
short  hours,  they  have  a  great  deal  of  time  to  get  into  trouble.  The 
only  way  that  I  know  that  you  can  keep  peace  in  the  community,  and 
not  get  into  trouble  with  the  local  people,  is  to  have  a  certain  force 
to  keep  them  straight.  On  the  Panama  Canal  I  know  that  the  police 
force  was  quite  highly  organized,  and  was  an  important  part  of  the 
work. 

Questioned  by  Master. 

I  do  not  include  watchmen  in  that  list ;  that  would  be  taken  care 
of  by  the  contractor.  I  don't  know  whether  there  was  a  separate  7795 
police  organization  on  the  Cincinnati  work  or  not.  "We  had  no  police 
organization  for  the  Springfield  work,  but  we  found  it  necessary  to  get 
the  police  of  "Westfield,  the  adjoining  town,  and  to  have  them  assign 
special  men  to  the  work,  and  we  paid  their  salaries.  There  was  quite 
an  item  for  policing  in  that  way. 

Questioned  by  Mr.  Greene. 

The  necessity  for  policing  increases  as  the  size  of  the  work  in- 
creases. Of  course,  a  great  deal  of  the  work  we  had  to  do  with  has 
been  in  the  limits  of  the  city  on  whose  account  the  work  was  being  con- 
structed, and  the  ordinary  police  force  would  take  care  of  anything 
that  was  necessary  to  be  done,  and  so  far  as  expense  was  involved,  it 
did  not  come  into  the  cost  of  it. 

CROSS   EXAMINATION    BY    MR.    SEARLS. 

I  think  the  longer  you  could  work  the  men,  the  less  need  of  police  7796 
there  would  be.  I  think  that  has  some  application  in  comparing  the 
records  of  recent  work  where  the  8-hour  day  has  been  used,  with  the 
conditions  on  work  done  a  good  many  years  ago  where  the  10-hour 
day  was  in  force.  There  is  more  opportunity  for  disorder  in  the  latter 
work  than  in  the  former ;  I  think  it  is  there. 

Mr.  Metcalf :  This  item  of  policing  in  the  New  York  supply  work 
was  about  2.18%,  I  believe,  in  the  percentage  of  overhead.  That  was 
based  on  $99,000,000  worth  of  work.  The  total  overhead,  comparable 
to  my  13%  overhead,  was  14.56%,  excluding  about  y2%  for  prelimi- 
nary engineering. 

CROSS   EXAMINATION   BY    MR.    SEARLS. 

Mr.  Hazen :  My  administration  charges  on  the  New  York  work 
of  1.26%  included  the  administration  for  the  whole  period,  from  the 
time  that  this  board  was  appointed,  until  the  first  of  January  of  this 
year.  I  have  the  amounts  for  the  work  that  was  handled  under  these  7797 
administration  charges  for  each  year,  and  the  totals  were  as  follows : 
For  salaries,  $1,139,616;  for  equipment,  $35,332.86;  for  consumable 
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supplies  and  expenses,  $259,521.47.  That  covers  the  years  from  1905 
to  1915,  11  years.  I  think  I  reckoned  my  administration  of  1.26% 
on  the  whole  of  the  disbursements. 

Mr.  Metcalf:  I  think,  Mr.  Hazen,  that  was  based  on  $113,- 
862,000. 

Mr.  Hazen :  $113,861,751,  that  being  the  total  payment  for  con- 
struction and  land,  with  estimate  of  work  done  on  force  account 
added ;  in  other  words,  that  was  figured  on  the  whole  amount  spent 
for  construction,  and  the  whole  amount  spent  for  land  without  the 
overhead.  I  think  that  percentage  is  probably  too  low  to  use  for 
the  Spring  Valley. 

7798  Questioned  by  Master. 

I  think  that  2.18  would  be  enough  for  policing  on  the  Spring 
Valley.  I  think  it  might  be  done  for  somewhat  less  than  that.  The 
administration  for  building  the  Spring  Valley  system,  I  should 
think,  would  reasonably  be  somewhat  more  than  that,  because  it  would 
be  a  smaller  piece  of  work.  The  land  problems,  I  think,  in  the  Spring 
Valley  system  would  be  much  more  complicated  than  they  were  on 
the  New  York  system. 

CROSS   EXAMINATION   BY    MR.    SEARLS. 

This  is  general  administration,  and  I  took  that  pro  rata  for  the 
construction  and  the  land.  I  don't  know  why  that  is  not  as  fair  as 
can  be  done.  All  the  expenses  directly  relating  to  land  were 
charged  to  the  land  account,  and  all  the  expenses  directly  relating 
to  construction  were  charged  to  the  construction  account;  these  are 
the  salaries  of  the  commissioners  and  the  secretary,  and  that  sort  of 
thing,  that  there  was  no  direct  way  of  dividing.  I  should  not  know 
how  to  divide  it  better  than  pro  rata.  Of  course,  with  the  greater 
difficulty  of  acquiring  the  land,  if  they  were  greater  here  on  the 
Spring  Valley  system,  that  would  add  to  the  direct  cost  of  the  ex- 
pense of  acquiring  the  land.  It  would  add  to  that  rather  than  to 
administration.  I  don't  know  that  it  would  add  to  the  percentage 
of  administration ;  I  may  have  spoken  too  quickly  on  that.  The  rea- 
son for  increasing  the  percentage  for  administration  here  over  that 

7799  used  in  New  York,  is  principally  because  it  is  a  much  smaller  piece 
of  work.  It  would  require  a  somewhat  smaller  organization,  but  I 
think  there  would  be  a  tendency  for  the  administration  to  be  a  higher 
percentage  with  the  smaller  piece  of  work. 

I  am  somewhat  familiar  with  the  present  administration  of  the 
Spring  Valley  Water  Co.  I  don't  think  the  present  general  organi- 
zation of  the  Spring  Valley  would  be  sufficient  to  handle  the  con- 
struction of  a  system  of  this  kind  in  a  few  years.  As  to  what  de- 
partments of  general  administration  would  be  increased  most  is  get- 
ting down  into  pretty  small  particulars.  I  don't  know  that  I  can. 
tell  you  right  off.     There  would  be  a  great  many  things  to  be  con- 
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sidered.  The  engineers  have  to  be  selected  and  looked  after;  that 
is  the  greatest  responsibility  of  the  administration,  and  it  is  a  great 
responsibility.  Then,  the  policy  with  regard  to  acquiring  land  and 
rights,  what  shall  be  done,  discussion  by  the  engineers  of  all  the 
matters  that  come  up,  the  negotiations  with  the  public  and  the  cor- 
porations that  are  met  in  connection  with  the  work;  it  would  cer- 
tainly involve  an  amount  of  business  for  which  there  is  no  compari- 
son in  the  present  Spring  Valley  organization.  I  will  assume  that 
the  ordinary  operation  business  would  not  have  to  be  handled  by  7800 
this  force,  and  I  will  assume  that  you  would  not  have  the  operation 
until  your  plant  was  built.  For  interest-during-construction  I  as- 
sumed a  maximum  active  period ;  I  assume  that  the  whole  period  of 
maximum  construction  will  be  somewhat  more  than  five  years,  with 
interest  reckoned  on  somewhat  more  than  two  years,  that  there 
would  be  a  preliminary  period  of  preparation  in  which  the  percent- 
ages would  be  compartively  small.  The  actual  length  of  the  con- 
struction period  on  the  aqueduct  in  New  York  was  11  years,  and 
they  had  a  total  interest  and  taxes  during  construction  reckoned  on 
a  basis  comparable  to  the  Spring  Valley,  of  18.02%,  which  is  the 
actual  rate.  On  page  2  of  my  exhibit  is  the  computation  of  what  it 
would  be  at  6%  rate  comparable,  and  it  amounts  to  25.15%.  That 
covers  an  average  of  4.19,  the  total  being  11.  There  are  3.4  years 
covered  on  my  Boston  Supply. 

The  reports  of  these  systems  do  not  deal  with  interest.  This  7801 
report,  for  instance,  has  the  details  of  all  the  expenditures,  but  the 
interest  is  paid  by  the  City  Comptroller.  The  Board  of  Water  Sup- 
ply has  nothing  to  do  with  it,  so,  therefore,  the  calculation  is  my  own. 
I  took  the  dates  when  the  payments  were  made,  and  the  amounts  of 
the  payments  as  shown  by  the  Water  Board  Auditor's  report,  and 
applied  to  those  the  rate  of  interest  which  I  found  from  other  re- 
ports of  the  city  bonds.  The  line  which  shows  the  average  number 
of  years  for  which  interest  was  paid  is  my  own  calculation  from  the 
data. 

For  instance,  to  take  a  specific  case :  For  the  New  York  Board 
of  Water  Supply,  the  total  interest  is  18.02%  on  the  structures;  the 
computation  of  that  is  found  on  page  8,  where  the  amount  of  the 
payments  for  each  year  is  entered,  and  the  factor  by  which  those 
payments  would  be  multiplied  to  bring  them  to  the  date  when  the 
first  water  was  used,  and  the  product,  and  then  those  are  both  added 
up,  and  the  latter  is  18.02%  more  than  the  direct  payments.  That 
18.02  is  divided  by  4.3,  the  rate  of  interest,  and  that  gives  4.19  years. 
That  is  an  approximate  calculation.  The  effect  of  compounding  is  7802 
overlooked  in  that  division.  If  the  effect  of  compounding  were  taken 
into  account,  it  would  be  3.94  instead  of  4.19.  To  get  that  factor  on 
page  8 :  Beginning  with  the  payments  for  1915,  I  multiply  those  by 
1.0215,  which  is  six  months  interest,  at  4.3%  ;  the  preceding  item  is 
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multiplied  by  a  factor  which  is  the  interest  for  IV2  years  com- 
pounded. That  is  the  way  we  always  make  these  calculations,  and 
we  think  it  is  a  fair  way  to  make  them.  The  interest  is  paid  on  in- 
terest just  as  much  as  on  the  principal  as  the  work  proceeds.  If  the 
money  is  borrowed  to  pay  for  the  work,  and  they  would  have  to  pay 
interest  on  it  during  the  period  it  was  being  used,  they  should  be 
entitled  to  earn  interest  on  that  interest.    The  interest  has  to  be  paid. 

7803  Let  us  take  a  specific  case :  The  money  spent  in  1905  was  $118,- 
000,  leaving  off  the  fractions;  they  would  pay  4.3%  interest  on  that, 
which  amount  to  something.  Now,  the  next  year,  considering  this 
$118,000  only,  they  pay  interest  on  that;  what  is  going  to  be  done 
with  the  amount  you  paid  in  the  preceding  year  for  interest  ?  It  has 
to  go  somewhere.  Who  is  going  to  pay  that?  I  treat  it  as  part  of 
the  company's  outlay,  and  as  such  it  carries  interest  until  the  whole 
structure  is  completed  if  interest  is  paid  before  any  revenue  is  earned 
by  the  structures.  Consequently,  the  interest  should  also  carry  in- 
terest up  to  the  time  the  structure  goes  into  use. 

7804  Qne  reason  1  selected  these  four  plants  was  because  the  work 
was  done  by  an  independent  commission,  and  there  was  no  mixing 
up  of  their  accounts  with  the  general  city  accounts.  That  I  consider 
very  important,  because,  from  my  experience  in  doing  work  with 
cities,  it  is  very  rare,  indeed,  to  be  able  to  get  all  the  accounts  when 
one  gets  through,  so  that,  one  can  tell  the  whole  cost  of  the  work; 
cities  do  not  keep  their  accounts  so  that  that  can  be  determined. 

RE-DIRECT  EXAMINATION  BY  MR.  GREENE. 

It  seems  to  me  that,  taking  the  work  right  through,  the  New 
York  work,  and  the  work  that  would  be  involved  in  reconstructing  the 

*°"**  Spring  Valley  plant,  is  a  pretty  fair  comparison.  That  the  difficul- 
ties in  one  case,  so  far  as  I  can  tell,  are  proportional  to  those  in  the 
other.  It  seems  to  me  that  a  comparison  from  one  waterworks  sys- 
tem, including  all  the  classes  of  structures  that  go  to  make  it  up,  is 
much  more  to  the  point,  than  a  comparison  based  on  a  part  of  a  plant, 
one  particular  kind  of  structure,  and  especially  it  is  more  to  the  point 
than  any  comparisons  drawn  from  other  kinds  of  engineering  struc- 
tures, for  instance,  railroads  or  subways.  I  don't  know  anything 
about  those,  and  I  don't  know  whether  the  engineering  is  the  same 
or  not ;  I  have  had  no  experience,  and  I  should  not  give  statistics  of 
that  kind  much  weight.  I  would  look  for  waterworks  systems.  In 
general,  it  is  true  that  the  special  difficulties  in  one  situation  will  not 
be  the  same  as  the  special  difficulties  in  another.  If  they  were  the 
same,  the  business  would  be  standardized,  and  on  a  very  different 
basis  from  what  it  is. 

7806  A  good  many  years  ago  I  was  a  student  of  public  water  supplies 

in  Europe;  I  spent  a  year  visiting  a  great  many  of  the  important 
supplies.     At   that    time,    the    water    supply    business    in   Europe, 
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especially  in  Germany,  was  a  long  way  ahead  of  what  it  was  in  the 
United  States.  Almost  everywhere  that  I  went,  people  asked  me  if 
I  knew  Herman  Schussler.  He  seemed  to  be  about  the  best  known 
American  engineer  in  Europe.  He  knew  the  men  over  there,  and 
knew  what  they  were  doing.  Now,  I  learned  from  Sollbach,  who  was, 
perhaps,  the  best  hydraulic  engineer  in  Europe  on  underground  sup- 
plies, about  his  work  in  developing  ground  waters.  It  was  wonder- 
ful work.  I  never  saAV  Sollbach 's  principles  applied  until  five  or  six 
years  ago,  when  I  came  to  San  Francisco,  and  saw  the  Pleasanton 
system.  In  my  judgment,  that  was  the  best  handled  development  of 
its  kind  I  have  ever  seen  in  America.  It  was  comparable  to  Soll- 
bach's  work  in  Germany. 

I  had  not  formulated  my  appraisal  to  the  extent  that  a  man  of 
Mr.  Schussler 's  ability  could  be  obtained  to  act  as  the  head  of  the 
reconstruction  work.  Getting  a  man  as  engineer  on  a  work  of  this 
kind  is  something  of  a  gamble.  The  older  men  who  have  been  tried 
out  are  often  not  available,  and  the  younger  man  who  has  not  been 
thoroughly  tried  out  has  to  be  taken.  There  is  not  any  certain  way 
that  a  board  of  directors  of  a  company  like  this  can  make  absolutely 
sure  that  they  are  getting  the  best  engineer  that  there  is.  I  think 
it  is  fairer  to  assume  that  they  would  get  good  average  engineering 
service,  rather  than  they  will  get  the  best.  It  looks  easy,  when  a 
thing  has  been  done,  to  do  it  again,  but  when  you  go  to  a  strange 
country,  where  the  conditions  have  not  been  developed,  where  noth- 
ing is  known,  where  the  runoff  from  the  rainfall,  even,  is  not  known, 
and  where  the  underground  conditions  have  not  been  determined, 
and  block  the  thing  out,  and  get  it  so  that  it  will  all  work,  it  is  a 
real  service,  it  is  not  any  light  matter.  It  is  quite  true  that  when 
you  are  considering  valuations  for  rate-fixing  purposes,  there  is  some 
point  at  which  you  have  to  stop  speculating  as  to  what  might  happen. 


7807 


Witness :  Leonard  Metcalf  for  Plaintiff. 

CROSS    EXAMINATION    BY    MR.    SEARLS. 

In  making  up  my  percentages  of  overhead  cost,  I  did  not  have 
any  particular  work  in  mind  any  more  than  the  general  records 
which  I  have  presented.  I  suppose  my  mind  was  unconsciously  in- 
fluenced by  the  experience  of  our  office.  None  of  those  works  in- 
cluded tasks  of  a  magnitude  comparable  with  the  reconstruction  of 
the  Spring  Valley  works.  I  suppose,  perhaps,  the  supervision  and 
the  construction  of  the  Louiseville  sewers  was  as  large  a  piece  of 
work  as  has  actually  been  constructed  by  us ;  plans  have  been  made 
for  some  others  of  equal  magnitude,  or  of  greater  magnitude.  That 
involved  an  expenditure  of  something  over  $4,000,000. 
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The  largest  waterworks  on  which  we  have  had  the  direct  charge 
of  the  planning  and  final  construction  is  the  Kennebec  Water  Dis- 
trict, of  Maine,  something  around  $400,000,  or  something  over  that 
amount  now;  we  have  been  called  in  to  advise  upon  various  other 
construction  works,  but  where  we  have  not  actually  supervised  the 
construction. 

My  total  construction,  exclusive  of  overhead  and  of  land,  was 

7809  $267,000.  That  was  simply  on  the  structures.  Some  additional 
works  have  been  built  there  under  my  supervision  since  those  figures 
were  made  up.  I  would  not  like  to  take  the  overhead  percentages  on 
that  work  and  apply  them  to  the  Spring  Valley  work,  on  account  of 
the  difference  in  magnitude,  and  also  because  the  scope  of  the  work 
was  not  as  broad.  There  were  some  difficulties  in  engineering  on 
that  work,  but  no  more  so  than  you  would  expect  to  find  normally. 
The  intake  into  China  Lake  proved  pretty  difficult.  On  the  other 
jobs  on  which  we  were  called  in,  it  was  more  in  an  advisory  and  an 
administrative  way.  In  the  Falls  Creek  work,  which  was  done  in 
Indianapolis  last  year,  the  general  situation,  and  desirability  of  de- 
veloping the  supply,  was  discussed  with  me;  the  plans  were  then 
drawn  by  their  engineering  department,  then  they  were  subsequently 
submitted  to  me  in  conference  between  their  president  and  their 
chief  engineer,  and  some  changes  were  made  in  regard  to  pipe  sizes, 
and  general  suggestions  made;  the  work  was  actually  executed  by 
the  company.  My  estimate  of  the  percentage  to  be  applied  to  the 
Spring  Valley  construction  for  engineering  and  administration  is 

7810  based  both  on  my  studies  of  other  jobs,  and  upon  actual  experience 
in  executing  work. 

The  data  which  I  used  from  the  New  York,  Boston,  and  Cincin- 
nati work,  was  obtained  from  Mr.  Hazen,  and  used  in  much  the  same 
way  that  he  used  it;  some  of  that  data  was  worked  up  quite  inde- 
pendently by  us.  On  the  Cincinnati  work,  and  on  the  Boston  work, 
we  worked  the  data  up  independently.  The  matter  which  I  have  put 
in  evidence  with  respect  to  those  projects  is  based  largely  upon  Mr. 
Hazen 's  study,  but  I  also  had  before  me  the  figures  that  we  had 
made  independently.  You  will  remember  that  in  discussing  my  ex- 
hibit I  referred  to  the  difference  in  the  results  of  my  analysis  of  the 
interest-during-construction  account  on  that  work,  as  compared  with 
Mr.  Hazen 's;  there  was  some  slight  difference;  it  was  not  very  ma- 
terial. That  was  the  Boston  Metropolitan  Water  Board  work.  The 
difference  was  the  final  result  which  he  got,  the  interest-during-con- 
struction allowance,  which  amounted  to,  I  think,  9.42%  on  his  as- 
sumption or  analysis  of  the  actual  rate  paid  for  money,  which  was 

7811  3.1%,  where  ours  was  based  on  3.16%,  as  you  will  remember,  and 
which  resulted  in  an  interest  charge  of  10.3%,  I  think  it  was,  based 
upon  the  assumption  that  no  allowance  should  be  made  for  interest- 
during-construction  upon  the  pipe  system,  except  for  six  months 
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interest  upon  the  work  done  during  the  year  in  pipe  laying.  If  the 
interest  were  carried  forward  to  the  completion  of  the  pipe  laying, 
on  the  other  hand,  it  would  increase  that  amount  very  materially. 
I  did  not  take  any  averages  of  the  figures  I  have  given  on  sheets  2 
and  3  of  my  exhibit.  The  engineering  in  a  good  many  of  those  cases 
would  run  somewhere  around  7%.  There  is  no  filter  work  involved 
in  the  Catskill  supply  included  in  these  figures,  but  some  preliminary 
studies  have  been  made. 

I  have  no  records  based  on  my  experience  in  the  Denver  rate 
case  showing  the  amount  of  overhead  which  was  originally  figured 
in  the  construction  of  those  works,  nor  did  I  have  the  original  costs 
at  the  time.  We  tried  to  get  it  particularly  with  reference  to  con- 
struction work  which  had  been  done  within  the  last  five  or  ten  years, 
but  the  segregation  on  the  books  of  the  company  was  an  arbitrary 
one,  which  averaged  about  10%  under  their  method  of  accounting. 
It  varied  on  the  different  years  very  largely,  being  very  high  on  7812 
some  years,  when  very  little  construction  was  done ;  it  was  purely 
arbitrary,  and  did  not  shed  any  light  on  the  problem.  I  contended, 
in  that  case,  for  an  overhead  of  12%%  on  the  structures,  excluding 
the  preliminary  engineering  costs,  promotion,  organization,  and  so 
on,  which  amounted  in  our  contention  to  about  l1/2%,  and  excluding 
the  taxes  which  we  considered  in  connection  with  development  ex- 
pense. The  basis  wras  just  about  the  same  as  here  as  nearly  as  I  can 
determine  it.  Perhaps  a  fraction  less  than  here.  The  Master  in 
Chancery  in  that  case  found  a  total  of  12%%,  including  all  those 
items.  I  cannot  answer  you  with  regard  to  taxes,  but  he  did  allow 
12%%  on  the  overhead,  including  the  preliminary  engineering,  or- 
ganization, promotion,  and  so  on. 

Questioned  by  Master. 

In  this  presentation  I  have  included  taxes  in  my  overhead.  The 
final  15%  includes  taxes. 

Mr.  Hazen :  It  is  my  impression  that  the  taxes  on  the  structures 
during  construction  would  not  be  very  heavy.  I  am  not  fully  in- 
formed as  to  the  local  conditions  here.  My  estimate  is  based  on  that 
assumption,  however. 

CROSS   EXAMINATION    BY    MR.    SEARLS. 

Mr.  Metcalf:  In  that  Denver  case,  in  reckoning  my  interest,  I 
contended  for  8%,  and  that  is  what  the  Master  finally  adopted.  It 
is  my  recollection  that  I  allowed  there  five  years,  but  I  didn't  figure 
interest  for  five  years ;  that  was  the  construction  period,  correspond-  7813 
ing  to  the  six  years  here,  as  nearly  as  I  now  remember.  The  rate 
of  interest  was  the  same  there,  according  to  my  recollection,  6%. 
One  reason  for  its  being  lower  in  that  case,  in  my  judgment,  grew 
out  of  the  nature  of  the  structures ;  that  they  could  be  built  within 
shorter  periods  of  time,  wood  stave  pipe  lines,  conduits,  for  instance, 
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can  be  built  in  a  shorter  time  than  wrought-iron  pipe  lines ;  also  the 
character  of  the  sources  of  supply,  two  of  which  are  within  the  city 
limits  near  at  hand,  which  affected  my  consideration  of  the  problem 
there,  allowing  for  the  interdependence  of  the  interest-during-con- 
struction  item,  and  going  value,  or  development  expense  item.  The 
figure  of  $13,415,000  which  the  Master  gave  as  his  award  in  that 
case,  includes  such  land  as  there  was.  It  does  not  include  all  of  the 
land,  for  he  eliminated  from  the  rating  base  the  ranch  lands  owned 
by  the  company  upon  which  the  water  is  put  to  beneficial  use  when 
they  have  no  use  for  it  for  the  supply  of  the  city.  His  allowance  on 
land  was  $637,814.     There  were  water  rights  also  included  in  that 

7814  valuation  of  $13,000,000,  and  they  amounted  to  $2,947,617,  which 
means  about  3%  million,  covering  lands  and  water  rights,  and  the 
going  concern  value  was  $800,000,  making  a  total  of  about  $4,300,000, 
which  would  leave  $9,100,000  as  the  depreciated  reproduction  cost  of 
the  structures.  The  reproduction  cost  new  was  something  over 
$10,000,000,  including  overhead  and  interest.  The  value  of  the  struc- 
tures involved  in  that  system  was  about  one-half  of  these.  That 
depends,  of  course,  whether  you  take  Mr.  Hazen  and  Mr.  Metcalf,  or 
whether  you  take  Mr.  Dillman  and  Mr.  Dockweiler,  but  if  you  will 
make  a  comparison  of  the  valuations  of  the  engineers  on  the  two 
sides,  you  will  see  that  it  is  perhaps  a  little  over  one-half.  The  period 
of  construction,  however,  was  very  much  more  than  half  of  the  period 
that  I  have  used  here.  If  I  remember  rightly,  the  ratio  is  as  from 
five  to  six  years.  I  have  allowed  12%  for  interest,  and  Mr.  Dock- 
weiler allowed  10%.  It  was  8.0%  as  comparable  with  our  figure  of 
12.    My  interest  calculation  for  the  purpose  of  getting  12%  is  6%, 

7815  it  was  two  years  in  my  case. 

I  considered  it  from  two  radically  different  points  of  view ;  one 
was  the  broad  point  of  view  as  to  how  long  a  period  of  time  might 
be  involved,  taking  that  at  two  years,  and  in  forming  judgment  on 
that,  taking  into  consideration  the  experience  that  had  been  had 
in  the  construction  of  these  other  waterworks.  Then  I  made  a  totally 
different  kind  of  analysis  in  connection  with  the  development  ex- 
pense analysis,  in  which  I  assumed  such  a  procedure  as  might  pre- 

7816  vail  in  the  reproduction  of  the  works,  and  in  that  case  I  cut  off  the 
interest  immediately  that  each  structure  was  finished.  In  other 
words,  if  the  structure  was  begun  in  the  second  year,  and  ended  in 
the  third  year,  the  interest  ceased,  according  to  my  computation,  at 
the  end  of  the  third  year,  and  it  was  not  carried  forward  to  the  sixth 
year.  In  that  computation,  I  took  into  consideration  the  interest 
payments  which  would  accrue  upon  the  lands  as  well  as  the  struc- 
tures, and  treated  the  project  as  a  whole ;  then  I  threw  all  of  the  re- 
maining interest  charges,  which  would  have  had  to  have  been  paid, 
as  a  matter  of  fact,  until  certain  of  the  units  went  into  revenue  pro- 
ducing work,  into  the  development  expense.    I  considered  those  two 
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alternative  points  of  view  as  an  aid  to  judgment.  They  were  made 
at  different  times,  and  arrived  at  certain  figures  which  I  used  in 
finally  fixing  what  seemed  to  me  a  fair  interest-during-construction 
allowance. 

I  would  not  attempt  to  bring  all  the  units  into  use  at  once  on  7817 
the  assumption  that  my  consumers  would  be  waiting  to  be  taken 
on.  I  assumed  that  the  consumers  would  be  taken  on  as  different 
workable  units  were  completed ;  in  other  words,  that  you  would 
begin  your  operation  at  the  end  of  a  three  years  period,  instead  of 
at  the  end  of  the  six  years  construction  period,  and  with  that  in  mind, 
I  would  arrange  my  construction  so  that  revenue  producing  units 
would  be  brought  into  use  successfully  and  together.  In  a  general 
way  I  would  extend  that  to  my  city  distribution  system,  although  in 
this  case  I  have  assumed  that  the  rate  of  construction  of  the  distri- 
bution system  would  be  fairly  uniform  throughout  the  period  of  con- 
struction. There  would  be  little  utility  in  constructing  the  entire 
distribution  system  at  once,  if  that  could  be  completed  in  less  than  7818 
the  full  time,  because  you  would  not  have  enough  water  to  fill  it, 
and  that  is  one  of  the  reasons  for  not  assuming  that.  I  can  indicate 
to  you,  in  a  general  way,  the  order  in  which  I  would  construct  these 
units,  but  not  in  petty  detail :  I  assumed  that  during  the  first  two 
years,  including  the  preliminary  investigation,  a  million  dollars 
would  be  expended  upon  the  pipe  distribution  system ;  that  in  the 
third  year,  the  Lake  Merced  property  would  be  completed ;  that  the 
work  on  the  Crystal  Springs  Dam  would  be  begun ;  a  million  and  a 
half  would  be  expended  on  the  distribution  pipe  system;  that  the 
Crystal  Springs  conduit  line  would  be  begun ;  also  the  San  Andres ; 
and  that  the  supply  main  to  Honda  would  be  laid. 

In  the  next  year,  the  Crystal  Springs  Dam  would  be  still  under 
construction ;  the  Crystal  Springs  Upper  Dam  would  be  completed ;  the 
Pilarcitos  Stone  Dam  and  Aqueduct  would  be  begun ;  the  San  Andres 
system  would  be  begun ;  the  Alameda  supply  works  would  be  begun, 
and  on  the  distribution  pipe  system  again  a  million  and  a  half  would 
be  expended ;  that  the  Crystal  Springs  conduit  would  be  completed, 
and  the  San  Andres  conduit;  that  the  Alameda  pipe  line  would  be 
begun,  and  the  Sunol  Aqueduct. 

The  next  year  the  Crystal  Springs  Dam  would  be  completed ;  the 
Pilarcitos  Dam  and  aqueduct  would  be  begun;  the  Pilarcitos  Stone 
Dam  would  be  completed ;  also  the  San  Andres  system,  and  the  Ala- 
meda supplying  works ;  the  Calaveras  works  would  be  begun ;  on  the 
distribution  pipe  system  there  would  be  an  expenditure,  again,  of  a 
million  and  a  half;  the  Alameda  pipe  line  completed;  the  Sunol  7819 
aqueduct  completed;  the  Central  Pumping  Station  force  main  com- 
pleted. 

On  the  next  year  the  Pilarcitos  Dam  and  Aqueduct  would  be 
completed ;  the  Alameda-Pleasanton  work ;  the  Calaveras  work  com- 
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pleted,  and  the  distribution  pipe  system,  the  old  Niles  Aqueduct 
would  be  built,  the  Pleasanton-Sunol  pipe  line,  and  the  Hadsell  ditch. 

In  that  list  I  have  overlooked  the  pumping  stations  and  the 
small  reservoirs.  I  can  give  those  to  you  very  briefly,  though,  if  you 
want  them. 

The  distributing  reservoirs  would  be  completed  along  with  units 
of  the  distributing  system. 

The  Merced  pumping  station  I  assumed  would  be  built  in  the 
third  year,  so  that  it  would  be  ready  for  operation  in  the  beginning 
of  the  fourth  year.  In  the  following  year  the  Black  Point  and  the 
Precita  Valley  stations  would  be  built.  The  year  after  that  the 
Clarendon  Heights,  the  Ocean  View  and  the  Central  Pumping  Sta- 
tions, and  the  Belmont  would  be  built,  and  the  Millbrae  begun ;  that 
in  the  following  year  the  Millbrae  would  be  completed,  and  the 
Ravenswood  and  the  Pleasanton  stations  would  be  built. 

That  with  regard  to  city  reservoirs,  in  the  third  year  La  Honda 
would  be  built  and  ready  for  service  on  the  beginning  of  the  fourth 
year.  That  in  the  following  year,  that  is  to  say,  in  the  fourth  year, 
there  would  be  built  the  University  Mound ;  La  Honda  would  be  com- 
pleted ;  the  Francisco  and  the  Clay  Street  Reservoirs  would  be  built. 

On  the  fifth  year,  the  College  Hill,  the  Lombard  Street,  Claren- 
don and  the  Presidio  Reservoirs  would  be  built,  and  in  the  last  year 
the  Potrero  Heights  and  the  wooden  tanks.  In  general,  you  see  the 
reservoirs  come  into  service  with  the  various  conduit  lines  supplying 
them,  and  with  the  distribution  pipe  system. 
7820  In  general,  the  period  involved  in  the  construction  of  the  pump- 

ing stations  and  the  reservoirs  is  assumed  to  be  about  one  year,  or 
a  portion  of  a  year  in  the  smaller  ones,  of  course ;  the  conduit  lines 
two  years.  The  controlling  feature  in  getting  the  first  unit  into  rev- 
enue producing  .condition  is  proximity,  and  the  period  which  the 
construction  required,  and  the  revenue  which  you  might  derive  from 
the  construction.  Taking  the  work  that  I  expected  would  be  done 
during  these  years,  I  have  suggested  the  distribution  system  work 
during  those  two  years  in  connection  with  preliminary  studies  on 
other  work,  and  I  have  suggested,  also,  the  construction  of  the 
Merced  Lake  system  to  supply  the  distribution  system.  You  could 
begin  some  large  unit  at  the  same  time,  but  it  is  merely  that  you  are 
building  up  very  heavy  expenditures  in  a  comparatively  short  period 
of  time.  I  have  assumed  that  a  year,  or  perhaps  a  year  and  a  half 
would  be  consumed  in  getting  your  plans  and  investigations  made, 
and  the  purchase  of  the  real  estate.  The  purchase  of  the  real  estate 
in  this  situation  seemed  to  me  a  very  important  one,  one  which 
would  require  a  very  considerable  length  of  time,  and  that  is  in- 
cluded in  the  six  year  period. 

I  have  not  attempted  to  segregate  my  15%  for  general  over- 
head in  detail.    I  can  show  to  you,  in  a  general  way,  that  the  pre- 
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liininary  expenses  of  organization,  incorporation,  promotion,  and  the 
legal  expenses,  and  engineering  expenses  that  might  be  attached  to 
that,  and  I  should  estimate  that  at  approximately  1%  on  work  of  7821 
this  magnitude ;  on  very  small  work  I  have  seen  records  which  have 
run  from  3%  to  5%.  On  larger  work  the  percentage  would  be 
smaller.  In  a  general  way,  I  should  say  that  the  engineering  and 
general  administration  would  be  perhaps  from  10%  to  12%.  It  de- 
pends so  much  upon  the  method  of  accounting  which  you  use,  that 
I  do  not  feel  as  if  I  knew  just  what  the  amount  of  the  engineering, 
as  distinguished  from  engineering  expense,  was  in  the  records,  ex- 
amples of  which  I  have  given  you.  In  some  cases  one  system  of  ac- 
counting would  include  the  costs  incident  to  the  engineering  work 
in  miscellaneous  expenses ;  in  other  cases  all  of  those  costs  are  in- 
cluded under  the  engineering  itself;  so  it  is  exceedingly  difficult  to 
get  an  absolute  line  by  comparison  between  the  two.  I  should  say 
that  probably  the  administration  might  run  from  3%  to  5%,  de- 
pending upon  the  method  of  accounting,  as  to  miscellaneous  expendi- 
tures; and  the  engineering  from  7%  to  9%  on  the  same  basis;  in 
other  words,  it  becomes  a  question  as  to  where  you  draw  the  line  on 
your  clerk  hire,  and  the  expenses  of  your  office,  the  telephone  sys- 
tem, the  rent,  automobiles,  and  all  that  sort  of  thing.  In  the  ex- 
amples I  have  given,  I  am  not  sure  which  method  was  used  in  each 
so  as  to  be  able  to  separate  them.  I  cannot  draw  a  sharp  distinction 
in  the  method  of  accounting.  I  know  it  has  been  different  in  certain  7822 
cases.  In  general,  I  should  say  on  the  preliminary  work  it  would  be 
1% ;  on  the  taxes,  perhaps  1%;  on  engineering  and  administration, 
perhaps  about  12%,  leaving  the  miscellaneous  1%  ;  on  the  other 
hand,  that  would  require  the  assumption  that  in  the  engineering  and 
administration  had  been  included  some  expenses  which  might  have 
been  included  under  other  systems  of  accounting  in  the  miscellaneous 
expense. 

With  Mr.  Sharon's  assistance,  I  tried  to  get  a  line  on  those  costs 
in  the  Spring  Valley  construction,  but  we  were  unable  to  do  it.  I 
cannot  say  that  there  was  anything  which  indicated  that  engineering 
expenses  were  very  high,  or  very  low,  or  moderate,  in  proportion  to 
other  large  construction  with  which  I  am  familiar.  It  is  my  impres- 
sion that  they  were  moderate. 

I  think  that  it  is  probably  true  that  Mr.  Schussler's  compensa- 
tion for  his  work  was  less  than  what  he  would  charge  if  he  were  a 
consulting  engineer,  doing  the  same  work  in  five  or  six  years  time, 
and  I  also  think  that  the  compensation  which  he  would  get  today, 
were  he  doing  the  work  today,  would  be  much  greater  than  at  the 
time  he  did  it ;  that  is,  the  compensation  of  the  engineering,  and  the 
engineering  costs  today  are  very  substantially  higher  than  years 
ago  when  these  works  were  originally  built;  the  wage  scale  is  7823 
higher. 
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Mr.  Dockweiler:  Mr.  Schussler's  salary,  charged  to  the  Crystal 
Springs  Dam,  appears  under  an  item  charged  as  profit  and  loss.  Mr. 
Schussler's  salary  from  February  1,  1886,  to  June  30,  1887,  seventeen 
months,  was  $8500;  from  July  1,  1887,  to  June  30,  1888,  twelve 
months,  it  was  $12,500.  He  received  $500  a  month  for  seventeen 
months,  and  $1,000  a  month  for  twelve  months.  George  Schussler's 
salary  was  charged  from  February  1,  1886,  to  June  30,  1888,  twenty- 
nine  months,  $5800,  or  $200  a  month.  Then  again,  Mr.  Schussler's 
salary,  July  1,  1888,  to  December  1,  1888,  six  months,  at  $1,000  a 
month ;  Mr.  George  Schussler  six  months  at  $200  a  month.  So  there 
is  charged  for  the  services  of  Mr.  Schussler  and  his  brother  a  total 
of  $33,500.  The  engineering  paid  for  on  that  dam,  to  the  extent  that 
the  books  of  the  company  disclose  the  same,  totaled  $4,950 ;  this  was 
various  sums  paid  to  various  engineers,  George  H.  Mandell,  of  the 
United  States  Engineering  Corps,  James  D.  Schuyler,  and  to  a  Mr. 
Ransome.  I  don't  know  whether  there  was  any  additional  salary 
paid  to  Mr.  Schussler  during  that  time  in  connection  with  the  opera- 
7824  tion  of  the  company,  or  whether  that  was  in  the  nature  of  a  special 
salary  for  that  special  service  in  addition  to  his  regular  salary,  but 
I  think  not.  I  think  that  was  his  total  compensation  for  all  that  time, 
35  months. 

RE-DIRECT  EXAMINATION  BY  MR.  GREENE. 

Mr.  Metcalf:  For  preliminary  expenses  of  all  sorts  I  give  1%. 
I  don't  know  that  I  can  segregate  that  between  preliminary  engineer- 
ing and  preliminary  expenses  in  the  way  of  promotion,  and  forma- 
tion, and  organization,  but  I  should  suppose  that  the  promotion  work 
would  be  certainly  less  than  one-half  of  that  sum. 


7825  Witness :  Geo.  L.  Dillman  for  Defendants. 

Dillman  cross  examination  by  mr.  mccutchen. 

I  have  assumed  that  a  company  acquiring  this  property,  and 
constructing  the  structural  portion  of  it,  would  be  able  to  obtain 
money  for  construction  purposes  at  5%  per  annum.  I  have  never 
known  of  a  company  starting  in  business  of  this  nature,  and  getting 
money  at  5%  per  annum,  because  I  have  never  known  of  the  initia- 
tion of  a  large  water  company  of  this  kind.  I  have  assumed  that  the 
construction  would  be  begun  in  1907  and  completed  at  the  end  of 
1913.  I  am  acquainted  with  the  general  value  of  the  securities  of 
the  company,  the  bonds.  They  would  take  precedence  and  desirabil- 
ity over  all  other  local  securities  in  that  time,  and  I  therefore  as- 
sumed that  the  money  could  be  gotten  at  5%.  The  value  of  the 
bonds  show  that  money  could  be  gotten  cheaper  than  that ;  that  they 
were  paying  less  than  that  the  bulk  of  the  time,  and  I  think  that  5% 
money  could  have  been  gotten  for  this  purpose  during  the  period  of 
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construction.  The  company,  during  construction,  would  have  a  fran- 
chise back  of  its  bonds,  while  the  personal  notes  of  the  stockholders 
might  have  to  be  put  up  for  a  little  while,  they  would  every  year 
have  an  increasing  security,  and  the  investor  could  be  protected  in 
the  investment  by  a  representation  on  the  board  of  directors.  I  think 
that  a  concern  whose  credit  was  no  better  than  to  induce  the  money 
lender  to  insist  on  a  place  on  the  board  of  directors  could  borrow 
money  in  the  market  at  5%.  To  get  money  with  which  to  buy  its 
lands,  it  would  create  a  bonded  indebtedness  on  the  prospective  prop-  7826 
erty,  and  the  money  would  go  directly  to  the  purchase  of  it.  I  don't 
know  that  I  have  considered  the  land  proposition,  and  I  don't  know 
that  it  is  perfectly  reasonable  to  suppose  that  they  had  the  land.  I 
am  not  assuming  that  they  had  the  land,  or  that  the  land  had  been 
paid  for,  but  I  mean  that  they  could  borrow  money  at  5%. 

The  Western  Pacific  started  its  construction  with  an  initial  ex- 
penditure of  about  $300,000 ;  they  borrowed  $45,000,000  on  $50,000,- 

000  par  value  securities,  and  that  was  not  as  good  security  at  that 
time  as  a  similar  debt  would  be  on  the  Spring  Valley  possibilities. 
There  was  where  money  was  borrowed  in  that  way  at  a  little  over 
5%.  If  the  personnel  of  a  company  was  such  as  I  have  known  the 
personnel  of  the  Spring  Valley  "Water  Co.  to  be,  I  believe  it  could  ^827 
borrow  money  at  5%  in  this  community,  even  though  it  were  just 
starting  in  business.     The  personnel  of  the  company  has  a  lot  to  do 

with  borrowing  money,  and  I  am  borrowing  money  on  the  credit  of 
the  people  that  I  have  known  to  be  connected  with  the  company.  I 
am  assuming  that  the  company  is  made  up  of  men  of  good  business 
reputations,  and  whose  word  would  be  made  good.  I  have  been  7828 
acquainted  with  the  Spring  Valley  Co.  to  some  extent  since  1892, 
and  since  I  have  known  the  company  it  has  included  pretty  nearly 
every  financially  strong  man  in  San  Francisco.  That  is  a  very  im- 
portant element  as  to  whether  the  company  could  get  money  at  5%. 

1  consider  the  Western  Pacific  case,  which  I  have  cited  as  an  ex- 
ample, as  a  case  indicating  the  rate  at  which  money  could  have  been 
borrowed  at  one  time.  There  was  a  guarantee  to  secure  payment  of 
the  Western  Pacific  bonds,  and  that  guarantee  obviated  the  necessity 
of  representation  on  the  board  of  directors  representing  the  investor, 
and  as  a  matter  of  fact,  the  investor  did  not  have  a  representation 
on  the  board  of  directors. 

In  nearly  all  cases  municipalities  in  California  have  borrowed 
money  without  going  beyond  5%,  except  in  a  very  few  cases.  Of 
course,  I  do  not  compare  the  credit  of  an  institution  like  this,  be- 
ginning to  build  up  a  business,  to  a  municipality.  The  Western  Pa- 
cific is  one  big  case  that  is  directly  in  point,  but  that  is  the  only  one  7829 
that  I  know  of  just  now  in  this  vicinity.  There  have  been  times 
when  the  rates  for  money  for  construction  purposes  were  nearly 
prohibitive,  and  that  was  just  after  the  fire  here  in  San  Francisco. 
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I  think  that  that  stringency  was  released  early  in  the  period  of  1907 
to  1913.  There  was  a  short  period  in  1907,  occasioned  by  the  panic, 
during  which  no  money  could  be  had  for  construction  purposes,  and 
I  think  it  lasted  less  than  a  year.  I  have  never  borrowed  money  for 
purposes  of  this  nature,  but  I  have  always  been  able  to  get  what 
little  money  I  wanted  at  6%.  I  don't  know  of  any  prospective  con- 
struction that  would  warrant  as  low  a  rate  of  interest  as  the  Spring 

7830  Valley  work.  I  don't  know  of  security  that  is  as  good,  or  as  well 
considered  by  the  investing  public,  as  the  Spring  Valley  securities 
today.  Assuming  that  we  have  this  property,  and  want  to  construct 
these  structures,  I  do  not  know  what  you  would  have  to  pay  for  the 
money  with  which  to  do  that  work.  I  would  expect  to  pay  6%,  be- 
ing unknown  in  the  business  world,  and  if  I  got  it  for  6%,  I  would 
think  I  was  in  great  luck.  It  would  depend  entirely  upon  what  kind 
of  an  organization  I  could  effect  as  to  my  board  of  directors.  If  I 
could  pick  my  board  of  directors,  I  would  get  my  money  for  5%,  or 
better,  right  in  this  town,  and  it  would  need  their  personal  endorse- 

7831  ments ;  it  would  only  have  to  be  known  that  they  were  active  in  the 
operation  of  the  company,  and  were  the  directors  of  the  operations ; 
the  ability  to  get  money  at  5%  would  depend  upon  my  ability  to 
induce  men  of  fine  credit  to  associate  themselves  with  me.  If  I  did 
not  do  that,  and  was  starting  this  enterprise  and  gathering  this 
property  together,  I  would  have  to  pay  at  least  6%,  as  I  am  not 
known  in  the  investing  world.  Unless  I  could  present  such  a  pros- 
pectus to  the  financiers  and  bankers  of  San  Francisco  as  would  in- 
duce them  to  invest,  I  would  have  to  pay  more  money  than  I  would 
otherwise.  I  would  tell  them,  in  my  prospectus,  in  order  to  induce 
them  to  invest,  that  I  proposed  to  build  these  works ;  that  here  are  a 
lot  of  consumers  who  need  this  water.  I  would  put  up  the  argument 
that  was  put  up  on  the  original  promotion.  I  would  pay  the  inter- 
est that  was  paid  on  the  original  promotion  if  it  was  done  at  that 
time.  If  it  was  done  from  1907  to  1913,  I  would  not.  The  rate  of 
interest  you  would  pay  if  it  were  done  from  1907  to  1913  would  be 

7832  5%.  I  borrowed  small  amounts  at  5%  during  that  time.  The  fact 
that  these  securities  were  being  sold  in  the  market  at  a  lower  rate  than 
5%,  and  are  being  transferred  now  at  a  lower  rate  than  5%,  shows 
that  it  was  possible  for  men  of  guilt-edged  credit  to  get  money  at 
5%  here  between  1907  and  1913.  These  bonds  of  the  company  are 
4%  bonds,  and  are  sold  at  about  $95.  That  means  that  they  are  pay- 
ing a  little  over  4%.  I  think  at  one  time  they  went  down,  but  for 
the  average  of  that  period  that  I  mentioned  they  were  away  above 
$82  or  $83. 

I  am  assuming  a  personnel  in  the  company  which  would  warrant 
the  rate  of  5%,  and  I  think  I  could  get  it.  Here  is  a  chance  to  develop 
a  waterworks  for  a  community  that  needs  the  water,  and  there  is  not 
any  doubt  about  the  outcome;  if  there  is  any  doubt  about  anything, 
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it  is  the  doubt  about  the  physical  construction,  and  that  would  be  ob- 
viated by  the  employment  of  such  engineering  talent  as  would  wipe 
that  out  in  the  minds  of  most  of  the  investors,  and  largely  eliminate 
it  in  the  minds  of  the  rest,  and  I  see  no  reason  to  believe  that  you 
would  have  to  pay  over  5%  for  this  money,  if  these  people  whose  credit 
is  good  wanted  to  borrow  it.  The  market  price  of  these  securities  is 
evidence  that  the  company  is  borrowing  the  money  at  5%.  I  don't 
know  exactly  what  proportion  of  the  bonded  debt  of  the  company  bears 
to  the  total  of  the  company's  property.  That  helps  on  determining 
the  market  value  of  the  bonds.  It  is  not  probable  that  I  would  borrow  7833 
all  the  money ;  if  I  were  promoting  this  enterprise,  it  is  highly  prob- 
able that  I  would  get  up  a  stock  subscription  list,  and  have  a  lot  of 
stock  subscribed  before  I  ever  attempted  to  issue  the  bonds.  That 
makes  the  security  a  little  better,  and  the  rate  a  little  lower.  That 
would  help  out  the  bond  money;  the  returns  from  the  stock  money 
would  come  in  later.  The  invastor  would  get  a  higher  rate  for  his  in- 
vestment after  awhile,  or  he  would  think  he  would,  to  cover  up  this 
period  of  no  dividends  on  the  stock. 

I  do  not  believe  that  public  service  investments  in  this  state  are 
so  desirable  and  sought  after  that  men  would  be  willing  to  go  into 
them  if  they  only  expected  to  get  5%  on  their  money.  I  consider  in- 
vestments in  public  utilities  very  poor  investments  in  the  State  of 
California  today,  but  I  say  that  in  starting  an  enterprise  of  this  kind 
you  could  get  people  to  go  in  whose  credit  would  enable  you  to  get 
money  at  5%,  because  this  state  of  affairs  as  to  the  poorness  of  public 
utilities  as  investments  has  not  developed  until  lately,  and  it  is 
stronger  today  than  it  ever  was.  It  has  developed  in  the  matter  of  7834 
the  last  3  or  4  years.  I  was  connected,  to  a  certain  extent,  with 
public  service  enterprises  in  California  prior  to  3  or  4  years  ago, 
and  they  were  more  desirable  as  investments  then  than  they  are  now. 

I  did  not  state  that  I  would  expect  to  pay  6%  because  these  in- 
vestments were  not  attractive,  but  I  said  I  would  have  to  pay  6%  be- 
cause I  was  not  known  in  the  financial  world  sufficiently  to  inspire 
confidence  to  the  extent  of  that  extra  1%.  In  other  words,  the  prop- 
erty without  a  proper  personnel  in  the  company,  would  not  enable  you 
to  borrow  money  at  5%  on  it,  with  the  conditions  such  as  they  were 
from  1907  to  1913.  7835 

I  am  not  very  well  acquainted  with  large  enterprises  of  this  kind. 
My  large  enterprises  that  I  know  about  are  railroads.  I  had  some 
little  connection  with  the  Contra  Costa  Water  Co.  a  good  many  years 
ago,  and  their  money  was  gotten  on  about  a  5%  basis.  They  were 
an  established  company  long  before  I  had  anything  to  do  with  them, 
and  their  5%  was  secured  by  first  mortgage  bonds.  I  don't  consider 
that  comparable  to  this  case  that  we  are  dealing  with  here,  but  I  cite 
it  simply  as  a  reason  why  I  cannot  point  to  construction  money  in 
large  enterprises  similar  to  this  in  the  State  of  California.    The  money 
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that  went  into  the  San  Lorenzo  Water  Co.'s  plant  at  Haywards  went 
in  at  a  great  deal  less  than  5%,  and  it  staid  there  about  20  years  with 
absolutely  no  returns  on  the  investment.  I  was  not  connected  with 
the  company  when  the  money  went  into  it,  but  I  know  that  from  the 
books  of  the  company,  and  that  they  had  no  returns  on  that  invest- 

7836  ment  for  a  good  many  years.  In  that  case  the  corporation  didn't 
borrow  money.  The  stockholders  put  up  that  money ;  it  was  their  own 
money  that  went  in.  I  think  I  can  take  Walker's  Manual  of  Securi- 
ties, and  point  out  several  enterprises  that  were  able  to  obtain  money 
at  5%,  but  when  the  money  has  been  gotten  at  5%,  it  has  been  with 
a  personal  responsibility,  and  sometimes  a  stock  bonus. 

The  preliminary  expenses  on  the  construction  of  this  plant  would 
not  be  more  than  .2  of  1%,  or  $32,000.  The  preliminary  expenses  that 
I  have  indicated  there  are  simply  such  investigations  as  would  be 
made  until  you  opened  your  stock  subscription  books,  and  the  en- 
terprise was  a  go. 

Referring  to  the  first  page  of  my  memorandum,  under  the  heading 

7837  of  "Preliminary  Expenses",  where  I  have  stated: 

"1.  Preliminary  expenses,  including  preliminary  engineering, 
"legal  expenses  and  franchise,  these  can  properly  be  considered  in 
' '  toto ;  taking  the  estimate  on  structural  properties,  without  overhead, 
"at  $16,000,000,  .2  of  1%  will  amount  to  $32,000,  and  this  figure  is 
"probably  all  that  will  be  expended  in  preliminary  work  for  these 
' '  waterworks. ' '  That  is  my  estimate  of  an  outside  amount  that  would 
be  spent  in  preliminary  investigation  prior  to  the  time  when  the 
decision  would  be  reached  to  go  ahead  and  construct  these  properties. 
You  would  not,  necessarily,  have  determined  by  that  time  all  the 
properties  that  were  necessary  to  be  acquired  in  detail  in  order  that 
the  enterprise  might  go,  but  you  would  have  acquired  enough  informa- 
tion to  know  that  the  project  was  feasible  physically,  and  that  it 
would  probably  pay  financially,  and  you  would  go  into  it  in  earnest, 
and  start  to  spend  money  then.  By  that  time  you  would  have  deter- 
mined, approximately,  how  much  water  could  be  derived  from  the 
property;  you  would  have  made  measurements  or  gagings.  I  would 
expect  to  gage  the  streams  for  2  or  3  years,  possibly,  and  I  also  would 

7838  get  a  lot  of  hearsay  evidence  from  residents  who  knew  what  those 
streams  would  do.  I  would  buy  the  property  on  the  combination  of 
hearsay  and  direct  evidence.  I  would  not  advise  capitalists  to  buy 
property  of  this  description  upon  2  or  3  years  gagings  alone ;  I  would 
also  want  hearsay  evidence  as  far  back  as  I  could  go.  That  would 
consist  simply  of  interviewing  old  residents  as  to  the  dry  years;  I 
would  have  to  discount  their  talk  a  little  bit,  some  of  it  from  acquaint- 
ance, and  some  of  it  on  general  hearsay.  If  at  the  end  of  3  years  in- 
vestigations I  had  not  developed  anything  adverse,  and  had  developed 
everything  in  favor  of  the  proposition,  I  would  consider  it  favorable, 
and  go  to  it.     For  this  3  years  preliminary  work  I  would  expend 
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$32,000.    My  force  would  consist  during  that  3  years  of  some  honest 

men  who  could  gage  streams  and  interview  those  people;  that  would       7839 

be  $10,000  a  year. 

I  would  pay  attention  to  dam-sites  during  that  time.  I  would  not 
locate  my  works  entirely  before  that;  I  would  run  some  preliminary 
levels  to  understand  the  feasibility  of  the  physical  construction.  I 
know  that  you  could  take  out  any  number  of  3-year  periods  during 
the  history  of  this  company,  the  gagings  during  which  would  not 
give  you  anything  like  an  accurate  notion  of  what  you  could  rely  on, 
but  I  would  take  a  3-year  period,  and  in  addition,  the  general  repu- 
tation of  the  country  as  to  rainfall,  and  the  history  of  dry  years, 
etc.  I  would  take  Government  Reports  that  were  pertinent,  but  not 
rely  upon  them  absolutely.  I  don't  know  whether  San  Francisco  came 
to  rely  on  them  when  it  came  to  determine  whether  it  would  construct 
the  Hetch-Hetchy  project. 

I  do  not  know  what  the  preliminary  expenses  of  the  Hetch-Hetchy 
project  have  been  compared  with  the  cost  of  it,  as  the  City  Engineer 
of  San  Francisco  has  reported  it  will  cost.  The  preliminary  engi-  yg^Q 
neering  on  Hetch-Hetchy  should  stop  when  they  determine  to  construct 
Hetch-Hetchy.  I  don't  know  whether  it  would  be  .2  of  1%  or  what  it 
would  be. 

I  know  something  about  the  original  Hetch-Hetchy  proposition, 
and  the  determination  by  the  Board  of  Public  Works  that  that  was  the 
best  supply  for  San  Francisco,  was  made,  I  think,  before  there  had 
been  spent  .2  of  1%  of  $45,000,000.  I  remember  that  Mr.  John  R. 
Freeman,  after  that,  advised  the  City  that  it  did  not  have  sufficient  in- 
formation to  warrant  it  in  going  ahead  with  that  project.  The  pre-  784:1 
liminary  expenses  that  I  am  speaking  of  in  connection  with  Hetch- 
Hetchy  was  the  expense  of  investigation  of  the  Sierra  Nevada  water 
supplies  for  San  Francisco.  I  include  the  investigation  up  to  the 
point  where  the  Board  of  Public  Works  of  San  Francisco  decided  that 
the  Hetch-Hetchy  was  the  best  and  most  desirable  supply  for  San 
Francisco  as  the  preliminary  work.  I  state,  without  knowing  what  the 
figures,  are,  my  belief  that  the  preliminary  expense  was  less  than  .1 
of  1%  of  the  cost  of  the  proposed  works.  The  City  of  San  Francisco 
has  not  changed  their  recommendation  on  all  the  moneys  they  have 
spent  since.  Not  being  entirely  acquainted  with  all  the  expense,  but 
being  more  acquainted  with  the  expense  prior  to  that  time  than  sub- 
sequently to  that  time,  I  would  say  that  that  is  the  point  at  which 
to  cut  off  preliminary  expense.  If,  at  that  time,  I  had  ascertained 
enough  of  the  facts,  physically  and  financially,  to  warrant  me  in  the 
belief  that  the  project  should  proceed,  I  should  recommend  it  to  my 
board  of  directors,  and  if  they  have  enough  confidence  in  me,  they 
would  adopt  that  recommendation,  and  they  would  go  to  it,  and  there- 
after the  expenses  would  not  be  preliminary,  but  they  would  be  con- 
struction.    If  I  did  not  get  a  sufficiently  approximate  knowledge  at       7842 
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that  time  as  to  the  final  results,  then  they  would  have  employed  the 
wrong  man. 

Questioned  hy  Master. 

I  mean,  when  I  speak  of  reaching  a  period  when  I  would  stop 
with  my  classification  of  preliminary  expense,  that  I  might  make  fur- 
ther preparations,  but  carry  it  into  my  5%  engineering.  There  is  lots 
of  investigation  to  be  made  all  during  this  construction.  You  could 
not  make  all  the  preliminary  investigations,  or  sound  all  the  pos- 
sible dam-sites,  nor  you  could  not  determine  on  their  exact  location 
at  that  time.  The  office  expenses  of  reconnaissance  comes  in  direct 
engineering. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

By  reconnaissance  I  mean  reconnaissance  in  location  of  dams, 
conduits,  city  distribution  reservoirs;  they  precede  and  give  informa- 
tion of  how  to  direct  location  in  detail,  and  with  sufficient  exactness 
to  proceed  with  the  work.    I  would  not  have  located  my  dams  exactly 

7843  in  my  preliminary  work,  but  I  would  have  located  them  approximately. 
The  soundings  or  borings  for  dams  is  investigation,  not  reconnaissance. 
I  would  not,  in  my  preliminary  work,  attempt  to  ascertain  whether  I 
had  a  dam-site,  and  you  would  not  be  very  sure  that  you  did  have  a 
dam-site ;  you  would  not  be  sure  as  to  the  definite  cost  of  it  until  you 
had  made  an  investigation.  You  would  not  know  that  you  had  a 
dam-site  at  all  until  you  had  made  the  investigation,  unless  you  had 
experience  in  that  part  of  the  country.  You  get  that  experience  as 
you  make  your  preliminary  investigation,  but  you  would  not  expend 
that  enormous  amount  of  money  before  you  determine  to  proceed  with 
construction. 

During  these  three  years  that  you  are  carrying  on  investigations, 

7844  some  one  man  would  be  employed  constantly  on  this  business.  I  would 
have  about  2  office  men,  and  a  draughtsman  and  a  bookkeeper  would 
constitute  my  office  force.  In  the  property  where  I  was  determining 
what  the  runoff  was  and  the  stream  flow,  I  would  have  two  or  three 
men.  I  might  have  one  or  two  more  men  connected  with  the  engi- 
neering department  other  than  those  I  have  mentioned.  They  could 
be  looking  up  other  supplies,  and  doing  useful  work  in  the  way  of 
reconnaissance.  If  I  spent  my  whole  time  at  it,  I  suppose  my  salary 
during  these  three  years  would  be  $4,000  or  $5,000  a  year.  I  would 
not  put  a  very  high  priced  man  there;  you  would  want  honesty  and 
energy  more  than  you  would  want  special  competence.    It  is  perfectly 

7845  possible  that  I  would  not  spend  more  than  three  or  four  days  a  month 
on  the  job  myself.  A  man  would  spend  his  entire  time  on  that  job  to 
advantage  for  three  years,  but  it  would  not  necessarily  take  all  of 
the  time  to  investigate  it.  He  would  have  subordinates  capable  of 
measuring  water,  and  constructing  some  inexpensive  weirs  and  gaging 
stations.    The  exact  location  of  tunnels  and  conduits  would  not  be  done 
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with  this  preliminary  money  at  all ;  the  preliminary  investigation 
would  be  possibly  some  leveling  work  and  mapping,  but  would  not 
include  any  extensive  field  costs.  I  would  have  somebody  determine 
whether  there  were  adverse  streams  from  which  I  proposed  to  take 
water.  I  would  have  that  done  by  an  attorney,  and  his  services  would  7846 
also  be  covered  by  this  $32,000  item.  I  would  employ  him  to  look  into 
water  rights  on  certain  streams,  and  I  would  furnish  him  field  data, 
diversions,  and  other  information  that  he  could  not  get  from  the 
records. 

I  have  not  said  that  the  only  thing  I  would  do  would  be  to  spend 
4  or  5  days  a  month  on  the  job  for  3  years,  with  possibly  one  or  two 
men  making  reconnaissances.  I  have  said  that  about  all  I  would  expect 
to  spend  in  preliminary  investigation  was  in  the  neighborhood  of  ?847 
$30,000,  and  I  do  not  know  in  great  detail  just  how  I  would  spend 
that  $30,000,  but  I  do  know  that  I  would  have  considerable  informa- 
tion about  the  capacity  of  streams,  the  water  supply,  and  some  in- 
formation regarding  the  elevations,  and  therefore  the  possibility  of 
gravity  flow.  I  would  have  some  idea  about  the  necessary  location  of 
the  pumps  where  there  was  not  a  gravity  flow,  and  I  would  get 
this  information,  not  only  by  the  investigations  that  I  would  make 
with  my  own  men,  but  I  would  ask  questions  of  a  great  many  people, 
or  have  my  subordinates  do  so,  and  I  would  know  these  subordinates, 
and  would  know  whether  to  give  them  100%  credibility  or  less.  In 
that  way  I  would  expect  to  get  a  great  deal  of  information,  not  suffi- 
ciently exact  to  an  absolute  certainty,  but  approximate  truth,  and  I 
would  not  recommend  it  to  my  board  of  directors  without  telling  them 
exactly  what  I  had  done,  and  I  would  probably  be  working  for  these 
very  men,  as  I  am  not  a  promoter.  There  would  be  somebody  else 
promoting  this  thing,  and  I  see  no  reason  to  believe  that  $30,000  is 
not  sufficient  for  preliminary  expenses,  or  for  expenses  which  are  pre- 
liminary to  the  determination  to  go  ahead  and  build  these  works. 

As  a  rule,  I  would  not  carry  on  my  investigation  in  an  open 
manner,  but  my  secrecy  of  movement  would  not  be  hampered  by  hav- 
ing a  small  force,  and  it  would  not  be  expensive  either;  it  would  not 
add  to  the  expense  any. 

I  think  I  have  had  no  experience  in  doing  preliminary  work  for  a  7848 
large  supply  such  as  this ;  on  small  supplies  I  have  not  had  to  do  any- 
thing in  secret.  I  thing  that  $32,000  is  all  that  I  would  spend  before 
a  determination  to  go  ahead  in  a  more  expensive  way.  I  think  that 
would  be  enough  to  provide  me  with  the  information  that  would  war- 
rant me  in  advising  them  to  go  ahead  with  an  investment  which  would 
ultimately  amount  to  $30,000,000. 

The  .8%  in  my  estimate  which  was  not  accounted  for  in  any 
specific  item  I  would  put  in  one  place  under  one  condition,  and  in 
another  place  under  others,  depending  entirely  on  who  I  was  doing 
the  work  for.  7849 
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On  page  3  of  my  memorandum,  where  I  state  "The  above  is  my 
"analysis  of  overhead.  It  amounts  to  9.2%.  If  this  is  increased  to 
"an  even  10%,  it  will  accord  with  my  practice  in  such  matters  for 
"many  years",  I  refer  to  the  practice  of  estimates  on  proposed  con- 
structions in  that  statement.  I  have  no  record  of  any  construction 
of  my  own.  I  have  knowledge  of  completed  construction  within  my 
estimates,  small  construction  to  be  sure,  but  10%  added  to  a  carefully 
computed  estimate  in  which  the  quantities  were  not  in  doubt,  for  this 
overhead  including  the  interest,  is  enough.  If  the  quantities  were  not 
computed,  and  I  were  going  to  do  this  work,  I  would  scan  them  very 
carefully,  and  possibly  allow  a  percentage  on  the  actual  quantities  as 
computed,  particularly  from  profiles  and  other  methods.  I  would  not 
allow  a  greater  overhead  in  that  case,  but  I  would  increase  the  quanti- 
ties in  case  they  were  doubtful.  In  this  case  they  are  not  doubtful, 
they  are  agreed,  so  that  that  element  of  doubt  is  eliminated  by  this 
method  of  appraisal.    My  overhead  on  any  estimate  that  is  carefully 

7850  itemized  and  computed  as  this  is  would  be  10%  as  being  safe  over- 
head. If  the  quantities  were  not  carefully  computed,  that  does  not  in- 
crease the  overhead.  That  makes  your  estimate  shy  that  much.  If 
these  quantities  were  not  carefully  computed,  I  would  compute  them, 
and  if  I  had  some  doubt  about  them,  I  would  add  to  the  quantities. 
My  overhead  in  that  case  would  be  the  same  as  it  is  here,  but  the 
agreement  upon  the  inventory  eliminates  all  doubt;  that  takes  away 
one  element.  It  is  perfectly  proper  in  some  cases  to  add  25%  overhead, 
and  let  it  include  these  other  things.  Overhead  in  that  case  does  not 
mean  what  it  means  in  this  case;  overhead  can  include  a  good  many 
things.  If  the  quantities  were  in  doubt,  I  could  cover  that  doubt  by 
an  increase  in  overhead,  but  it  would  not  be  as  good  a  way  to  do 
it  as  to  increase  the  quantities.  I  have  frequently  taken  an  engineer's 
estimate  of  quantities,  computed  it,  and  added  3%  to  his  quantities  in 
my  estimate,  to  which  was  afterwards  added  10%  overhead. 

7851  I  do  not  think  that  I  would  make  very  much  of  an  estimate  at 
the  end  of  my  preliminary  investigation.  I  don't  know  how  much 
I  could  tell  the  capitalists  they  might  be  called  upon  to  invest  at  the 
end  of  that  $32,000  investigation.  I  might  not  be  able  to  tell  them  at 
that  time  within  50%  of  what  they  might  be  called  upon  to  invest, 
but  if  the  investigation  was  satisfactory,  I  would  tell  them  to  go  ahead. 
I  would  give  them  the  facts.    I  would  not  deceive  them  at  all.    At  that 

7852  stage  of  the  game  they  would  put  up  money  for  stock.  I  am  just 
presuming  that  the  promotion  goes  ahead  as  a  good  many  of  these  do ; 
then  the  investigations  would  continue,  and  they  would  come  under 
the  expenses  of  direct  engineering. 

Questioned  by  Master. 

Mr.  Metcalf :  The  percentage  of  Mr.  Dillman 's  total  interest-dur- 
ing-construction  is  5.82  which  is  applied  on  110%,  and  which  makes 

2212 


Dillman 


SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


the  total  overhead  and  interest-during-construction  allowance  16.3%. 
I  got  that  by  going  through  his  appraisal. 

Mr.  Dillman :  I  think  that  is  correct.  Some  units  are  small,  and 
I  have  not  computed  any  interest  on  them;  the  maximum  interest 
that  I  have  computed  is  7^2%  on  the  city  pipes,  but  generally  I  have 
added  only  5%  for  interest. 

RE-DIRECT  EXAMINATION  BY   MR.   SEARLS.  7853 

I  have  spoken  of  two  pieces  of  construction  which  have  come 
within  my  estimate;  one  is  an  irrigation  plant  for  the  Oakdale  Irriga- 
tion District,  in  which  the  intention  was  first  to  get  the  main  work 
completed  and  a  few  laterals,  but  the  money  held  out  so  that  we  could 
build  a  great  many  laterals  in  addition  to  what  we  expected  to  build 
at  the  start.  Another  was  the  waterworks  and  sewer  system  in  a  little 
town,  which  was  a  side  issue  during  this  irrigation  work,  in  which 
we  had  a  little  money  left  over  at  the  end  of  the  construction,  I  think 
about  5%,  and  with  that  we  constructed  a  municipal  swimming  pool. 
I  think  there  was  about  $1,600,000  involved  in  the  irrigation  plant,  and 
$80,000  or  $90,000  in  the  city  works.  I  used  10%  overhead  for  a  great 
many  years  where  an  estimate  was  carefully  computed;  where  there 
was  a  doubt  about  it,  I  have  sometimes  used  a  higher  additional  per- 
centage, which  was  to  cover  other  items  than  are  covered  by  this  10%. 

RE-CROSS  EXAMINATION  BY  MR.   MCCUTCHEN. 

I  have  used  15%,  and  once  in  awhile  25%.  The  case  in  which  I 
used  25%  was  a  proposed  power  plant  on  Kern  River.  It  was  for  a 
man  named  Barker,  and  I  think  was  for  a  3,000  horse  power  plant.  7854 
That  was  not  built.  There  was  a  diverting  dam,  some  ditches,  some 
pipe  lines,  flumes  and  tunnel  involved  in  the  construction  of  that  power 
plant.  I  did  not  go  over  all  the  work  and  tell  Mr.  Barker  how  much 
would  be  the  cost  of  each  of  those  elements.  I  made  him  a  written  re- 
port, I  think,  several  years  ago.  He  is  the  John  Barker  who  lives  up 
on  Kern  River,  near  the  Rio  Bravo  Ranch.  The  10%  that  I  speak  of 
in  the  case  of  Oakdale  was  found  to  be  a  proper  estimate  in  that  case. 
It  covered  the  law  department,  but  they  did  not  get  very  much;  in 
proportion  to  his  services,  he  got  the  smallest  fee  of  any  lawyer  that 
I  have  ever  been  connected  with.  I  don't  think  that  that  10%  was 
liberal.  The  trustees  were  compensated,  but  they  were  not  putting 
their  whole  time  in  on  this  work.  They  were  putting  in  on  this  work  7855 
all  the  time  they  were  putting  on  the  enterprise,  and  they  got  com- 
pensation. The  10%  is  in  addition  to  a  preliminary  estimate.  Now, 
those  items  are  wiped  out  and  put  into  direct  charges  during  construc- 
tion, there  is  administration,  engineering,  and  so  on  in  a  properly  con- 
ducted set  of  books.  I  don't  know  what  the  overhead  was,  in  fact.  I 
just  say  that  estimate  panned  out  very  well,  and  I  added  10%  to  the 
estimate,  and  it  was  a  carefully  made  estimate.     I  don't  think  it  was 
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as  carefully  made  as  this.  That  10%  covered  all  the  overhead  in  that 
case.  The  overhead  that  I  could  compute  there,  including  the  engi- 
neering, administration  and  legal  expenses,  was  less  than  10%  of  the 
amount  that  was  expended. 

7856  I  made  a  written  estimate  of  what  that  work  could  be  done  for. 

The  estimate  that  I  have  made  in  dollars  and  cents  is  based  on  my 
idea  of  what  the  work  should  cost  for  cash.  That  work  was  actually 
done  for  a  bond  issue,  and  therefore  the  bond  discount  comes  in  there, 
and  the  estimates  that  I  speak  of  as  having  panned  out  there,  was  an 
estimate  made  for  the  board,  and  after  consultation  with  them  as  to 
what  they  could  stand  in  the  way  of  cuts  and  so  forth,  that  the  money 
was  enough  to  build  the  main  works,  but  very  few  of  the  laterals ;  that 
is  an  estimate  that  came  out  very  nicely,  because  they  had  a  good 
many  miles  of  lateral  in  addition  to  anything  that  they,  or  that  I 
expected. 

I  think  very  likely  that  on  this  Oakdale  work  there  were  some  of 
my  estimates  that  did  not  come  out  so  nicely,  but  they  were  parts  of 
this  original  estimate,  and  the  general  estimate  came  out  all  right. 
I  think  probably  there  is  on  file  with  that  irrigation  district,  a  report 
from  me,  in  writing,  as  to  what  that  work  would  cost,  and  in  which 
there  is  a  statement  or  item  of  overhead.  My  recollection  is  that  that 
statement  as  to  overhead  in  that  report  is  10%.     I  am  not  positive 

7357  about  that.  It  is  a  matter  of  memory.  I  did  not  allow  anything  for 
interest  during  construction  in  that  case  at  all.  That  is,  I  made  no 
estimate  on  it,  nor  did  I  make  any  estimate  on  bond  discount. 

I  have  some  records  of  overhead  which  are  not  mine.  I  have  no 
records  of  my  own  construction  showing  overhead,  because  I  have  no 
records  of  my  own  construction  anywhere.  My  sole  efforts  in  connec- 
tion with  construction  has  been  either  to  better  the  construction,  or 
to  hasten  or  cheapen  the  construction,  and  except  for  the  preliminary 
estimate  and  the  final  estimate,  and  by  final  estimate,  I  mean  after  the 
work  was  completed,  I  have  no  records  of  my  own  construction. 


Dockweiler         Witness :  J.  H.  Dockweiler  for  Defendants. 

CROSS  EXAMINATION  BY  MR.  MCCUTCHEN. 

In  determining  overhead  and  interest  during  construction,  I  have 
assumed  that  all  of  the  elements  of  the  plant  will  be  completed  at  12 
o'clock,  midnight,  on  the  31st  of  December,  1913,  and  the  taps  will  all 
be  turned  on  and  water  will  begin  to  be  supplied  to  every  consumer  in 
the  municipality.  I  have  not  allowed  for  the  possibility  of  some  ele- 
ment of  my  plant  not  being  completed  at  that  time.  I  have  assumed 
they  were  all  ready  to  perform  their  functions.  It  is  within  possibili- 
7858  ties  that  some  vital  element  of  the  plant  would  not  be  ready  at  that 
time.    I  have  not  made  any  specific  or  special  allowance  for  that;  I 
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have  laid  out  a  tentative  program,  and  have  assumed  that  the  struc- 
tures will  be  ready  at  that  time. 

There  is  a  point  as  you  get  along  where  you  can  note  your  prog- 
ress, and  you  might  find  that  you  have  to  begin  something  earlier, 
but  it  is  the  best  arrangement  that  I  could  make.  If  it  happened  that 
some  vital  element  of  the  plant  was  not  ready  at  midnight  on  the  31st 
of  December,  1913,  you  would  be  compelled  to  carry  all  of  your  plant 
until  that  vital  part  could  be  brought  into  service.  I  am  satisfied  that 
my  figures,  taken  as  a  whole,  will  bring  about  that  result.  That  is, 
an  allowance  for  that  possibility.  I  have  got  the  advantage  in  the 
history;  I  know  what  has  been  done,  and  I  cannot  disassociate  that 
history  with  the  presence  of  the  town ;  I  have  assumed  the  records  of 
the  company  are  available.  I  am  in  the  same  position  as  a  man  who  7859 
would  be  called  upon  to  say,  well,  what  am  I  going  to  do  with  a  plant 
of  this  size.  I  would  say  it  supposes  a  town  of  this  size  which  is  being 
furnished  with  water ;  otherwise  I  am  putting  back  on  to  the  historical 
system  of  building  it.  I  cannot  escape  that.  I  am  either  reproducing 
it  as  it  stands  for  every  use,  or  else  I  have  got  to  go  back  and  reproduce 
it  in  the  manner  in  which  it  was  built,  and  at  the  times. 


ONE  HUNDRED  AND  EIGHTH  HEARING.        MARCH  2,  1916. 

Witnesses:    C.  E.  Grunsky  for  Plaintiff. 
Allen  Hazen  for  Plaintiff. 


Witness :    C.  E.  Grunsky  for  Plaintiff.  Grunsky 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

I  think  I  am  in  a  position  to  clarify  what  I  said  in  my  first  ex-       7860 
animation  in  the  matter  of  the  procedure  that  I  followed  in  a  certain 
portion  of  my  valuation. 

The  inquiry  related  to  the  use  of  a  ratio  of  10  to  1  in  the  matter 
of  approximating  what  had  actually  been  paid  for  lands  in  the  res- 
ervoir sites  at  the  three  tracts,  Pilarcitos,  San  Andres  and  Crystal 
Springs.  That  10  to  1  ratio  was  used  in  apportioning  total  costs  of 
the  various  tracts  when  taken  in  the  aggregate  of  the  cost  of  the  land  7861 
within  the  reservoir  and  the  land  in  the  watershed,  in  order  to  get 
some  idea  of  what  the  price  was  that  had  actually  been  paid  for  the 
lands.  As  stated  in  my  testimony,  if  that  cost  is  some  indication  of 
the  value  of  the  lands  at  the  time  they  were  bought,  that  would,  in 
some  measure,  help  to  determine  what  the  value  might  be  at  a  later 
date  on  some  assumption  of  increase  in  value  between  dates. 

The  10  to  1  ratio  was  used  merely  for  the  purpose  of  approximat- 
ing probable  costs  of  lands  at  the  time  of  the  purchase.  In  order  to 
make  that  plain,  I  have  written  a  statement  which  explains  the  use 
of  that  ratio  more  in  detail.     This  is  headed  ' '  Peninsula  Reservoirs ' '. 
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The  adoption  of  the  10  to  1  ratio  in  distributing  cost  to  reservoir  and 
watershed  lands".    It  is  as  follows: 

Preliminary  to  the  adoption  of  10  to  1  as  a  general  ratio  between 
the  cost  of  the  reservoir  and  the  cost  of  the  watershed  lands  at  the 
Crystal  Springs,  San  Andres  and  Pilarcitos  Reservoirs,  other  ratios 
were  tried  and  costs  were  studied  and  the  conclusion  was  reached  that, 
when  -taken  in  their  entirety  as  though  the  three  reservoirs  were  a 
single  unit,  this  adopted  ratio  would  enable  a  sufficiently  close  approxi- 
mation of  the  average  price  paid  for  the  reservoir  land.  My  studies 
show  that  taken  in  the  aggregate  the  per  acre  cost  of  the  reservoir  land 
was  at  least  ten  times  greater  than  the  average  cost  per  acre  of  the 
watershed  land. 

The  essential  facts  which  bear  out  this  conclusion  will  appear 
from  what  follows: 

In  Table  18  is  presented  a  summary  of  the  results  of  the  appor- 
tionment of  cost  to  reservoir  and  watershed  lands  at  Crystal  Springs, 
San  Andres  and  Pilarcitos. 

Table  18  is  attached,  and  is  entitled  ''Peninsula  Reservoirs; 
Study  for  apportionment  of  cost  to  reservoir  and  watershed  lands  at 
7862       various  ratios  of  cost  per  acre ' '. 

In  this  table  for  each  of  the  three  reservoirs,  Crystal  Springs, 
San  Andres  and  Pilarcitos,  in  columns,  is  given  the  information  re- 
lating to  the  total  area  of  the  selected  tracts,  the  area  in  the  reservoir, 
the  area  in  the  watershed,  the  total  cost,  the  apportionment  of  the  cost 
on  the  basis  of  a  10  to  1  ratio,  for  the  reservoir  the  estimated  cost  per 
acre  and  for  the  watershed  the  estimated  cost  per  acre.  And  the  same 
information  for  the  5  to  1  ratio,  for  a  3  to  1  ratio  and  for  a  2  to  1 
ratio.  The  table  gives  then  the  figures  which  appear  in  the  original 
tables  that  were  submitted  by  me  for  the  10  to  1  ratio,  and  additional 
information  that  was  before  me  at  the  time  that  that  was  introduced. 

In  Table  19  the  result  of  the  apportionment  of  cost  at  various 
ratios  to  reservoir  and  watershed,  for  the  selected  tracts  of  Table  1, 
at  Crystal  Springs,  is  shown. 

That  table  is  also  attached  to  this  statement,  and  it  speaks  for 
itself.  The  amounts  and  figures  noted  at  the  bottom  of  the  table  are 
the  same  figures  which  appear  in  the  summary,  in  the  column  headed 
" Crystal  Springs"  in  Table  18. 

In  Table  20  the  result  of  the  apportionment  of  cost  at  various 
ratios  to  reservoir  and  watershed,  for  the  selected  tracts  enumerated 
in  Table  2,  at  San  Andres,  is  shown. 

In  Table  21  the  result  of  the  apportionment  of  cost  at  various 
ratios  to  reservoir  and  watershed,  for  the  selected  tracts  enumerated 
in  Table  3,  at  Pilarcitos,  is  shown. 

It  has  been  found : 

a.  That  a  10  to  1  ratio  indicates  average  costs  of  watershed 
lands  at  the  several  reservoir  sites,  combined  and  treated  as  a  unit, 
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which  if  used  in  lieu  of  value  have  to  appreciate  at  the  rate  of  4.5 

per  cent  per  annum  to  reach  an  average  value  at  the  cost  of  1913  at       7863 

the  three  sites  in  substantial  accord  with  the  appraisals  (at  an  average 

of  $166.50)  by  Messrs.  Baldwin  &  Hoag.    The  interest  is  compounded. 

b.  That  the  purchases  in  which  watershed  lands  predominated 
at  the  Crystal  Springs  Reservoir  site  indicate  a  probable  average  cost 
of  $27.00  per  acre  of  watershed,  while  the  10  to  1  ratio  indicates  a 
cost  of  $42.10  per  acre,  for  the  selected  tracts  enumerated  in  Table  1. 

c.  That  the  purchase  of  lands  at  the  San  Andres  Reservoir  site 
indicates  a  probable  average  cost  of  $29.00  per  acre  of  watershed, 
while  the  10  to  1  ratio  applied  to  the  tracts  enumerated  in  Table  2 
indicates  a  cost  of  $15.60. 

d.  That  the  purchase  of  lands  at  the  Pilarcitos  Reservoir  site 
indicates  a  probable  average  cost  of  about  $5.00  per  acre  of  watershed 
and  the  10  to  1  ratio  indicates  a  cost  of  $4.85. 

e.  That  the  total  cost  of  the  selected  tracts  of  land  at  the  three 
reservoir  sites  was  $985,980  and  at  San  Andres  and  Pilarcitos  to- 
gether $104,973,  the  purchase  price  at  these  two  sites  being  only  11% 
of  the  total  cost  of  the  tracts  under  consideration  at  all  three  sites. 

f .  That  in  the  approximation  of  a  ratio  of  cost  between  reservoir 
and  watershed  land  when  all  reservoirs  are  considered  as  a  unit,  the 
ratio  of  the  cost  of  the  reservoir  land  as  compared  with  the  cost  of  the 
watershed  land  at  Crystal  Springs  greatly  outweighs  any  ratio  that 
may  be  found  at  the  other  two  reservoirs. 

g.  That  the  apportionment  of  cost  on  a  ratio  of  10  to  1  through- 
out— that  is  for  all  of  the  selected  tracts  at  the  three  reservoir  sites —       7864 
indicates  an  average  per  acre  cost  of  watershed  land  of  about  $32.30. 

A  first  approximation  of  the  cost  of  the  watershed  lands  at  Crystal 
Springs  Reservoir,  may  be  made  as  follows: 

The  tracts  which  have  large  amounts  of  watershed  land  and  a 
relatively  small  amount  of  reservoir  land  as  enumerated  in  Table  1. 

Will  state  at  this  point  that  a  diagram  has  been  prepared  on 
which  these  various  tracts  are  shown,  with  the  date  of  purchase  and 
the  per  acre  cost  of  each  tract  of  land  that  is  referred  to  in  this  state- 
ment, 

"C.  E.  Grunsky,  map  of  reservoir  and  watershed  lands"  intro- 
duced and  marked  'Plaintiff's  Exhibit  158'  ". 

No.  39,  this  refers  to  the  Crystal  Springs  Reservoir,  on  the  west 
side,  near  the  north  end  of  the  reservoir,  purchased  in  1874,  2162.25 
acres  of  which  2094.05  are  in  watershed;  average  cost  per  acre,  $17.86.       7865 

No.  90,  on  east  side,  Howard  Tract,  purchased  in  1886,  981.50 
acres  of  which  856.10  are  in  watershed ;  average  cost  per  acre,  $124.45. 

No.  48,  on  east  side  near  south  end  of  reservoir,  purchased  in 
1875,  1161.78  acres  of  which  925.88  are  in  the  watershed;  average  cost 
per  acre,  $60.25. 

No.  49,  on  west  side  at  south  end  of  reservoir,  purchased  in  1875 
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€59.80  acres  of  which  643.90  are  in  the  watershed;  average  cost  per 
acre,  $23.49. 

The  total  cost  of  these  four  tracts  was  $246,274,  and  their  com- 
bined area  is  4965.33  acres.  Consequently  the  average  cost  thereof  is 
about  $50.00  per  acre.  This  cost  includes  the  reservoir  land  of  these 
tracts.  The  cost  of  the  watershed  if  considered  apart  from  the  res- 
ervoir land  would  be  less  than  this  average  cost. 

With  these  purchases  there  are  to  be  compared  the  following 
which  give  some  indication  of  the  price  paid  in  1874  to  1886  for  tracts 
containing  a  fair  proportion  of  Crystal  Springs  Reservoir  land. 

Tract  41,  average   cost  per  acre $133.48 

Tract  94,  average  cost  per  acre 709.24 

Tract  92,  average  cost  per  acre 406.19 

Tract  96,  average  cost  per  acre 274.84 

Tract  47,  average   cost  per  acre 212.01 

Tract  68,  average  cost  per  acre 404.72 

These  tracts  together  have  an  area  of  1213.85  acres  and  were 
acquired  at  a  cost  of  $466,894,  or  at  an  average  cost  of  about  $380.00 
per  acre. 

Tract  No.  38  which  is  not  enumerated  in  Table  1,  contains  95.14 
acres  of  which  71.32  acres  are  in  the  reservoir  and  23.82  acres  are 
watershed  land.    This  tract  was  acquired  for  $37,500  or  at  an  average 
7866       cost  per  acre  of  $394.00. 

These  figures  show  that  much  land  at  Crystal  Springs  was  ac- 
quired at  a  per  acre  cost  of  about  $400;  and  a  comparison  with  the 
first  approximation  of  the  price  paid  for  watershed  lands  indicates 
that  a  ratio  of  at  least  400  to  500  or  8  to  1  may  be  expected  as  the  main 
ratio  between  reservoir  lands  and  the  watershed  of  the  selected  tracts. 
It  is  probable  that  this  ratio  is  too  low  because  the  first  approxima- 
tion of  the  cost  of  the  watershed  land  was  made  by  the  aid  of  pur- 
chases which  include  reservoir  land  and  is  therefore  high  and  the  first 
approximation  of  the  cost  of  the  reservoir  lands  was  made  from  pur- 
chases of  various  tracts,  each  of  which  contained  some  watershed  and 
is  therefore  low. 

Accepting,  however,  for  the  purpose  of  closer  approximation  of 
the  cost  of  the  reservoir  lands  a  ratio  of  8  to  1  then  in  the  case  of  the 
four  tracts  Nos.  39,  90,  48  and  49  the  probable  cost  of  the  watershed 
would  be  as  follows: 

Tract  39  watershed   area    . .  .2094.05  ac.  at  $14.60.  .$  30,573 

Tract  90  watershed   area    ...   856.10  ac.  at    65.70..     56,245 

Tract  48  watershed   area    ...  925.88  ac.  at   24.90..     23,054 

Tract  49  watershed   area    ...   643.93  ac.  at    20.00..     12,878 
Combined  area  4519.93  ac.  $122,750 

Average  per  acre  of  the  four  tracts 122,750 

1  =  $z7 

4519.93 
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The  two  tracts  39  and  49  are  on  the  west  side  of  the  reservoir 
valley.    The  apportioned  cost  in  the  case  of  these  two  tracts  indicates 
as  the  average  cost  of  watershed  lands  on  the  west  side : 
30573  +  12878 

= $16  per  acre. 

2737.95 

The  two  tracts  90  and  48  are  on  the  east  side  of  the  reservoir 
valley.  The  apportioned  cost  in  the  case  of  these  two  tracts  indicates 
as  the  average  cost  of  watershed  lands  on  the  east  side :  7867 

56245  +  23045 

= $45  per  acre. 

1781.98 

If  these  figures  be  accepted  as  sufficiently  approximate  to  water- 
shed cost  upon  the  two  sides  of  the  reservoir  the  following  calculation 
can  now  be  made  to  approximate  what  would  have  been  the  average 
per  acre  cost  of  the  watershed  lands  at  the  Crystal  Springs  Reservoir 
as  enumerated  in  Table  1  if  these  had  been  acquired  apart  from  the 
reservoir  lands. 

Tract  No.  Area. 

72  and  73    285.25 

90    856.10 

36    103.14 

54    64.32 

37    350.43 

48    925.88 

East  side   2585.12  at  $45 $116,330 

41    42.45 

40    9.33 

94    4.95 

97    68.09 

92    31.31 

68    829.77 

39    2094.05 

96    12.20 

47    49.25 

46  and  45    297.90 

50    310.90 

59  and  89    53.24 

55    24.70 

49    643.90 

West  side  4472.04  at  $16 71,552 

Both  sides 7057.16  $187,882 
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This  indicates  the  average  cost  per  acre  (about  1882)  of  all  the 
watershed  lands  included  in  the  tracts  enumerated  in  Table  1,  upon 
both  sides  of  the  Crystal  Springs  Reservoir  to  have  been  about 

187882 

= $27  per  acre. 

7057.16 

7868  At  the  San  Andres  Reservoir,  Tract  No.  130  containing  390.04 
acres  was  purchased  in  1896  at  $15.38  per  acre.  This  tract  lies  west 
of  the  central  portions  of  the  reservoir  with  one  corner  at  the  flow 
line  of  the  reservoir.    It  is  all  watershed  land.     If  it  had  been  pur- 

.  chased  in  1868  it  would  probably  have  cost  something  less. 

Tract  No.  13  which  has  an  area  of  531.95  acres  of  which  375.30 
acres  are  watershed  and  156.55  acres  are  reservoir  land,  was  acquired 
at  a  cost  of  $13,000  or  $24.44  per  acre. 

If  the  cost  of  this  land  is  apportioned  to  the  reservoir  and  to  the 
watershed,  the  watershed  will  fall  well  below  this  average  cost. 

Tract  No.  43,  which  has  an  area  of  392.69  acres  has  only  one  acre 
in  the  reservoir.  It  was  purchased  in  1874  for  $11,487.50  or  at  an 
average  cost  per  acre  of  $29.25. 

Tract  No.  14  which  includes  a  portion  of  the  dam  site  as  well  as 
reservoir  land,  lies  on  the  west  side  and  has  an  area  of  234.56  acres. 
It  was  bought  in  1868  and  cost  $6350  or  an  average  of  $27.07  per 
acre.  If  the  cost  of  this  land  is  apportioned  to  the  reservoir  lands 
and  to  the  watershed  on  any  reasonable  basis  the  acreage  cost  of  the 
watershed  will  undoubtedly  fall  well  below  $20. 

The  only  tract  of  land  on  the  east  side  of  the  reservoir  which  has 
a  large  excess  of  watershed  over  reservoir  area  in  Tract  No.  15. 
This  was  acquired  in  1868.  It  has  an  area  of  153.75  acres,  of 
which  10.40  acres  are  reservoir  land.  The  average  cost  of  this 
land  was  $70  per  acre.  If  apportioned  to  watershed  and  reser- 
voir areas  the  average  cost  of  the  watershed  would  be  below  this 
amount  per  acre. 

None  of  these  facts  establish  with  any  definiteness  the  probable 

7869  average  cost  of  the  watershed  lands  near  San  Andres  Reservoir. 
Neither  are  there  any  purchases  of  purely  reservoir  land  that 
would  establish  conclusively  the  average  per  acre  cost  of  such 
lands  in  1868. 

Taking  the  cost  of  the  east  side  watershed  to  have  been  about  $60 
(or  somewhat  less  than  the  average  per  acre  cost  of  Tract  15)  then 
under  combination  of  Tracts  16  to  21  which  are  in  a  general  way 
similar  to  each  other  as  to  location,  it  will  be  found  that  these  tracts 
have  a  combined  area  of  385.09  acres  of  which  135.80  acres  are  in  the 
reservoir  and  249.29  acres  are  in  the  watershed,  closely  adjoining  the 
reservoir  and  upon  the  east  side  thereof. 
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These  tracts  together  cost $  42,864 

Tracts  16  to  21,  total  cost 42,864 

"Watershed  249.29  ac.  at  $60 14,957 


Probable  cost  of  the  reservoir  lands $  27,907 

Per  acre  cost  of  the  reservoir  lands. 27,907  =  $200 

$135.80 

This  analysis  indicates  that  the  watershed  on  the  east  side  of  the 
reservoir  may  have  cost  about  one-third  as  much  and  on  the  west  side 
one-tenth  to  possibly  one-twentieth  as  much  as  the  lands  in  the  lower 
end  of  the  reservoir. 

If  for  purposes  of  approximation  $60  per  acre  be  introduced  into 
the  calculation  as  the  probable  per  acre  cost  of  the  east  side  watershed 
lands  and  $15  as  the  cost  of  the  west  side  watershed  lands,  then  the 
average  cost  of  the  watershed  lands  as  enumerated  in  Table  2  can  be 
approximated  as  follows : 

(No.  18  is  omitted  because  it  is  in  two  widely  separated  parts 
upon  opposite  sides  of  the  reservoir). 

"Watershed  7870 

Tract  No.  Area. 

15     143.35 

17     17.39 

20  16.90 

19  43.12 

21  20.72 

16  67.61 


East  side  309.09  at  $60  =  $18,545 

13  375.30 

12  102.79 

14  175.26 


West  side   653.35  at  $15  =    9,800 


Total    962.44  $28,345 

Average  per  acre  watershed  cost 28,345 

=  $29 

962.44 

If  this  approximation  average  cost  of  the  watershed  lands  be 
applied  to  the  aggregate  area  of  watershed  enumerated  in  Table  3  or 
to  1045.99  acres,  the  amount  will  be  $30,334. 

Total  cost  of  the  selected  tracts $84,977 

Estimated  cost  of  watershed  30,334 

Computed  cost  of  reservoir  lands $54,643 

2221 


Grunsky 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OP  SAN  FRANCISCO 


£# 


There  are  440.45  acres  of  reservoir  land  in  the  selected  tracts  at 
the  San  Andres  Reservoir,  therefore,  this  analysis  indicates  an  aver- 
age cost  of  these  reservoir  lands  at 
54,643 

= $124  per  acre. 

440.45 

At  San  Andres  if  considered  apart  from  the  other  reservoirs  of 
the  Peninsula  system  the  ratio  of  the  cost  of  reservoir  lands  to  the  cost 
of  watershed  land,  as  indicated  by  this  cost  analysis,  is  about  5  to  1. 

At  the  Pilarcitos  site  there  are  no  data  available  for  a  conclusive 
determination  of  the  relative  cost  of  watershed  lands  as  compared 
with  the  cost  of  reservoir  land. 

The  purchase  of  Tract  No.  52,  containing  2989.82  acres  of  which 
7871        68.50  acres  are  in  the  reservoir  site,  in  1866  at  an  average  cost  per 
acre  of  $5.48  indicates  a  probable  per  acre  cost  of  the  watershed  lands 
of  about  $5  per  acre. 

The  purchase  of  Tract  No.  16  containing  320  acres,  of  which  24.10 
acres  are  in  the  watershed,  in  1889,  at  an  average  cost  of  $10,  indicates 
a  cost  at  that  later  date  of  watershed  lands  considerable  below  $10. 

At  an  assumed  cost  below  $10  per  acre  for  the  watershed  of  Tract 
51  the  cost  of  the  reservoir  lands  in  this  tract  which  is  located  near 
the  upper  end  of  the  east  arm  of  the  reservoir  and  was  acquired  in 
1866,  would  appear  to  have  been  more  than  10  times  greater  than  that 
of  the  reservoir  lands. 

It  seems  reasonable  from  these  facts  to  assume  that  a  ratio  of  10 
to  1  which  indicates  an  average  cost  of  watershed  of  $4.85  per  acre 
is  as  likely  to  be  the  correct  ratio  at  the  Pilarcitos  Reservoir  when  all 
three  tracts  are  considered  collectively,  as  any  other. 

Some  idea  of  the  value  of  the  watershed  lands  at  Crystal  Springs, 
at  San  Andres  and  at  Pilarcitos  at  the  times  at  which  the  bulk  of  the 
lands  at  each  reservoir  site  were  acquired  1882,  1868,  1865  can  be 
obtained  from  their  value  as  determined  for  the  year  1913. 

The  selected  tracts  at  Crystal  Springs  enumerated  in  Table  1, 
were  appraised: 

For  1913  by  A.  S.  Baldwin  at  an  average  of $200.00  per  acre 

For  1913  by  W.  R.  Hoag  at  an  average  of 211.00  per  acre 

Mean  of  the  two $205.50 

At  an  annual  appreciation  of  5  per  cent  the  values  of  these  lands 
in  1882  have  been  $45.30  per  acre  compound  interest. 

The  selected  tracts  at  San  Andres,  enumerated  in  Table  2,  were 
appraised : 

For  1913  by  A.  S.  Baldwin  at  an  average  of $108.00  per  acre 

For  1913  by  W.  R.  Hoag  at  an  average  of 150.00  per  acre 

Mean  of  the  two  $165.50 
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At  an  annual  appreciation  of  5  per  cent  the  value  of  these  lands 
in  1868  should  have  been  $18.40  per  acre. 

The  selected  tracts  at  Pilarcitos,  enumerated  in  Table  3,  were 
appraised : 

For  1913  by  A.  S.  Baldwin  at  an  average  of $100.00  per  acre 

For  1913  by  W.  R.  Hoag  at  an  average  of 60.00  per  acre 


Mean  of  the  two $  80.00 

At  an  annual  appreciation  of  5  per  cent  the  value  of  these  lands 
in  1865  should  have  been  $7.70  per  acre. 

When  these  possible  values  are  compared  with  the  cost  of  the 
watershed  lands  at  each  of  the  three  reservoirs,  which  a  10  to  1  ratio 
would  indicate,  it  is  found  that  at  the  Crystal  Springs  Reservoir  the 
value  deducted  from  the  recent  appraisal  is  lower  than  the  approxi- 
mated cost  and  that  in  the  case  of  each  of  the  other  two  they  are  some- 
what higher,  but  not  sufficiently  at  variance  to  discredit  the  assumed 
10  to  1  ratio  as  applicable  to  the  combined  reservoir  and  watershed 
areas  of  the  reservoirs. 

If  the  three  reservoirs  be  treated  as  a  unit  the  time  at  which  the 
lands  may  be  assumed  to  have  been  purchased  is  about  the  year  1876 
or  37  years  before  the  year  to  which  the  appraisals  of  Messrs.  Baldwin 
and  Hoag  apply. 

The  appraisal  of  all  the  watershed  enumerated  in  Tables  1,  2  and 
3  was  as  follows : 

For  1913  by  A.  S.  Baldwin  at  an  average  of $170.00  per  acre       7873 

For  1913  by  W.  R.  Hoag  at  an  average  of 163.00  per  acre 


Mean  of  the  two  $166.50 

The  apportionment  of  the  total  cost  $985,980  of  the  13204  acres 
covered  by  the  three  Tables  Nos.  1,  2  and  3,  to  the  1924  acres  of  reser- 
voir land  and  11280  acres  of  watershed  land  on  the  basis  of  a  ten  times 
greater  cost  of  the  reservoir  than  the  watershed  land,  indicates  an 
average  per  acre  cost  of  the  watershed  of  $32.30  per  acre. 

If  this  cost  approximately  represents  value  at  the  time  of  pur- 
chase or  about  the  year  1876  the  appreciation  in  the  value  of  the  water- 
shed lands  would  have  been  at  an  average  annual  rate  of  about  4V2 
per  cent. 

It  has  been  shown  from  an  analysis  of  certain  individual  pur- 
chases of  land  at  the  three  reservoir  sites  that  the  probable  average 
price  paid  for  watershed  was  about  $27  per  acre  at  Crystal  Springs, 
about  $29  at  San  Andres  and  about  $5  at  Pilarcitos. 

In  the  case  of  the  Crystal  Springs  Reservoir  this  price  is  ma- 
terially below  the  $42.10  per  acre  indicated  by  the  10  to  1  ratio  as  the 
per  acre  cost  of  the  watershed.    It  seems  probable  that  in  the  case  of 
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this  reservoir  the  average  price  paid  for  reservoir  lands  was  consid- 
erably more  than  10  times  as  great  as  that  paid  for  watershed. 

In  the  case  of  the  San  Andres  Reservoir  the  price  paid  per  acre 
for  the  watershed  is  greater  than  that  indicated  by  the  10  to  1  ratio 
and  it  is  probable  that  5  to  1  would  more  nearly  represent  the  fact. 

7874  In  the  case  of  the  Pilarcitos  Reservoir  the  ratio  10  to  1  is  as  likely 
to  be  the  proper  one  to  use  as  any  other  that  could  be  suggested  as 
an  aid  in  apportioning  cost  to  reservoir  and  watershed  areas. 

Taken  collectively  the  ratio  between  the  average  cost  of  reservoir 
land  and  that  of  watershed  lands  was  probably  in  excess  of  10  to  1, 
consequently  the  reservoir  land  costs/  as  determined  for  the  three  res- 
ervoirs on  the  basis  of  this  ratio  are  more  likely  to  be  below  the  real 
costs  than  above  the  same  when  considered  in  the  aggregate. 

In  the  case  of  the  individual  reservoirs  a  closer  approximation 
could  have  been  made  by  using  a  smaller  ratio  at  San  Andres  and  a 
larger  ratio  at  Crystal  Springs.  But  for  the  purpose  for  which  the 
ratio  was  adopted  a  uniform  assumption  of  10  to  1  was  a  sufficiently 
close  approximation.  The  5  to  1  ratio  at  San  Andres  would  have  in- 
dicated an  average  cost  there  of  about  $131  per  acre  of  reservoir  land 
instead  of  $156  as  indicated  by  the  10  to  1  ratio.  An  18  to  1  ratio  at 
Crystal  Springs  which  would  have  made  the  indicated  cost  of  water- 
shed about  $28  per  acre  or  in  substantial  accord  with  the  cost  other- 
wise approximated,  would  have  indicated  an  average  cost  of  the  res- 
ervoir lands  of  $490  per  acre. 

If  these  ratios  had  been  used  instead  of  10  to  1,  the  approximate 
cost  of  the  reservoir  lands  at  San  Andres  would  have  been  found  about 
16%  less  and  the  probable  cost  of  the  reservoir  lands  at  Crystal 
Springs  would  have  been  found  about  16%  greater  than  shown  in 
Tables  1  and  2. 

Alameda  Creek  Reservoirs.  Some  examination  of  the  cost  of  the 
reservoir  lands  of  the  Alameda  Creek  system  has  also  been  made  but 
without  any  conclusion  having  been  reached  relating  to  the  distribu- 
tion of  cost  at  the  reservoir  sites  to  reservoir  and  watershed  lands. 

7875  The  result  of  this  examination  of  cost  has  been  tabulated  and  is  sub- 
mitted in  the  following  tables : 

Table  22.  Alameda  Creek  Reservoirs.  Summary  of  study  for  the 
apportionment  of  cost  to  reservoir  and  watershed 
lands. 

This  Table  22  gives  the  same  information  for  the  three  reservoirs, 
the  Calveras,  the  San  Antonio  and  the  Arroyo  Valle,  that  is  given  in 
Table  28  for  the  Peninsula  system. 

Table  23.    Calaveras  Reservoir  site.    Study  for  apportionment  of 

cost  to  reservoir  and  watershed  lands. 
Table  24.    San  Antonio  Reservoir  site.    Study  for  apportionment 
of  cost  to  reservoir  and  watershed  lands. 
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Table  25.     Arroyo  Valle  Reservoir  site.     Study  for  apportion- 
ment of  cost  to  reservoir  and  watershed  lands. 

In  the  case  of  the  San  Antonio  Reservoir  site,  the  apportionment 
of  cost  was  only  made  on  the  basis  of  3  to  1  and  2  to  1.  I  should  have 
said  that  in  connection  with  Table  24.  And  as  to  Table  25,  the  Arroyo 
Valle  Reservoir  site,  that  is  simply  made  for  the  possible  ratios  of  3  to 
1  and  2  to  1. 

These  tables  were  all  prepared  before  I  gave  testimony  in  this 
case  in  last  August,  with  the  change,  however,  that  I  made  a  correc- 
tion that  was  necessary  by  reason  of  having  had  erroneous  informa- 
tion as  to  the  area  of  reservoir  and  watershed  in  Tract  55.  That  ne- 
cessitated corrections  which  have  recently  been  made  in  these  tables. 

The  10  to  1  ratio  is  simply  an  approximation  made  as  the  one  that 
would  fairly  represent  the  distribution  of  cost  in  this  particular  case. 

(The  tabulation  attached  to  Mr.  Grunsky 's  statement  here 
follow)  : 
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Study  for  apportionment  of  cost  to  Eeservoir  and  Watershed  Lands  at  various 
ratios  of  cost  per  acre. 

Summary. 


Crystal  Springs 

Total  Area  of  Selected  Tracts 8,444.62 

Area   in   reservoir 1,387.46 

Area   in  watershed 7,057.16 

Total   cost   $881,007.30 

10  to  1  Eatio:— 

Ees.  Est.  Cost  per  acre 421.00 

Watersh.  Est.  Cost  per  acre 42.10 

5  to  1   Eatio: — 

Ees.  Est.  Cost  per  acre 315.00 

Watersh.  Est.  Cost  per  acre 63.00 

3  to  1  Eatio: — 

Ees.  Est.  Cost  per  acre 235.00 

Watersh.  Est.  Cost  per  acre 78.30 

2  to  1  Eatio:— 

Ees.  Est.  Cost  per  acre 179.00 

Watersh.  Est.  Cost  per  acre 89.50 


San  Andres 


Pilarcitos 


1,486.44 

3,272.95 

440.45 

95.90 

1,045.99 

3,177.05 

14,977.00 

$19,996.50 

156.00 

48.50 

15.60 

4.85 

131.00 

27.40 

26.20 

5.48 

108.00 

17.30 

36.00 

5.77 

88.00 

11.90 

44.00 

5.95 
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Table  22. 

ALAMEDA  CREEK  RESERVOIRS. 

Study  for  Apportionment  of  Cost  to  Reservoir  and  Watershed  Lands. 

Summary. 


7881 


Calaveras 


San  Antonio        Arroyo  Valle 


Total  area  of  selected  tracts 5,087.83 

Area  in  reservoir 1,573.80 

Area  in  watershed 3,514.03 

Total  Cost  $232,466.00 

10  to  1  Ratio- 
Res.  Est.  Cost  per  acre 126.00 

Watersh.  Est.  Cost,  per  acre 12.60 

5  to  1  Ratio: — 

Res.  Est.  Cost  per  acre 102.10 

Watersh.  Est.  Cost  per  acre 20.42 

3  to  1  Ratio:— 

Res.  Est.  Cost  per  acre 84.70 

Watersh.  Est.  Cost  per  acre 28.23 

2  to  1  Ratio:— 

Res.  Est.  Cost  per  acre 69.80 

Watersh.  Est.  Cost  per  acre 34.90 


5,358.06 

3,094.50 

656.00 

630.00 

4,702.06 

2,464.50 

16,222.45 

$49,407.50 

110.80 


82.00 
41.00 


34.00 
11.33 


26.50 
13.25 
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Mr.    Metcalf:      The    accrued    depreciation    allowance    by    Mr.       7885 
Hazen,   as  appears  in  "  Exhibit   97",  is  $3,192,445.     My   accrued 
depreciation  allowance  is  $3,496,136,  or  approximately  $3,500,000. 
Mr.  Dillman's  was  $5,129,176.     Mr.  Dockweiler's  was  $5,027,624. 

The  annual  depreciation  allowance  by  Mr.  Hazen  was  $219,333, 
or  1%  of  the  depreciated  structural  values.  That  is  the  approxi- 
mate figure,  and  may  vary,  as  Mr.  Hazen  states. 

My  allowance  was  $260,000,  covering  physical  and  functional 
depreciation,  with  a  further  suggestion  that  a  contingent  allowance 
of  $60,000  would  be  desirable.  Mr.  Dillman's  allowance  was 
$251,979.  Mr-  Dockweiler's  was  $268,737.  In  other  words,  Mr. 
Dillman's  was  slightly  below  and  Mr.  Dockweiler's  slightly  above 
mine,  if  you  exclude  the  contingent  reserve  as  applied  to  the 
annual  depreciation  allowance. 


Witness:     Allen  Hazen  for  Plaintiff.  Hazen, 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

I  prefer  to  discuss  the  matter  of  depreciation  in  connection  788& 
with  a  whole  review  of  the  subject  which  I  am  making  now,  which 
includes  some  corrections  for  the  agreed  values  as  compared  with 
the  values  which  I  estimated  on  a  number  of  other  things.  That 
is  an  approximate  figure.  I  do  not  want  to  be  understood  as 
going  back  on  that  in  any  way,  it  was  a  good,  careful  estimate  at 
the  time,  but  I  may  use  a  figure  which  differs  from  that. 

My  allowances  for  depreciation  are  shown  in  Exhibit  97, 
which  shows  the  estimated  cost  to  reproduce,  including  overhead 
and  present  depreciation  allowed  on  each  of  the  structures,  and 
the  total  accrued  depreciation,  and  the  estimated  cost  to  reproduce 
less  depreciation.  These  tables  were  made  a  year  and  a  half 
ago,  and  represented  the  study  which  I  had  made  up  to  that  time. 
I  have  subsequently  reviewed  the  whole  subject,  and  described  the 
methods  I  have  used  in  reaching  the  depreciation  on  the  different 
items.     This  is  summed  up  in  a  statement  which  I  now  present. 

In  reviewing  the  figures  first  made,  I  criticise  them  as  if  they 
were  made  by  someone  else,  and  have  suggested  changes  in  them 
occasionally  which  I  would  make  on  further  consideration;  those 
changes  are  approximately  the  same  up  and  down,  and  the 
original  tables  have  not  been  corrected  in  any  case. 

Statement  entitled  "Methods  of  estimating  depreciation, 
Allen  Hazen"  marked  "Plaintiff's  Exhibit  159". 

I  consider  the  question  of  depreciation  along  with  the  valua-       7887 
tion,  and  as  I  inspected  the  various  structures  in  the  system,   I 
tried  to  find  out  what  I  could  by  inspection  or  otherwise  as  to  their 
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condition  and  usefulness;  so  I  accumulated  the  data  for  deprecia- 
tion along  with  that  for  estimating  the  cost  of  reproduction. 

In  the  case  of  the  flumes,  and  woodwork,  I  frequently  ex- 
amined it  to  see  if  it  was  sound  or  rotten,  and  I  looked  at  the 
places  where  my  experience  led  me  to  expect  where  rotting  would 
start  first. 

In  the  case  of  the  pumping  stations,  I  inquired  as  to  the 
reliability  and  the  efficiency  of  the  works,  and  made  studies  of  the 
operating  costs,  which  reflect  the  condition  of  the  machinery. 

In  the  case  of  the  pipes  of  the  system,  certain  tests  were 
carried  out  showing  the  frictional  resistance  of  the  pipes,  and 
the  amount  that  the  carrying  capacities  was  impaired.  The 
carrying  capacity  of  pipes  is  almost  always  impaired  by  age,  but 
the  rate  at  which  the  falling-off  occurs  varies  greatly  in  different 
systems,  depending  both  upon  the  character  of  the  pipes  and  the 
character  of  the  water- 

I  also  made  physical  inspection  of  the  pipes,  both  cast  iron 
and  riveted,  where  opportunity  presented,  and  have  especially 
looked  over  the  yards  of  the  company  at  Millbrae  and  at  Bryant 
street,  because  I  have  found  that  the  yards  are  the  best  places 
to  get  information  as  to  the  weaknesses  of  the  system;  when 
pieces  are  defective  and  are  replaced,  the  defective  pieces  are 
pretty  sure  to  be  brought  to  the  yard.  By  looking  over  all  the 
stock  that  has  accumulated  of  material  of  that  kind,  one  gets 
quite  an  idea  as  to  the  condition  of  the  system,  and  what  is  going 
on.  I  took  all  those  things  into  account  in  making  my  estimate. 
7888  ■  Depreciation,    as    applied    to    existing    structures,    means    the 

difference  in  worth  of  the  structures,  as  they  are  and  as  they 
would  be  if  they  were  new  and  free  from  deterioration,  wear 
and  corrosion. 

Annual  depreciation  refers  to  the  amount  of  money  that 
must  be  set  aside  each  year  to  cover  the  estimated  loss  by  wear, 
tear  and  corrosion  of  structures,  in  order  that  the  investment  may 
be  maintained. 

I  will  include  functional  depreciation,  but  there  are  some 
parts  of  this  system  that  I  think  require  special  treatment  in 
that  respect,  particularly  the  Merced  structures,  and  perhaps 
some  other  parts  where  there  is  a  great  deal  of  what  is  some- 
times called  functional  depreciation.  I  have  an  idea  of  how  that 
ought  to  be  handled,  and  I  will  come  to  that  later.  I  do  intend 
to  include  every  depreciation  that  ought  to  be  estimated  under 
this  classification. 

There  are  no  fixed  rules  for  estimating  depreciation;  different 
kinds  of  structures  require  different  treatments.  This  will  be 
illustrated  by  taking  up  some  typical  kinds  of  property  in  the 
Spring  Valley  system. 
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Flumes:  Flumes  are  largely  used  to  carry  water.  They 
take  the  place  of  pipes  or  aqueducts.  They  are  built  of  wood  and, 
in  the  past  at  least,  have  been  much  cheaper  than  iron  pipes  or 
masonry  aqueducts.  All  of  the  oldest  flumes  in  this  system  have 
been  replaced;  that  is  to  say,  the  wood  has  rotted  in  places  and 
ceased  to  be  serviceable,  and  has  been  replaced  with  new.  The 
whole  of  the  structure  was  not  replaced  because  the  grading 
and  excavation  necessary  for  it  and  forming  part  of  it  remained 
and  formed  part  of  the  new  structure  as  well  as  it  had  on  the  7889 
old  one. 

The  records  of  the  old  flumes  and  of  the  time  when  they  were 
replaced  have  not  been  investigated  in  detail,  but  from  inquiry 
and  the  best  information  available,  it  is  understood  and  assumed 
that  they  were  usually  replaced  when  from  30  to  35  years  old. 

The  flumes  first  built  sometimes  had  mud  sills;  that  is  to 
say,  the  frames  rested  directly  upon  the  ground;  in  other  cases 
the  blocking  under  them  was  inadequate,  so  that  when  the  earth 
moved  by  sliding,  especially  on  steep  hillsides,  the  earth  and 
wood  were  in  direct  contact,  or  so  near  together  that  the  wood  was 
kept  moist  by  the  earth.  Whenever  this  happened  the  wood  rotted. 
When  there  were  a  few  rotten  planks  in  a  flume  they  could  be  replaced 
with  new  planks  without  disturbing  the  others,  but  when  the  rotting 
became  general  it  no  longer  paid  to  do  this  and  it  was  better  to  rebuild 
the  entire  woodwork  of  the  flume. 

Mr.  Lawrence  and  Mr.  Sharon  were  the  principal  sources  of 
my  information  on  all  historical  matters.  I  also  used  to  ask  Mr. 
Schussler  about  things,  sometimes,  but  not  so  commonly,  because 
we  did  not  like  to  trouble  him  about  secondary  matters.  I  did  go 
to  him,  though,  when  I  really  wanted  to  get  at  anything  I  could 
not  get  elsewhere. 

In  all  the  flumes  that  have  been  rebuilt,  and  in  all  the  more 
recently  constructed  ones,  ample  blocking  has  been  used  under- 
neath and  extra  excavation  done  if  necessary,  to  afford  free 
ventilation  between  the  earth  and  the  bottom  of  the  flume.  All 
the  flumes  now  in  the  system  are  protected  in  this  way.  That  I 
checked  up  by  climbing  down  and  getting  under  the  flumes  in  a  7890 
great  many  places.  The  effect  of  the  difference  in  method,  I  may 
say,  is  something  I  know  from  personal  experience.  I  did  not 
take  anyone's  word  for  that,  because  I  have  had  enough  to  do 
with  wooden  structures  to  know  that  if  they  are  blocked  up  they 
are  much  more  durable  than  if  built  directly  on  the  ground. 

The  woodwork  in  these  flumes  may  be  reasonably  expected 
to  last  considerably  longer  than  in  the  earlier  ones  not  so  pro- 
tected. How  long  they  will  actually  last  can  only  be  told  at 
some  future  time  when  they  are   gone.     The  oldest  one  now  in 
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service  is  25  years  and  the  next  oldest  16  to  18  years,  and  are 
apparently  capable  of  indefinite  extended  service. 

These  figures  refer  to  the  first  of  January,  1914;  they  are 
two  years  older  than  that  now. 

A  few  remaining  pieces  of  flume  40  to  50  years  old,  not  now  in 
service,  throw  some  light  on  the  durability  of  the  wood  under 
the  climatic  conditions  to  which  they  have  been  exposed. 

In  the  East,  wooden  structures  of  this  type  would  have  a  much 
shorter  life-  The  greater  durability  of  the  flumes  in  California, 
is  to  be  attributed  first  to  the  excellent  character  of  the  wood 
of  which  they  are  built,  and  second  to  the  climate.  The  California 
summer  is  free  from  rains  which  in  the  East  would  result  in  the 
alternate  drying  and  wetting  of  the  wood,  which  at  summer  heat 
would  rapidly  cause  its  decay. 

The  flumes  themselves  are  built  of  redwood  of  the  best 
quality.  The  trestles  and  auxiliary  structures  are  commonly  built 
of  Douglas  fir,  which  is  cheaper  and  suitable  and  which  is  listed  in 
the  inventory  as  Oregon  Pine. 

The  life  of  the  flumes,  unlike  that  of  other  kinds  of  struc- 
7891  tures,  does  not  depend  upon  the  amount  of  service  that  is  obtained 
from  them.  If  they  are  used  constantly  to  the  limit  of  their 
capacity,  they  will  last  just  as  long  as  if  they  are  not  used  at  all. 
It  is  necessary,  however,  that  they  should  always  be  kept  full  of 
water,  even  when  no  water  is  flowing  through  them,  and  this 
is  ordinarily  practiced. 

That  is,  the  wooden  bulkheads  or  dams  are  built  at  intervals 
so  that  when  no  water  or  but  little  water  is  flowing,  the  flume 
is  still  full  or  more  than  half  full  of  water  at  all  points. 

Unlike  pipes,  there  is  no  decrease  in  carrying  capacity,  with 
age.    An  old  flume  will  carry  as  much  water  as  a  new  one. 

In  estimating  the  depreciation  upon  flumes,  the  Sinking  Fund 
method  is  used.  That  is  to  say,  for  a  new  flume  an  amount  is 
allowed  for  depreciation  each  year,  which  if  placed  in  a  fund 
invested  at  5  per  cent  would  amount  to  the  cost  of  the  flume  in 
the  40-year  period  taken  as  its  life.  Strictly  this  should  be 
applied  to  the  wood  only,  but  as  there  may  be  doubt  as  to  whether 
any  particular  flume  will  be  rebuilt  upon  its  exact  site,  this 
separation  has  not  been  made  in  my  estimates. 

In  other  words,  I  have  depreciated  the  earthwork  at  the 
same  rate  as  the  wood. 

By  this  method  the  sum  of  the  interest  on  the  investment 
and  the  annual  allowance  for  depreciation  will  be  equal  for  each 
of  the  40  years  of  the  assumed  life.  The  total  amount  of  accrued 
depreciation  at  any  time  will  be  measured  by  the  computed  amount 
of  the  sinking  fund  that  would  have  resulted  from  carrying  out 
this  procedure. 
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This  method  is  sometimes  spoken  of  as  the  equal  annual 
payment  method-  There  are  several  ways  of  making  the  compu- 
tations, but  if  properly  done  they  all  lead  to  the  same  results. 
In  other  words,  the  sinking  fund  method  is  the  equal  annual 
payment  method. 

I  have  assumed  this  method  only  when  the  rate  of  interest       7892 
is  the  same  as  the  rate  in  the  sinking  fund. 

This  method  of  estimating  depreciation  is  more  suitable  for 
flumes  than  the  straight  line  method.  By  the  straight  line  method, 
one-fortieth  of  the  cost  would  be  marked  off  each  year.  This 
payment  would  remain  constant,  but  as  the  capital  represented 
by  the  remainder  became  less  the  interest  charges  would  become 
less.  By  this  method  the  payments  during  the  earlier  years  of 
life  would  be  much  greater  than  the  average  and  during  the  last 
years  would  be  less  than  the  average. 

In  comparison  with  this  and  as  a  matter  of  practical  ex- 
perience, the  load  factor  of  such  a  structure  as  a  flume  ordinarily 
increases  as  the  years  go  by.  The  amount  of  service  obtained  from  7893 
it  normally  is  greater  toward  the  end  of  its  period  of  usefulness 
than  at  the  beginning.  If  any  deviation  from  the  sinking  fund 
method  is  to  be  made,  it  would  be  more  nearly  in  accordance  with 
the  facts  to  make  it  in  the  other  direction,  so  that  the  annual 
payments  would  be  somewhat  less  in  the  earlier  years  of  relatively 
smaller  service  and  somewhat  greater  as  the  use  of  the  structure 
became  greater. 

The  5%  sinking  fund  table  is  used  in  the  calculation.  In 
general,  it  may  be  assumed  that  any  funds  resulting  from  con- 
sideration of  depreciation  will  be  invested  in  the  plant  and  will 
earn  as  high  a  rate  of  return  as  the  going  rate  on  the  money 
invested  in  the  plant.  With  this  in  mind,  a  higher  rate  might 
properly  be  considered,  but  5%  is  used  as  being  a  sufficiently  close 
approximation  for  this  purpose. 

You  see,  as  we  get  into  this,  that  I  have  made  only  a  rela- 
tively small  use  of  the  sinking  fund  method,  and  I  did  not  con- 
sider any  refinement  as  between  interest  rates  as  being  necessary 
in  using  it  for  these  parts.  I  mean  to  say  by  that  I  don't  want 
to  be  bound  to  a  5%  rate  with  reference  to  anything  else.  I 
have  not  used  it  in  that  way  to  make  this  a  precedent  for  any 
other  computation  that  may  be  needed  later  on. 

Pumps,  Boilers  and  Equipment.  Pumps  and  boilers  are 
taken  as  representing  another  class  of  structures  for  which 
depreciation  may  ordinarily  be  estimated  by  the  same  general 
method  that  is  used  for  flumes,  that  is  to  say,  by  the  sinking 
fund  method,  but  in  connection  therewith  some  important  excep- 
tions are  found. 
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The  condition  of  the  equipment  at  the  date  of  examination 
may  have  a  determining  influence  upon  the  depreciation  that  is 
allowed. 

This  condition  depends  upon  the  service  that  has  been 
rendered  by  the  equipment   and  upon  the  care   which   has  been 

7894  taken  to  keep  it  in  order.  Severe  service  or  inferior  design  and 
workmanship,  or  lack  of  care  in  maintenance,  may  lead  to  a 
structure's  being  worn  out  before  the  expiration  of  the  period 
which  would  ordinarily  be  considered  to  be  its  normal  life.  On 
the  other  hand,  with  usually  good  care,  and  with  service  that  is 
not  too  hard,  the  equipment  may  be  in  better  order  than  would 
normally  be  expected  at  its  age,  and  the  depreciation  may  there- 
fore be  less. 

It  is  very  common  to  find  an  old  pump  that  has  been  taken 
good  care  of  still  doing  efficient  service,  and  being  a  valuable 
part  of  a  system,  a  pump  that  is  older  than  the  age  that  would 
normally  be  assigned  to  a  pump.  Of  course,  we  cannot  go  to  the 
theoretical  consideration  of  giving  it  a  negative  value,  because 
it  has  gone  beyond  the  period  that  would  be  assumed  for  its  life; 
it  has  to  be  valued  for  what  it  is,  and  what  it  is  capable  of  doing, 
and  what  it  is  fairly  worth,  regardless  of  any  theories  on 
depreciation. 

Questioned  by  Master. 

For  that  particular  item  my  estimate  of  life  was  wrong,  but 
not  necessarily  wrong  for  other  items  or  that  the  average  was 
wrong. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  wear  and  tear  on  a  boiler  or  pump  worked  slightly 
beyond  its  normal  capacity  will  ordinarily  be  much  greater  in 
proportion  than  it  will  be  with  like  equipment  worked  at  a  little 
less  than  its  normal  capacity.  A  pump  run  at  40  turns  per 
minute  may  give  efficient  service  for  many  years,  but  speeded  up 
to  50  turns,  it  may  pound  itself  to  pieces  in  a  comparatively  short 
period.  The  speed  that  a  pump  will  stand  depends  upon  a  number 
of  matters.  Some  pumps  will  go  much  faster  without  damage 
than  others. 

The  Spring  Valley  pumps,  with  a  few  exceptions,  are  of 
the  same  type,  namely,  cross-compound  horizontal  fly-wheel  pumps. 

7895  This  type  of  pump  is  one  that  would  be  used  today  for  corre- 
sponding service.  The  pumps  were  well  built  and  were  in  fact  a 
little  heavier  in  proportion  to  the  work  to  be  done  than  recent 
corresponding  pumps  which  we  have  had  to  do. 

I  went  over  that  rather  carefully.  My  first  impression  was 
that  the  Spring  Valley  pumps  were  a  good  deal  heavier  than  the 
pumps  which  had  been  put  in  the  pumping  service  which  I  have 
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built,  and  also  the  pumps  which  I  have  purchased.  I  went  through 
the  weights  and  the  horse-powers  very  carefully,  and  I  found 
that  the  Spring  Valley  pumps  were  a  little  heavier,  but  only  a 
small  percentage  heavier  than  those  which  I,  myself,  had  bought 
and  installed- 

The  design  was  good  and  pumps  have  been  well  taken  care 
of  and  they  are  in  good  condition  today. 

There  is  more  bronze  used  in  their  construction  and  in  the 
wearing  parts  in  place  of  iron  than  has  been  common  in  American 
practice.  That  has  added  somewhat  to  the  cost  of  the  pumps, 
and  also  to  their  durability. 

Questioned  by  Mr.  Dockweiler. 

Mr.  Hazen:  It  may  be  that  in  some  cases  the  bronze  liners 
have  been  taken  out,  and  soft  cast-iron  substituted  for  them  in  the 
plungers.  I  think  the  bronze  is  more  durable,  but  the  cast-iron  is 
much  more  common.  My  impression  is  that  you  get  less  wear 
where  you  have  two  metals,  one  considerably  harder  than  the 
other,  than  where  the  two  are  of  the  same  hardness;  in  other 
words,  a  bronze  on  one  side,  and  iron  on  the  other,  will  give  you 
less  wear  than  if  it  is  iron  on  both  sides. 

The  oldest  of  these  pumps — 26  years  old  in  1913 — is  still  7896 
giving  efficient  service,  with  indications  of  many  years  remaining 
useful  life.  One  of  the  Millbrae  pumps,  15  years  old  in  1913, 
moved  to  the  Central  Pumping  Stations,  set  up,  and  put  in  service 
and  tested,  gave  almost  as  high  an  efficiency  as  could  be  expected 
from  a  new  pump  of  the  best  design  and  construction,  under 
similar  conditions. 

That  pump  was  tested  by  Professor  Le  Conte  of  the  University 
and  I  went  through  his  test  and  compared  it  with  tests  which  I 
have  made  of  new  pumps  of  similar  design. 

Under  these  conditions  the  depreciation  is  unusually  low  and  I 
have  taken  it  as  based  upon  an  average  useful  life  of  40  years, 
for  all  the  cross  compound  fly-wheel  pumps. 

The  pumps  at  Precita  Valley  and  Ocean  View  are  not  of  the 
same  excellence,  and  the  depreciation  on  them  is  heavier.  It  is 
estimated  at  from  30  to  60%,  this  being  based  upon  their  condition 
and  probable  use.  These  figures  correspond  to  lives  ranging  from 
20  to  27  years,  most  of  which  has  already  passed. 

In  other  words,  these  pumps  are  simply  rated  by  the  way 
they  seem  to  me;  I  have  seen  them  running  at  Precita  Valley; 
at  Ocean  View  they  were  not  running  when  I  saw  them-  They 
have  been  running  since,  I  understand. 

The  boilers  in  the  Spring  Valley  system  have  usually  been 
built  for  40  pounds  additional  pressure  above  those  ordinarily 
bought  for  the  working  conditions  that  are  to  be  met;  that  is, 
they  bought  the  200  pounds  instead  of  160  pounds.     This  results 
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in  giving  them  an  increased  margin  and  an  increased  life.     The 
cost  is  about  $2.00  to  $2.50  per  horse-power  additional. 

Boilers  are  now  in  service  at  Black  Point  that  were  26  years 
old  in  1913.     The  boilers  have  been  well  taken  care  of  and  are 

7897  generally  in  good  order.  Depreciation  has  been  based  upon  the 
sinking  fund  method,  using  ages  of  30  to  35  years,  according  to 
present  condition  and  the  severity  of  the  service  which  has  been 
demanded  from  them. 

All  other  pumping  station  equipment  has  been  depreciated 
in  about  the  same  ratio  as  the  main  units  which  it  serves. 

Actually,  the  most  expensive  part  of  this  equipment,  namely, 
the  masonry  foundations,  and  the  main  gates  and  pipe  connections, 
would  have  a  much  longer  life  than  the  pumps  which  they  serve. 
New  pumps  are  often  installed  replacing  old  ones  and  using  in 
part  the  old  foundation  and  connections.  On  the  other  hand, 
changes,  with  at  least  a  partial  rebuilding  are  commonly  needed 
for  new  machinery.  Some  of  the  smaller  auxiliaries  have  much 
shorter  lives.  Taking  it  all  together  there  seems  to  be  no  reason 
for  estimating  the  life  of  the  equipment  in  excess  of  the  life  of 
the  main  structures. 

Questioned  by  Mr.  Searles: 

I  used  the  same  method  of  depreciation  on  pumping  stations 
that  I  did  on  flumes  with  the  exception  that  instead  of  taking  a 
uniform  life  I  have  varied  it  up  or  down  according  to  the  present 
condition  of  the  units,  so  that  if  you  tabulate  my  items  they  will 
not  be  quite  uniform;  they  will  show  variations  from  it. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

Pipes:  Cast-iron  pipes  ordinarily  used  in  water  works  service 
are  very  durable  structures.  Experience  does  not  extend  long 
enough  as  yet  to  say  what  the  average  age  of  any  of  the  more 
durable  kinds  of  pipe  will  be.  Very  much  the  largest  part  of  all 
the  pipes  that  had  ever  been  laid  in  the  world  in  water  works 
service  is  still  in  efficient  daily  use.  The  reasons  for  discarding  a 
particular  pipe  line  may  be  briefly  noted:    first,  breakage;  second, 

7898  leaks;  third,  decreased   carrying   capacity. 

Of  these  three  ways  in  which  a  pipe  may  end  its  usefulness, 
that  of  breaking  is  much  the  less  frequent.  Breaks  sometimes 
occur,  but  it  is  almost  always  possible  to  replace  the  broken  part 
with  a  new  length  or  otherwise  effect  a  repair.  The  number  of 
breaks  in  pipes  in  the  Spring  Valley  system  has  been  exceedingly 
small,  and  there  is  no  reason  to  think  that  the  limit  of  usefulness 
of  any  of  the  pipe  will  be  reached  in  this  way. 

Leakage  is  a  more  important  factor  in  reducing  the  usefulness 
of  pipe  lines.     Leakage  may  take  place  around  lead  joints  which 
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have  moved  in  the  course  of  years,  or  from  holes  resulting  from 
pitting  or  corrosion  of  the  metal.  The  larger  leaks  can  usually 
be  caulked  or  plugged  or  stopped.  When  there  are  many  small 
leaks  on  an  old  line,  the  loss  of  water  may  be  important,  and  to 
stop  them  all  may  be  practically  impossible,  and  this  may  be  a 
determining  factor.  The  pipes  in  the  Spring  Valley  system  are 
unusually  tight  and  free  from  leakage. 

That  is  indicated  among  other  things,  by  the  very  small 
water  consumption  per  capita,  and  I  suppose  it  is  to  be  attributed 
to  the  care  with  which  the  pipes  have  been  laid  and  have  been 
kept  up.  I  understand — this  is  second  hand — that  after  the  fire 
the  pipes  of  the  system  were  gone  over  in  great  detail  for  leakage 
and  tested  out  in  sections,  and  that  was  followed  up  until  they 
were  practically  made  water  tight  in  each  section.  This  I  got 
from  Mr.  Schussler. 

The  fact  of  tightness  is  a  very  important  matter  in  consider- 
ing the  value  of  pipes.  It  is  even  more  important  here  than  it  is 
in  the  East  because  the  water  is  much  more  valuable. 

The  reduction  in  carrying   capacity  is  very  much   more   im-       7899 
portant  in  limiting  the  useful  life  of  pipes  than  either  leakage  or 
breakage. 

Every  pipe  of  cast-iron  or  of  wrought-iron  or  of  steel,  will 
carry  a  certain  amount  of  water  under  certain  conditions  of  head 
when  it  is  new.  As  time  goes  on,  the  interior  surface  of  the  metal 
begins  to  -corrode,  at  some  points  at  least.  Protective  coatings 
are  used  to  guard  against  this,  and  they  are  efficient  for  the  most 
part,  but,  notwithstanding  corrosion  gradually  makes  the  interior 
of  the  pipe  rough,  and  the  quantity  of  water  that  can  be  carried 
by  it  under  the  same  conditions  is  gradually  reduced.  This 
reduction  in  carrying  capacity  is  progressive  and  more  or  less 
steady.  On  the  other  hand,  there  are  wide  differences  in  the  rate 
of  reduction  of  different  pipes.  Some  waters  corrode  pipes  more 
rapidly  than  others.  For  these  reasons  very  great  differences  are 
observed  in  the  rate  of  reduction  in  different  pipes.  It  might  be 
thought  that  experience  would  furnish  a  guide  to  the  best  kind 
of  iron  and  coating  to  use,  and  it  does  to  a  certain  extent,  but 
the  whole  art  is  constantly  advancing  and  changing.  New 
materials  are  becoming  available  and  old  kinds  cease  to  be  made. 
One  must  select  from  those  that  are  available  at  the  time,  and 
full  knowledge  of  their  durability  becomes  available  if  ever,  only 
many  years  afterwards. 

Exact  data  on  reduction  of  carrying  capacity  of  any  particular 
pipe  line  are  hard  to  get;  nevertheless,  there  are  occasional  oppor- 
tunities, and  engineers  who  have  studied  the  matter  have  co-efficients 
which  they  use  to  represent  the  rate   of  decrease   that  may  be       7900 
reasonably  expected.     Such  co-efficient  for  cast-iron  pipe  and  for 
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steel  pipe,  based  on  the  best  obtainable  data,  were  published  in 
a  volume  of  hydraulic  tables  by  Williams  and  Hazen,  John  Wiley 
&  Sons,  in  1905. 

Much  less  information  is  available  with  respect  to  the  decrease 
in  carrying  capacity  of  old  wrought  iron  pipes. 

In  estimating  the  depreciation  in  pipe  lines,  the  reduction  in 
carrying  capacity  is  one  of  the  most  important  matters  to  be 
considered. 

Depreciation  is  not  in  proportion  to  reduction  in  carrying 
capacity,  because  pipes  are  ordinarily  laid  anticipating  a  certain 
amount  of  such  reduction  in  carrying  capacity  and  because  the 
cost  of  pipes  is  not  in  proportion  to  their  carrying  capacities.  An 
assumption  that  may  be  made  and  that  is  helpful  in  considering 
the  subject,  is  that  a  12-inch  pipe,  when  its  carrying  capacity 
has  been  reduced  by  corrosion  to  that  of  a  10-inch  pipe,  is  re- 
duced in  worth  to  the  cost  of  laying  a  10-inch  pipe,  etc.  This 
assumption  does  not  represent  the  whole  truth,  but  only  one  phase 
of  it.  It  is  an  important  phase,  and  one  that  merits  careful 
consideration. 

Then  follows  a  table  of  depreciation  on  cast-iron  pipe,  based 
solely  on  reduction  in  carrying  capacity;  to  explain  this  a  little, 
the  first  line  shows  that  a  30-inch  pipe  is  estimated  to  cost  $8.60 
per  foot;  that  is  the  figure  which  I  used  for  District  3,  easy 
digging.  The  next  smallest  size  pipe  in  common  use  is  24-inch  and 
that  would  cost  $6.15  per  foot,  as  shown  on  the  following  line. 
A  30-inch  pipe  must  have  its  co-efficient,  and  by  co-efficient  I 
mean  co-efficient  in  a  certain  formula  for  pipe  flow  which  is 
described  and  used  in  the  hydraulic  tables  of  Williams  and  Hazen 
which  I  have  referred  to. 
7901  ^is  co-efficient  which  starts  out  about  130  for  a  new  cast-iron 

pipe  must  be  reduced  to  72,  before  the  carrying  capacity  of  the 
30-inch  pipe  is  reduced  to  the  carrying  capacity  of  a  new  24-inch 
pipe. 

Now,  the  hydraulic  tables  show  on  the  best  data  that  the 
authors  had  at  that  time  how  fast  these  co-efficients  reduced 
under  American  conditions,  and  these  conditions  I  may  say  relate 
principally  to  Eastern  waters  that  are  rather  soft  and  that  were 
not  filtered;  they  relate  to  those  waters  because  the  data  that 
was  available,  which  was  meager,  mostly  came  from  systems  in 
which  waters  of  that  class  had  been  used,  and  the  presumption 
that  they  applied  to  other  waters  and  other  pipes  is  not  very 
strong.  In  other  words,  the  presumption  needs  to  be  supported 
by  local  data  before  it  can  be  taken  as  conclusive.  But  this  is 
taken  as  an  index,  and  in  the  absence  of  supporting  data,  it  is  the 
best  general  basis  for  estimating  that  I  can  suggest  at  this  time. 

On  that  basis  a  30-inch  pipe,  58  years  old,  will  normally  carry 

2242 


Hazen 


SPRING  VALLEY  WATER  CO.  VS.   CITY  AND  COUNTY  OF  SAN  FRANCISCO 


as  much  water  as  a  24-inch  pipe  new.  $6.15,  the  estimated  cost 
of  building  a  24-inch  pipe  is  28%%  less  than  the  cost  of  building 
the  30-inch  pipe.  So  on  this  basis  we  have  a  depreciation  of 
28%%  in  58  years  for  this  particular  case,  and  dividing  28% 
by  58  gives  a  per  cent  annual  depreciation  on  the  straight  line 
basis  for  that  period  of  0.49 %  per  annum. 

The  table  shows  the  corresponding  calculations  for  the 
other  sizes;  and  the  rates  of  percent  do  not  vary  very  much, 
averaging  48%  for  the  whole  range.  The  estimated  costs  used 
in  this  table  were  for  laying  pipe  in  the  outlying  districts  without 
obstacles. 

Questioned  by  Mr.   Dillman. 

Mr.  Hazen:  The  formula  for  pipes  for  which  this  co-efficient 
was  given  in  this  table  is  V  equals  C  into  R  raised  to  the  0.63  7902 
power  into  S  raised  to  the  0.54  power,  into  a  constant  factor, 
which  is  approximately  1.30.  That  might  be  included  with  C, 
but  it  was  not.  It  represented  an  accumulation  of  considerations 
which  squared  the  new  formula  with  the  Chesy  Formula,  which 
it  replaced.  The  Chesy  Formula  was  a  French  formula  that  had 
been  widely  used,  and  still  is  widely  used,  and  certain  co-efficients 
were  used  in  it ;  there  was  a  divergence  between  the  Chesy 
Formula  and  the  facts  as  developed  by  experiments  on  the  flow  of 
water.  At  the  time  this  formula  which  I  have  just  given  was 
originated  by  Prof.  Williams  and  myself,  we  went  through  the 
best  available  data  on  the  flow  of  water  in  pipes  and  selected  the 
exponents  in  this  formula  to  agree  as  nearly  as  we  could  with 
the  existing  facts,  not  the  facts  in  any  particular  case,  but  taking 
the  whole  range,  the  one  that  would  come  nearest  to  average 
water  practice;  we  did  that  in  a  certain  way,  and  when  we  came 
to  adjust  that  to  change  from  the  Chesy  data  to  this  data,  it 
was  more  convenient  to  let  this  constant  1.3  go  in,  and  keep  the 
co-efficient  separately.  That  is  all  described  in  this  volume  which 
I  speak  of,  which  was  published  by  Wiley  &  Sons. 

Questioned  by  Mr.  Searls. 

V  is  the  velocity  of  the  water  in  the  pipe  in  feet  per  second. 
C  is  the  co-efficient,  which  is  about  130  for  new  cast-iron  pipe,  and 
ordinarily  falls  to  about  110  in  10  years,  and  120  in  20  years,  and 
so  on,  gradually  decreasing.  R  is  the  hydraulic  radius  of  the  pipe, 
being  the  average  depth  of  water  in  the  pipe  over  the  perimeter 
in  feet,  and  S  is  the  slope  in  feet  per  thousand  of  the  pipe;  that 
referring  to  the  loss  of  head  of  water  in  the  pipe,  and  not  to 
the  aetual  physical  slope  of  the  pipe.  The  average  area  by  the  7903 
wetted  perimeter  gives  the  average  depth. 

Questioned  by  Mr.  Dillman. 

The  decreased  carrying  capacity  is  due  to  tuberculation, 
largely.      I   have   been   told   that   there   was    no    tuberculation   in 
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California.  I  have  been  told  that  with  reference  to  a  number  of 
systems,  but  I  looked  in  the  scrap  yards  of  the  systems  that  I 
have  visited  on  the  Pacific  Coast,  and  I  have  always  found  tuber- 
culation  in  the  old  pipe  from  every  system  that  I  have  seen.  I 
have  seen  some  pipes  as  well  peppered  with  tubercles  in  California 
as  I  have  seen  almost  anywhere. 

Questioned  by  Mr.  Searls. 

That  applies  to  cast-iron  pipes,  and  the  Spring  Valley  cast- 
iron  pipes,  ordinarily,  were  coated  in  Scotland  in  the  old  days, 
or  in  the  East  in  recent  days,  and  I  do  not  think  that  the  coating 
used  on  them  differs  in  any  radical  way  from  the  coating  used  in 
cast-iron  pipe  elsewhere  in  the  world.  The  Spring  Valley  coating, 
as  we  have  used  the  term,  relates  to  the  special  coating  made  here, 
and  made  for  dipping  the  riveted  pipes.  I  do  not  think  that  was 
used  on  the  cast-iron  pipes. 

At  the   ordinary  rate   of  reduction   in   carrying   capacity   for 

7904  the  largest  size  of  cast-iron  pipes,  this  results  in  a  rate  of  de- 
preciation of  about  %%  per  annum.  This  applies  to  pipe  6  inches 
in  diameter  and  over.  For  4-inch  pipe,  and  smaller,  other  con- 
siderations often  raised  the  rate  so  as  to  practically  govern  it. 

This  general  conclusion,  reached  many  years  ago  for  Eastern 
conditions,  has  been  tested  out  with  the  San  Francisco  estimates, 
and  is  found  to  be  approximately  correct.  The  rate  at  which 
these  iron  pipes  decreased  in  carrying  capacity  has  also  been  in- 
vestigated experimentally  by  finding  the  frictional  resistance  of 
known  quantities  of  water  in  passing  through  8-inch  pipes  of 
various  ages. 

That  was  done  by  Mr.  Saph  before  I  came  out  here,  and  the 
petometer  measurements  of  flow  in  8-inch  pipes  were  made,  and  dif- 
ferential gages  were  attached  to  the  pipe  some  hundreds  of  feet 
apart,  and  the  water  was  drawn  from  a  hydrant  to  produce  the 
flow,  and  the  amount  of  friction  in  Spring  Valley  8-inch  pipes 
was  actually  determined  in  that  way. 

The  study  was  carried  out  with  8-inch  pipes  with  result  that 
this  seemed  to  be  quite  normal  and  it  did  not  seem  to  be  neces- 
sary to  incur  the  very  considerable  expense  of  extending  it  to 
other  sizes.  The  8-inch  pipe  laid  is  the  predominating  size  in 
the  Spring  Valley  system.  This  result  indicated  that  the  friction 
was    a   little   more    in    San   Francisco    than   the    figures    that    are 

7905  ordinarily  used  for  estimating.  That  is,  the  co-efficients  were  a 
little  smaller  here  than  were  given  in  the  Williams  and  Hazen 
hydraulic  tables,  but  the  rate  of  decrease  with  increasing  age 
checks  well  with  that  obtained  from  Eastern  information.  In 
other  words,  they  did  not  quite  get  the  130  with  new  pipe  here, 
and  the  drop  from  the  new  pipe  was  just  about  normal;  why  they 
did  not  get  130  for  new  pipe  I  am  unable  to  state,  but  it  seemed 
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to  me  that  they  ought  to  have  secured  it,  but  Mr.  Saph  could  not 
find  it;  the  difference  was  not  a  very  radical  one  and  it  did  not 
seem  necessary  to  carry  the  experimental  investigation  further 
for  this  purpose.  But  substantially  the  investigation  showed 
that  the  results  all  the  way  through  were  in  accordance  with  the 
Williams  and  Hazen  hydraulic  tables,  based  on  Eastern  experience; 
but  there  was  a  little  difference ;  it  was  fairly  constant. 

If  the  calculation  were  repeated  on  the  actual  San  Francisco 
results  it  would  not  make  any  appreciable  difference  in  the 
conclusion  that  I  draw. 

In  applying  this  reasoning  to  pipes  it  must  be  borne  in  mind 
that  a  certain  reduction  in  carrying  capacity  is  contemplated 
when  a  new  pipe  is  proposed  and  it  is  seldom  that  estimates  are 
based  upon  utilizing  more  than  80%  of  the  full  amount  that  a 
pipe  will  carry  when  new. 

In  our  own  office  work  we  almost  always  figure  for  a  co- 
efficient of  100,  when  a  new  pipe  carries  130,  and  under  average 
conditions  the  100  is  reached  in  about  20  years;  in  other  words, 
we  take  as  the  starting  point  for  our  calculation  the  capacity 
after  20  years  deterioration  has  taken  place ;  that  is  our  ordinary 
office  practice,  of  course  modified  if  there  are  any  special  conditions 
that  require  modifying. 

It  is  also  to  be  noted  that  the  carrying  capacity  of  a  new  pipe       7906 
ordinarily    decreases   rather   rapidly   for    a    few   years,    especially 
when   carrying  unfiltered   surface   water,   and   afterwards   the   de- 
crease is  slower. 

That  suggests  an  exception  to  the  answer  that  I  gave  to  Mr. 
Dillman.  Most  of  the  reduction  in  carrying  capacity  is  due  to  the 
tuberculation,  but  there  is  an  initial  drop  which  is  apparently  due 
to  the  coating  of  the  surface  of  the  pipe  with  slime  from  the 
water;  that  is  a  matter  of  some  importance,  and  probably  that 
goes  forward  always;  it  is  always  there;  its  effect  is  covered  up 
later  on  by  the  reduction  due  to  tuberculation.  So  I  would  like 
to  make  that  correction. 

Questioned  by  Mr.  Dillman. 

This  does  not  relate  to  mud;  if  there  is  mud  in  the  pipe,  that 
will  reduce  the  carrying  capacity,  because  it  will  reduce  the  area. 
This  is  not  allowing  for  any  filling  of  the  pipes  with  mud. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  rated  carrying  capacity  commonly  used  in  laying  out 
work  to  be  built  is  that  found  after  the  first  rapid  falling  off  in 
capacity  has  taken  place.  From  this  standpoint  it  may  be  ques- 
tioned whether  the  rate  of  depreciation  should  be  taken  as  great 
as  indicated  by  the  reduction  in  carrying  capacity  from  new  pipe 
to  the  condition  of  the  pipe  20  or  30  or  40  years  old. 
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If,  on  the  other  hand,  the  first  rapid  decrease  be  excluded  and 
only  the  more  gradual  increase  should  be  taken  into  account,  a 
considerably  lower  figure  would  be  reached.  Nevertheless,  the 
decrease  in  carrying   capacity  to   be   normally   expected   in  large 

7907  pipes  is  one  of  the  most  important  factors  to  be  practically  con- 
sidered in  estimating  depreciation. 

The  length  of  time  that  any  pipe  has  been  in  service  is 
important  in  estimating  the  depreciation,  principally  because  in 
the  absence  of  other  measurements,  it  is  the  best  and,  in  fact, 
only  basis  on  which  the  probable  carrying  capacity  can  be 
estimated. 

I  say  only;  that  of  course  excludes  the  making  of  experiments 
such  as  Mr.  Saph  made  on  other  pieces  of  pipe.  That  would  not 
be  feasible. 

When  the  carrying  capacity  of  old  pipes  has  been  considerably 
reduced  it  is  possible  to  restore  it  in  large  measure  by  the  use 
of  an  appliance  called  "go-devil".  The  possibility  of  doing  this  has 
been  frequently  used  as  a  reason  for  reducing  the  depreciation 
which  might  otherwise  be  based  on  the  reduction  in  carrying 
capacity.  The  success  of  the  "go-devil"  in  the  last  years  and 
the  improvements  in  the  process  that  have  been  made  have  been 
such  as  to  give  considerable  force  to  this  contention. 

On  the  other  hand,  the  restoration  in  carrying  capacity  is  not 
complete  or  permanent,  and  the  treatment  would  have  to  be 
periodically  repeated.  The  effect  of  this  procedure  tends  to  re- 
duce the  allowance  but  not  to  eliminate  it. 

The  "go-devil"  is  a  very  old  institution;  it  has  been  used  in  a 
limited  number  of  places  for  a  long  time.  It  was  taken  up  in  the 
United  States  in  a  large  way  perhaps  10  or  15  years  ago,  and  it 
has  received  a  very  large  use.  It  is  a  very  promising  method 
of  cleaning  old  pipes  and  restoring  their  capacity,  and  the  work 
can  be  rather  cheaply  done,  and  when  it  is  done  and  arrangements 
made  for  it,  the  successive  treatments  in  following  years  can  be 
done   even   at   a   good   deal   less   than   the   first  treatment.      So   I 

7908  regard  that  as  a  very  practical  matter. 

It  is  a  scraper  built  in  such  a  way  as  to  take  off  the  tubercles 
without  scraping  off  the  coating;  it  has  a  rough  piston  behind  it 
so  that  it  is  driven  through  the  pipe  by  water  pressure;  in  other 
words  they  put  a  box,  or  two  boxes,  at  the  ends  of  the  pipe  and 
in  one  of  these  the  "go-devil"  is  placed,  and  then  the  cover  of 
the  box  is  put  on  and  the  appropriate  gates  being  opened  the 
water  flows  through  the  pipe  and  forces  the  "go-devil"  before  it 
and  it  takes  off  the  tubercles  and  pushes  them  ahead  with  the 
excess  of  water  which  gets  by  it  and  it  comes  out  at  the  other 
end  and  the  pipe  afterwards  is  pretty  smooth  and  restored  in 
great  measure  to  its  original  carrying  capacity. 
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Questioned  by  Mr.  Dockweiler. 

Mr.  Hazen:  It  would  not  go  through  the  12-inch  gate.  It  is 
a  practice  that  has  been  coming  on  in  recent  years  to  put  in  a 
gate  a  couple  of  inches  smaller  than  the  diameter  of  the  pipe. 
You  do  not  very  often  find  it  in  old  systems;  it  is  the  best 
practice  at  the  present  time,  but  wherever  that  happens,  the  box 
has  to  be  placed  on  either  side  of  the  gate. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  sinking  fund  method  is  often  used  in  estimating  deprecia- 
tion in  cast-iron  pipe.  The  fundamental  difficulty  is  to  determine 
the  life  of  pipe  that  is  to  be  assigned.  No  records  are  long 
enough  to  show  it.  If  a  very  long  life  is  assumed,  it  results  in  an 
annual  rate  that  is  too  low  as  measured  in  other  ways.  I  think 
it  may  be  well  to  insist  that  as  far  as  I  can  find  data,  and  I  have 
studied  this  matter  for  a  long  time,  there  is  no  basis  by  which  7909 
anyone  can  determine  the  life  of  cast-iron  pipe.  The  lives  that 
are  assigned  to  it  by  even  the  most  careful  estimators  are  arrived 
at  by  indirect  methods,  which  I  think  are  not  reliable,  and  it  is 
my  judgment  that  the  lives  that  are  assigned  that  have  resulted 
from  the  discussions  of  this  subject,  really  have  been  reached 
backwards;  that  is,  the  annual  depreciation  that  resulted  from 
those  lives  has  been  discussed,  and  the  life  has  finally  been 
selected  to  give  a  depreciation  that  was  measured  in  other  ways 
as  reasonable.  There  is  one  error  particularly  that  may  grow  out 
of  this.  If  the  life  is  built  up  to  correspond  with  the  reasonable 
rate  of  depreciation,  using  the  sinking  fund  method,  and  some 
figure,  say  80  years,  is  reached,  which  really  rests  on  that  and 
nothing  else,  and  then  it  is  decided  to  go  from  the  sinking  fund 
method  to  the  straight  line  method,  the  depreciation  that  corre- 
sponds to  the  80  years  on  the  straight  line  method  is  entirely  out 
of  line  with  the  data  on  which  the  procedure  was  based,  and  con- 
sequently is  not  reliable.  Personally,  I  do  not  think  that  either 
the  sinking  fund  method,  or  the  straight  line  method  is  fairly 
applicable  to  cast-iron  pipe. 

For  the  present  I  will  make  a  distinction  there  between  cast-iron 
and  riveted  pipes  for  the  purpose  of  this  discussion.  I  will  come  to 
the  riveted  shortly.  Even  if  the  average  life  of  cast-iron  pipe  could 
be  ascertained,  it  is  not  clear  that  knowing  it  would  serve  as  a  proper 
basis  for  calculating  depreciation  by  the  sinking  fund  method.  A 
better  basis  would  be  the  average  rate  of  sinking  fund  payment,  cor- 
responding to  all  the  different  parts  of  the  pipe  at  their  respective 
lives.  This  is  a  very  different  basis  from  that  of  the  sinking  fund  7910 
payment,  corresponding  to  the  average  life.  One  has  to  make  this 
calculation  on  some  assumptions  to  see  what  a  tremendous  difference 
it  makes ;  it  does  make  a  very  wide  difference. 
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As  a  matter  of  fact,  if  100  miles  of  pipe  are  laid  at  one  time,  some 
of  it  may  be  taken  up  or  replaced  by  other  pipes  the  same  year  that 
it  is  laid,  and  some  of  it  will  go  out  of  service  every  year  thereafter, 
but  the  amount  remaining  in  useful  service  at  the  end  of  any  interval, 
even  a  very  long  one,  will  ordinarily  be  large. 

Pipe  ordinarily  goes  out  of  service  because  with  the  increased  use, 
and  decreased  carrying  capacity  it  is  no  longer  fit  for  the  particular 
service  demanded  of  it.  It  is  very  seldom  discarded  for  other  reasons. 
The  growth  of  the  community  served  by  it  is,  on  the  whole,  more  apt 
to  be  the  determining  factor  than  the  reduction  in  carrying  capacity 
by  corrosion,  although  both  count. 

If  it  could  be  ascertained  that  of  100  miles  of  pipe  laid  at  one 
time,  the  average  expectancy  of  life  was  80  years,  then  10  years  after- 
wards, when  perhaps  2%  or  3%  of  it  had  been  replaced,  it  would  not 
follow  that  the  expectancy  of  life  of  that  remaining  service  was  re- 
duced by  10  years,  or  to  70  years.  In  other  words,  the  pipe  that  has 
gone  out  of  use  in  the  10  years  interval  was  part  of  that  on  which  the 
80  years  was  based,  and  the  expectancy  of  life  of  that  which  remains 
is  only  a  little  less  than  it  was  for  all  of  the  pipe  at  the  beginning. 
This  proposition  is  exactly  similar  to  that  in  life  insurance;  as  age 
advances,  the  expectancy  of  life  in  years  decreases,  but  not  directly, 
and  the  age  that  may  be  reasonably  anticipated  steadily  becomes 
greater  as  a  man  becomes  older. 

7912  I  "^11  now  take  up  several  items  in  the  pipe  schedules,  beginning 
with  the  screw  pipe.  The  screw  pipe  is  mostly  2-inch  galvanized  steel 
pipe,  laid  to  serve  customers  where  the  business  will  not  justify  the 
expense  of  cast-iron  pipes,  or  possibly  in  some  cases  where  the  com- 
pany has  not  the  money  at  the  time  to  pay  for  the  larger  pipe  that  it 
might  otherwise  be  glad  to  lay.  If  the  district  grows  considerably,  a 
2-inch  pipe  will  normally  be  replaced  by  6-inch  cast-iron  pipe  after  a 
certain  interval.  The  galvanized  pipe  is  fairly  durable,  but  does  not 
have  as  long  a  life  as  cast-iron.  The  average  age  of  this  pipe  in  the 
system  is  ten  years;  20%  depreciation  is  used,  corresponding  to  a  use- 
ful life  of  30  years ;  that  is  on  the  sinking  fund  curve.  This  is  the  5% 
curve  and  10  years  old;  a  30  year  life  corresponds  to  19%  deprecia- 
tion; 20%  corresponds  to  perhaps  a  29  year  life.  I  think  such  a 
charge  will  be  found  in  almost  any  of  the  standard  text  books  or  works 

7913  on  the  subject.  That  is  the  method  that  I  ordinarily  follow  in  using 
the  sinking  fund  method.  It  is  not  precise,  but  it  is  close  enough.  It 
is  quite  as  accurate  as  the  data  on  which  it  rests. 

Questioned  by  Mr.  Searls. 

With  respect  to  screw  pipe,  30  years;  my  estimate  of  20%  comes 
first.  I  estimate  that  I  will  take  20%  off  that  screw  pipe  as  estimating 
fairly  its  decrease  in  worth,  because  it  is  not  new.  For  convenience 
of  the  people  who  prefer  to  figure  on  the  sinking  fund  method,  I  give 
them  the  information  that  that  corresponds  to  a  30  year  life,  of  which 
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10  years  have  already  elapsed.  I  did  not  take  that  as  the  primary 
point  in  the  calculation,  but  I  expressed  it  that  way  to  facilitate  com- 
parison. If  I  figured  it  that  way,  I  would  have  to  make  an  estimated 
life  to  determine  the  annual  contribution  to  a  sinking  fund,  but  I  am 
not  going  to  figure  the  annual  contribution  that  way. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  3-inch  cast-iron  pipe  was  formerly  used.  There  is  a  limited 
amount  of  it.  It  is  no  longer  laid.  It  averages  29  years  old.  It  is 
much  more  durable  than  the  screw  pipe ;  otherwise,  it  serves  a  similar 
purpose.  It  has  greater  carrying  capacity.  I  estimated  50%  depre- 
ciation on  that. 

The  4-inch  cast-iron  pipe  is  present  in  relatively  small  amounts, 
and  forms  a  useful  part  of  the  system,  especially  in  the  outskirts, 
where  business  is  light,  and  also  where  it  furnishes  cross-connections 
not  longer  than  one  or  two  blocks,  between  larger  mains.  That  is,  a  7914 
fair  fire  protection  can  be  obtained  from  a  4-inch  pipe  fed  at  both 
ends  as  long  as  the  houses  to  be  protected  are  not  too  large.  4-inch 
cast-iron  pipe  is  not  laid  to  a  great  extent  at  the  present  time.  The 
average  age  of  that  now  in  the  system  is  28  years,  and  depreciation 
is  estimated  at  28%.  That  corresponds  to  a  life  of  50  years,  of  which 
28  are  elapsed ;  the  expectancy  of  life  corresponding  is  22  years.  That 
is  on  the  sinking  fund  curve.  Where  I  give  the  corresponding  life  and 
the  expectancy,  it  is  always  on  the  sinking  fund  method. 

The  6-  and  8-inch  cast-iron  pipe  constitute  the  bulk  of  the  system. 
The  estimated  cost  of  reproduction  of  these  items  is  $2,815,000.  The 
average  age  is  26  years;  $425,000  depreciation  is  assumed  on  these 
two  sizes,  equal  to  13%.  That  is  half  a  percent  per  annum.  This 
corresponds  to  a  useful  life  of  60  years.  Expressed  in  another  way, 
the  allowance  amounts  to  !/2%  Per  annum,  and  thus  corresponds  to  the 
decrease  in  worth  as  measured  by  the  decrease  in  carrying  capacity, 
following  the  calculation  outlined  above,  and  with  no  allowance  for 
go-devil,  or  any  other  considerations.  The  $425,000  depreciation  is 
13%  of  $2,815,000;  that  is  y2%  per  year.  The  13%  is  my  judgment 
of  a  fair  allowance  to  make  on  that  pipe.  I  don't  believe  I  could  give 
any  absolute  reason  why  it  might  not  be  12%  or  14%.  I  think  the  7915 
depreciation  corresponding  to  the  decrease  in  carrying  capacity  is  a 
large  element  in  my  judgment,  and  that  is  just  what  that  comes  to. 
There  would  be  other  things  that  would  modify  that,  the  use  of  the 
go-devil  would  tend  to  reduce  it,  while  the  possibility  of  leaks  would 
tend  to  increase  it.  Those  would  be  the  most  important  things.  That 
is  just  my  judgment  in  view  of  those  conditions.  As  far  as  the  life 
of  60  years  by  itself  is  concerned,  I  don't  pay  any  attention  to  that 
at  all.  I  don 't  think  that  represents  the  life  of  the  pipe.  I  have  made 
these  calculations  to  facilitate  comparing  with  people  who  make  their 
calculations  that  way.     With  the  screw  pipe  the  30  year  life  more 
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nearly  corresponds  with  the  life  of  the  pipe.     I  have  had  experience 
as  to  that,  and  that  rests  on  a  better  basis. 

The  large  cast-iron  pipe,  sizes  ranging  from  10  inches  to  30  inches, 
of  which  12-inch  pipe  predominates,  has  an  average  age  of  19  years. 
I  have  written  off  on  this  table  a  depreciation  of  $94,200,  which  is 
equal  to  about  3%.  That  corresponds  to  a  life  of  80  years  by  the  sink- 
ing fund  method.  From  another  standpoint,  the  depreciation  amounts 
to  0.16%  per  annum,  and  is  thus  less  than  the  amount  which  would 
be  reached  by  consideration  of  the  reduction  in  carrying  capacity 
starting  from  new  pipe.  From  the  standpoint  of  useful  life  of  pipe, 
80  years  is  not  an  excessive  estimate  for  those  larger  sizes ;  in  fact,  I 
think  it  is  too  low,  looking  at  it  from  the  standpoint  of  durability  only. 
On  the  other  hand,  the  undoubted  decrease  in  carrying  capacity  must 
be  considered,  though  it  may  be  questioned  if  it  should  be  controlling. 
The  advantages  of  restoring  the  larger  pipes  to  capacity  are  greater,  I 
think,  relatively,  than  with  the  smaller  ones,  and  the  total  length  of  the 

7916  pipe  is  much  less.  Then  again,  the  slower  decrease  in  capacity,  after 
the  original  drop,  might  be  taken  instead  of  reckoning  it  from  new 
pipe,  and  that  also  would  make  a  difference.  But  taking  it  altogether, 
I  am  disposed  to  think  that  the  depreciation  allowed  in  the  schedule 
for  those  items  is  somewhat  too  low,  and  in  going  over  it  again,  I  am 
disposed  to  add  50%,  making  it  4%%,  adding  $47,000  to  the  deprecia- 
tion, and  deducting  this  much  from  the  depreciated  worth  of  the  struc- 
tures. I  have  some  other  items  the  other  way  that  approximately  off- 
set that.  I  did  not  revise  these  sheets,  which  were  the  first  sheets  I 
made,  and  which  we  used  in  a  good  many  early  discussions. 

For  riveted  wrought-iron  pipe  in  the  distribution  system  I  esti- 
mated for  the  12-inch  wrought-iron  pipe,  on  the  sinking  fund  basis,  a 
life  of  35  years.  There  is  only  a  very  little  of  that ;  22-inch  pipe,  with 
a  life  of  45  years,  of  which  35  years  have  already  elapsed,  leaving  only 
10  years  to  go ;  and  the  larger  sizes,  from  30  to  44  inches,  have  been 
assumed  to  have  a  life  of  55  years.  In  a  general  way,  this  results  in  a 
depreciation  of  a  little  less  than  1%  per  annum,  which  is  consider- 
ably more  than  could  be  accounted  for  by  the  reduction  in  carrying 
capacity.  These  riveted  pipes  in  the  city  are  probably  less  durable 
than  cast-iron  pipe,  although  what  their  life  will  be  will  only  be  de- 
termined by  experience.  There  is  not  any  experience  at  the  present 
time  that  establishes  it,  but  I  think  they  are  less  durable  than  the  cast- 
iron  pipe,  and  that  the  depreciation  should  be  estimated  on  a  larger 
basis.    The  larger  lines,  the  30-inch  and  the  44-inch,  are  the  important 

7917  lines.  The  smaller  pipe  of  this  kind  I  regard  as  less  desirable,  and 
less  valuable,  and  to  have  depreciated  accordingly.  On  the  outside 
pipe  lines  the  sinking  fund  method  also  has  been  used,  but  the  length 
of  life  has  been  usually  assumed  to  be  greater.  This  is  because  pipes 
are  subject  to  less  deterioration  on  the  outside  than  in  the  city.  The 
great  age  of  some  of  the  pipes  now  in  the  service  must  be  taken  into 
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account,  together  with  the  fact  that  while  some  sections  of  the  oldest 
pipes  under  severe  conditions  have  deteriorated,  and  have  been  re- 
placed, there  is  still  a  great  deal  of  the  old  pipe  in  serviceable  condi- 
tion, and  most  of  the  old  pipe  shows  hardly  any  deterioration  on  in- 
spection, and  promises  to  have  a  very  long  future  life ;  60  or  65  years 
is  commonly  assumed. 

Various  lines  of  pipe  are  depreciated  more  than  correspond  to  the 
ages  usually  assumed  because  of  their  condition  or  connection,  and 
here  is  where  we  get  the  functional  depreciation.  For  instance,  some 
pipe  lines  to  the  Ocean  View  Pumping  Station  are  depreciated  be- 
cause this  service  is  regarded  as  temporary  in  character,  and  the  pipes 
serving  the  pumping  station  will  probably  not  be  used  after  the  pumps 
go  out  of  service.  Similar  considerations  lead  to  a  higher,  than  the 
normal  rate  of  depreciation,  on  some  of  the  auxiliary  structures  at 
Millbrae.  The  30  inch  Pleasanton  pipe  was  made  of  very  thin  sheets 
of  "Allan  Wood"  iron.  Depreciation  was  first  reckoned  on  the  idea 
that  this  material  was  in  reality  steel.  Subsequent  tests,  and  informa- 
tion from  the  manufacturers,  shows  that  the  metal  used  was  puddled  7918 
iron.  On  this  information  the  allowance  should  be  reduced  from 
$8,500  to  half  this  amount,  a  change  of  $4,250.  I  think  I  have  made 
an  addition  to  my  annual  depreciation  allowance  to  cover  functional 
depreciation,  obsolescence,  and  inadequacy. 

Questioned  by  Mr.  Searls. 

Those  pipes  which  I  stated  were  laid  to  the  pumping  station,  and 
which  would  probably  obsolesce  in  the  near  future,  I  think  probably 
could  be  taken  up  and  relaid,  but  I  simply  allowed  considerable  more 
depreciation  on  that  than  I  would  if  they  had  been  in  a  more  perman- 
ent location.  When  they  cease  to  be  used  where  they  are  now,  they 
will  be  taken  up,  and  whatever  salvage  value  they  have  would  be 
charged  to  the  new  job,  it  would  be  credited  to  this  line,  and  charged 
to  the  line  where  they  go.  The  cost  of  laying  in  the  new  location 
would  be  made  up  of  the  salvage  value  from  the  old  location,  and  the 
cost  of  putting  them  in  the  new  location.  The  haul  would  have 
to  be  reasonable,  as  judged  by  the  relation  to  the  cost  of  laying 
new  pipe. 

As  to  whether  I  should  consider  such  work  as  a  replacement,  or  7919 
in  whatever  category  it  would  go,  is  something  for  consideration  as 
having  an  influence  on  my  depreciation  reserve,  but  the  pipe,  if  it  is 
in  good  order,  and  otherwise  in  good  condition,  has  a  pretty  large 
salvage  value,  and  that  would  be  taken  into  account  in  fixing  the  de- 
preciation; in  other  words,  the  depreciation  would  not  go  down  to 
zero  at  the  time  it  ceased  to  be  useful  where  it  is  now,  but  would  only 
go  down  to  what  it  was  worth  in  place,  taking  into  consideration  the 
fact  that  it  would  have  to  be  taken  up  and  cleaned  and  dipped  before 
it  could  be  relaid.  One  of  my  exhibits  shows  just  how  much  of  that 
experience  they  had  with  respect  to  the  Pilarcitos  line;  it  is  a  very 
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large  percentage  of  it,  as  I  remember  it,  that  is  now  in  service  in  dif- 
ferent parts  of  the  system. 

I  would  not  make  any  account,  in  figuring  the  depreciation,  as 
to  the  cost  of  relaying  it.  I  would  leave  that  until  the  time  arrived. 
I  think  I  am  doing  all  that  can  be  done  with  depreciation  in  fixing  the 
depreciation  so  that  it  will  mark  off  all  the  costs  down  to  the  salvage 
7920  value.  The  cost  of  relaying  would  enter  into  a  consideration  of  what 
the  salvage  value  would  be. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

On  the  auxiliaries  of  pipe  lines,  referring  to  the  gates  and  ser- 
vices in  the  city  distributing  system,  in  Table  22  of  "Exhibit  97",  I 
have  estimated  13%  depreciation,  which  corresponds  approximately 
to  the  average  depreciation  on  the  cast-iron  pipe;  actually  it  is  a 
little  more  than  the  average.  The  services  do  not  relate  to  the  service 
pipes,  but  only  to  the  corporation  costs. 

For  meters  an  allowance  of  20%  depreciation  is  made.  The  aver- 
age age  of  meters  in  use  January  1,  1913,  is  not  known  to  me.  It  is 
assumed  to  have  been  eight  years,  and  the  depreciation  allowed  corres- 
ponds to  a  life  of  25  years.  Some  parts  of  the  meters  wear  out  and 
have  to  be  replaced.  Keeping  up  the  meter,  and  replacing  these  parts, 
is  ordinarily  included  in  maintenance.  With  this  done,  the  meters  are 
very  durable  structures,  and  probably  last  more  than  25  years. 

Questioned  by  Master. 

I  have  in  Table  22  estimated  cost  of  reproduction,  including  over- 
head, $495,000;  percent  of  depreciation,  20;  cost  and  overhead,  less 
depreciation,  $395,000;  I  have  taken  that  in  rough  figures,  and  it 
turns  out  that  I  have  called  it  1/5  of  $500,000.  These  were  all  made 
on  the  slide  rule.  I  used  a  round  percent  practically  always,  and  did 
it  with  the  slide  rule,  and  that  is  all  the  accuracy  that  is  worth  while. 
Oftentimes  my  figures  have  been  checked  by  some  of  the  assistants 
and  carried  out.  Wherever  that  appears  it  is  a  pure  indication  that 
7921       someone  else  did  it. 

Tunnels  and  Dams :  With  these  an  entirely  different  idea  of  de- 
preciation enters.  Tunnels  and  dams  in  waterworks  service  are  never 
discarded  because  of  age.  Generally  speaking,  they  suffer  no  depre- 
ciation with  time.  In  fact,  as  structures,  time  often  adds  value.  The 
dams  of  the  Spring  Valley  system,  tested  by  many  years  of  successful 
use,  and  by  having  met  earthquake  shocks,  and  known  to  be  and  re- 
main tight,  are  distinctly  more  valuable  than  new,  and  untried  struc- 
tures would  be.  A  dam  or  a  tunnel  becomes  less  valuable,  and  suffers 
depreciation,  when  it  is  no  longer  suited  to  its  service  under  changed 
conditions.  When  that  happens,  it  depreciates  in  value,  even  though 
it  has  no  physical  defects.  For  instance,  the  Upper  Crystal  Springs 
Dam  is  a  perfectly  good  dam,  and  to  reproduce  it  would  cost  a  certain 
sum  of  money ;  it  has  been  deprived  of  its  main  usefulness  by  the  con- 
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struction  of  the  Lower  Crystal  Springs  Dam.    Its  worth  is  now  limited 
to  the  value  of  important  secondary  uses  that  it  still  serves. 

Questioned  by  Mr.  Searls. 

I  don't  mean  that  I  am  now  considering  depreciation  on  the  de- 
teriorated structure.  The  procedure  appears  on  page  5  of  Exhibit 
97,  where  the  old  dam,  as  it  is  called,  the  estimated  cost  of  reproduc-  7922 
tion,  including  overhead,  is  entered  at  $336,000;  60%  depreciation  is 
marked  off,  leaving  a  net  of  $135,000.  The  $135,000  is  what  the  esti- 
mate for  a  road  amounted  to,  and  the  60%  is  obtained  by  the  dif- 
ference. I  do  nothing  further  with  that  here;  I  don't  apply  the  60% 
twice. 

Questioned  by  Master. 

Dams  sometimes  depreciate  by  siltage.  I  don't  know  of  any  ap- 
preciable filling  up  of  the  reservoirs  of  this  company.  I  have  not  in- 
vestigated that  particularly,  but  generally  speaking  it  is  clear  water 
that  comes  to  them,  and  reservoirs  receiving  that  kind  of  water  do  not 
silt  appreciably. 

Questioned  by  Mr.  Searls. 

The  Upper  Crystal  Springs  Dam  does  serve  the  purpose  of  keep- 
ing the  muddy  water  from  going  into  the  lower  lake,  but  the  greatest 
amount  of  sediment  I  have  ever  seen  in  that  water  would  not  make 
very  many  cubic  yards  of  mud  on  the  bottom. 

Questioned  by  Mr.  Greene. 

That  would  not  enter  into  the  depreciation  of  the  structure,  it  does 
not  affect  the  structure,  but  if  it  happens  that  the  dam  fills  up,  it  de- 
creases its  value,  and  it  is  an  element  of  depreciation.  In  the  case  of 
the  Chabot  Dam  of  the  Peoples  Water  Co.,  it  was  a  very  small  amount, 
according  to  Mr.  Cory's  figures  as  to  silt,  which  I  appreciated.  There 
were  some  measurements  in  that  case  which  showed  that  it  would  take  7993 
a  good  many  years  to  fill  up,  which  made  it  too  remote  for  practical 
consideration. 

(Mr.  Dockweiler  here  stated  that  he  had  made  an  investigation  as 
to  silting  with  reference  to  the  Spring  Valley  Reservoirs,  and  it  would 
be  so  long,  that  it  can  be  ignored,  but  that  with  relation  to  the  Chabot 
Dam  of  the  Peoples  Water  Co.,  it  was  estimated  that  it  would  take  100 
years  to  silt  up). 

Mr.  Hazen :  In  the  tunnels  where  I  changed  from  brick  to  con-  7924 
crete,  if  I  had  estimated  them  as  brick  in  the  first  place,  I  think  I 
should  go  through  the  same  process  as  I  do  with  the  Upper  Crystal 
Springs  Dam,  that  is,  I  would  depreciate  them  by  obsolescence,  or  to 
a  certain  percentage,  but  I  shorten  the  process  by  estimating  them 
in  concrete. 

Questioned  by  Mr.  Greene. 

I  do  not  think  that  there  would  be  depreciation  in  the  tunnel 
lining;  it  might  be  depreciated  by  a  movement  of  the  earth,  or  some- 
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thing  of  that  sort,  but  practically  any  depreciation  would  be  func- 
tional. I  have  allowed  some  depreciation  on  several  of  the  tunnels 
owing  to  changed  conditions  since  they  were  built.  That  assumes  that 
the  work  is  well  done.  If  there  was  any  depreciation  of  that  kind,  I 
think  it  ought  to  be  apparent  on  physical  examination,  and  in  that 
event,  allowance  should  be  made  for  it,  but  I  am  speaking  of  tunnels 
in  good  condition  that  show  nothing  of  that  sort.  Structures  of  this 
type  must  be  looked  at  from  the  standpoint  of  their  usefulness,  con- 
ditions and  probable  serviceability,  and  depreciation,  if  allowed, 
must  be  based  upon  conditions  of  this  kind,  and  not  upon  the  age  of 
the  structures. 

I  may  say,  in  connection  with  the  dams,  that  there  are  various 

7925  perishable  items,  the  houses  and  the  woodwork,  and  the  iron  pipes, 
and  the  gates,  and  so  on,  and  I  have  usually  allowed  depreciation  on 
the  perishable  auxiliaries  of  the  dams,  but  not  on  the  dams  themselves. 

Merced  Structures:  These  include  a  pumping  station,  pipe  line, 
and  various  protective  and  auxiliary  works  for  making  Merced  water 
available.  Depreciation  on  them  is  estimated  in  the  ordinary  way,  as 
if  Merced  water  was  to  be  continued  in  use  indefinitely.  It  may  be 
thought  that  if  Merced  ceases  to  be  used  as  a  regular  source  of  supply 
in  a  few  years,  that  is,  after  Calaveras  water  is  available,  that  the 
present  work  will  no  longer  be  needed,  and  that  for  the  emergency 
use  of  Merced  thenceforth  proposed,  other  and  different  works  will 
be  needed,  and  that  in  view  of  this  condition  the  Merced  structures 
should  all  be  depreciated,  regardless  of  their  physical  condition,  as  if 
their  life  were  nearly  run.    I  do  not  accept  this  view. 

The  sole  reason  for  giving  up  the  daily  use  of  Merced  is  the  great 
increase  in  the  value  of  the  lands  needed  to  protect  the  quality  of 
its  water.  The  time  seems  to  be  approaching  when  it  will  pay  to  sell 
off  this  land  for  building  lots,  and  get  an  equivalent  supply  of  water 
from  a  cheaper  source.  It  will  only  be  best  to  do  this  when  the  lands 
alone  can  be  sold  for  more  than  the  whole  supply  is  worth  for  water; 
that  is  to  say,  when  they  can  be  sold  for  more  than  the  sum  of  the 
estimated  cost  of  the  reproduction  of  all  structures,  less  ordinary  de- 
preciation, and  the  water  rights,  and  as  much  of  the  value  of  the  land 
as  a  return  can  be  earned  upon,  at  rates  otherwise  fair,  in  the  water 
supply  business.    When  the  land  can  be  so  sold,  and  is  so  sold,  it  will, 

7926  obviously,  be  at  a  profit  that  is  large  enough  to  absorb  any  remaining 
value  in  the  structures  and  water  rights  that  there  may  be.  It  should 
be  so  absorbed,  and  no  additional  depreciation  on  structures  should 
be  allowed  so  long  as  the  structures  remain  in  daily  service.  That  is, 
when  the  Merced  is  finally  written  off,  it  will  not  be  a  charge  against 
depreciation  on  structures.  If  it  is  sold,  it  will  be  sold  because  it  is 
more  profitable  than  to  continue  it  in  the  water  supply  business,  and 
that  the  profits  of  the  transfer  ought  to  absorb  any  incidental  losses 
that  there  may  be. 
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Questioned  by  Master. 

Referring  to  my  explanatory  sentence,  reading  "and  as  much  of 
"the  value  of  the  land  as  will  return",  and  so  forth,  my  thought  is 
this:  Here  is  a  property  which  was  a  very  desirable  source  of  water 
supply  when  it  was  acquired,  and,  apparently  a  very  economical  one  in 
its  time,  and  it  served  and  is  serving  an  excellent  purpose,  but  the 
time  is  approaching  when  it  will  be  best  to  sell  that  off  and  give  it  up 
as  a  regular  source  of  supply.  The  greater  part  of  investment  in 
Merced  is  in  land  for  protective  purposes.  As  far  as  the  lake  is  con- 
cerned, and  a  limited  margin  around  it  which  would  give  control  of 
the  water,  that  only  represents  a  value  at  the  present  time  which  is 
so  moderate  that  it  would  be  worth  while  to  keep  it  for  water  supply 
purposes,  but  to  limit  the  supply  to  that  would  mean  that  all  the  sur- 
rounding lands  would  pass  into  other  ownership,  and  be  used  for  7927 
other  purposes.  The  water  would  be  polluted,  and  so  it  would  not  be 
proper  to  continue  to  use  it. 

The  point  of  this  is  that  the  depreciation  at  Merced,  which  would 
be  functional,  if  it  were  to  go  out  of  use  because  it  were  not  suitable, 
for  instance,  because  it  were  bad  water,  if  that  were  the  case,  would 
put  it  on  an  entirely  different  basis  than  because  it  goes  out  of  service 
because  it  has  become  more  valuable  for  another  purpose.  I  have 
estimated  the  normal  depreciation ;  that  is,  I  have  estimated  a  deprecia- 
tion just  as  if  it  were  going  on  indefinitely.  Of  course,  when  it  would 
go  out  of  use  cannot  be  foretold.  The  system  could  not  be  operated 
without  it  at  present — and  that  applies  to  some  years  in  the  future, 
just  how  many  I  cannot  state.  My  theory  only  applies  when  it  is  en- 
tirely clear  that  the  substituted  use  is  a  more  valuable  one.  In  other 
words,  when  the  speculative  value  of  land  becomes  greater  than  any 
reasonable  return  that  could  be  earned  on  it,  then  the  company  will 
turn  around  and  sell  the  land  as  a  real  estate  speculation,  and  give  up 
the  water  business  so  far  as  that  goes.  Until  they  do  that,  the  people  7928 
can  continue  to  pay  rates  on  the  value  of  the  land  and  the  water 
there ;  that  would  include  an  ordinary  allowance  for  depreciation,  but 
it  would  not  be  fair  to  make  an  extraordinary  allowance  for  deprecia- 
tion, because  of  the  increased  value  of  the  land  for  other  purposes. 
This  is  a  case  where  omitting  depreciation  would  apparently  do  little 
harm,  but  I  think  it  is  better  to  stick  to  the  ordinary  custom,  and  treat 
it  as  waterworks  property  on  the  ordinary  basis  as  long  as  it  is  worth 
while  to  keep  it  in  service. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

Depreciation  on  minor  items  is  estimated  in  general  upon  the 
same  principles  as  those  relating  to  large  structures  of  the  same  char- 
acter. Condition  was  frequently  taken  into  account,  and  the  estimate 
was  based  on  it.  The  trestles  are  usually  estimated  to  have  a  40-year 
life,  corresponding  to  the  flumes. 
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At  the  San  Andres  Reservoir  the  outlet  works  were  damaged  by 
the  earthquake  of  1906.  Since  then  new  structures  have  been  built 
which  practically  replaced  the  old  ones.  A  heavy  depreciation  is 
allowed  on  the  old  ones,  but  not  100%,  because  the  old  structures 
have  been  repaired,  and  are  connected,  and  still  have  a  certain  value 
for  reserve  service.     That  is  in  Table  3.    I  allowed  70%  depreciation 

7929  on  the  old  structures.  A  depreciation  of  20%  is  allowed  on  the  Bald 
Hill  Tunnel.  The  tunnel  is  in  good  condition  as  far  as  the  service 
for  which  it  was  built  is  concerned,  but  some  reconstruction  will  be 
necessary  in  connection  with  the  enlarged  service  to  be  expected  in 
the  future  from  the  San  Andres  Reservoir.  I  don't  feel  quite  sure 
that  I  ought  to  have  made  this  20%  ;  it  may  not  be  quite  fair  to 
depreciate  a  good  structure,  simply  because  something  else  is  going 
to  be  done.  What  I  have  in  mind  is  that  the  Calaveras  water  will 
be  brought  to  the  city  by  way  of  San  Andres,  and  that  will  involve 
cutting  some  new  connections  at  San  Andres,  which  will  make  quite 
a  difference  with  the  present  outlet.  I  am  not  sure  that  that  ought 
to  be  allowed  as  depreciation,  but  at  any  rate,  I  marked  it  off  in  that 
way,  and  that  is  the  reason  for  it. 

The  composite  pipe  line  serving  as  rising  main  from  the  Crystal 
Springs  Pump  is  depreciated  rather  heavily.  That  is  the  last  item 
on  Table  4,  amounting  to  $36,100,  depreciated  40%.     This  was  built 

7930  to  meet  an  emergency,  using  stock  on  hand,  and  there  is  much  more 
than  the  normal  amount  of  material  in  it;  they  used  old  pipe  and 
fittings  that  they  had  in  the  yard,  and  put  them  together  quickly  to 
get  this  line  which  was  needed  to  save  some  water. 

Much  of  this  material  can  be  taken  out  at  some  subsequent  time, 
and  again  used  in  the  system.  The  allowance  for  depreciation  was 
based  on  a  consideration  of  the  cost  of  a  new  single  line  to  render 
an  equivalent  service,  but  with  an  addition  for  the  probable  salvage 
value  of  some  of  the  parts  in  the  present  line,  and  the  depreciation 
was  taken  as  the  difference  between  the  cost  of  reproduction  of  the 
line  as  it  is,  and  the  amount  so  found. 

The  Upper  Crystal  Springs  Dam  has  ceased  to  be  useful  as  a 
dam.  It  still  carries  the  road  and  takes  the  place  of  a  bridge.  It 
has  the  further  function  of  keeping  the  turbid  water  in  the  upper 
basin  from  mingling  with  the  water  in  the  other  basin  from  which 
the  supply  is  taken.  The  cost  of  a  simple  fill  to  carry  the  road,  and 
keep  the  waters  separate,  is  considered,  with  the  necessary  culverts 
and  gates,  and  depreciation  is  taken  as  the  difference  of  the  amount 
so  found,  and  the  estimated  cost  of  reproduction  of  the  structure  as 
a  dam.  In  other  words,  the  depreciation  is  assumed  to  bring  down 
the  cost  of  reproduction  in  the  estimate  to  the  cost  of  a  simple  road- 
way and  earth  fill  to  keep  the  waters  separate. 

The  tunnels  on  the  Crystal  Springs  pipe  line  are  built  as  part 
of  the  pipe  line,  and  probably  would  not  serve  another  line  at  some 
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future  time.    I  think  if  a  new  pipe  line  were  built,  it  would  probably 

be  built  before  the  present  line  was  abandoned,  and  parallel  with 

it,  and  new  and  parallel  tunnels  would  be  driven  in  connection  with 

it;  it  also  probably  would  be  larger  than  the  present  line.     It  is       7931 

doubtful  if  they  will  be  of  use  after  the  present  line  has  reached  the 

limit  of  its  usefulness.     They  are,  therefore,  depreciated  at  the  same 

rate  as  the  pipe,  even  though  there  may  be  no  physical  deterioration 

in  them. 

On  the  composite  pipe  line  to  Ocean  View,  made  up  of  old  pipe, 
with  some  thin  steel  pipe,  the  estimated  cost  of  reproduction  is  based 
on  a  simple  line  equivalent  service,  and  depreciation  corresponding  to 
a  life  of  20  years  is  taken.  In  that  case,  the  old  iron  pipe  I  estimated 
as  equivalent  to  a  new  steel  pipe,  and  I  took  the  price  of  a  new  steel 
pipe  which  they  bought  as  covering  the  old  one,  which  as  a  strict 
matter  of  reproduction,  would  cost  a  great  deal  more  than  the  steel 
pipe,  and  more  than  I  have  estimated.  The  short  life  is  taken 
because  that  is  steel,  and  it  is  also  thin,  and  I  don't  anticipate  that 
it  will  be  a  long-lived  structure. 

The  San  Mateo  Screen  Chamber,  13  years  old,  is  depreciated  on 
the  basis  of  an  assumed  life  of  30  years.  It  should  be  as  durable  as  the 
flumes,  but  there  will  be  considerable  replacing  of  the  fittings. 

At  Millbrae,  the  reservoir  built  near  the  stand-pipe  is  not  in 
service,  and  is  not  likely  to  be  used.  Very  heavy  depreciation  was 
estimated  on  it,  and  on  some  of  the  other  structures.  It  is  doubtful 
if  these  will  ever  be  used,  but  some  salvage  on  the  gates  and  pipes 
should  be  obtained.    Those  are  very  small  items. 

On  the  Honda  Tunnel  20%  depreciation  is  deducted  on  the 
ground  that  the  tunnel  is  not  large  enough  or  low  enough  to  be  fully  7932 
adequate  for  service  for  some  time  in  the  future.  From  the  stand- 
point of  present  conditions,  this  allowance  is  not  warranted,  for  the 
tunnel  is  performing  all  its  functions  satisfactorily.  That  is  in  the 
same  position  as  the  Bald  Hill  Tunnel.  A  much  larger  connection 
with  Honda  will  be  needed  in  connection  with  Calaveras  water,  and 
that  Honda  Tunnel  will  simply  serve  as  a  reserve  after  that.  They 
may  have  to  tunnel  under  the  Twin  Peaks  Tunnel  there.  They  can 
put  in  a  pressure  tunnel.  I  have  not  worked  that  out,  but  some  way 
will  be  found  to  get  there. 

The  Sunol  works  are  of  permanent  construction,  and  there  is 
little  occasion  for  allowing  depreciation  on  them.  I  have  made  an 
allowance  corresponding  to  lives  of  from  40  to  55  years,  correspond- 
ing to  remaining  lives  of  about  40  years.  They  were  built  at  different 
times,  and  I  varied  the  allowance  according  to  the  ages,  and  assumed 
them  all  to  be  written  off  in  40  years  in  the  future.  I  think  perhaps 
that  deduction  ought  not  to  be  made.  The  deduction  is  justified  only 
on  the  theory  that  the  whole  business  of  handling  Alameda  Creek 
water  may  be  so  changed  at  that  time  as  to  reduce  the  usefulness  of 
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those  structures.      The  deduction  is  a  debatable  one,   and  perhaps 
should  not  be  made.     It  amounts  to  $44,000.     So  I  would  take  that 
off  now,  and  that  will  offset  the  one  that  I  added  before. 
7933  On  the  Niles  Aqueduct  the  dam  and  masonry  aqueduct  are  in 

perfectly  good  condition,  and  the  5%  depreciation  allowed  is  nominal. 
A  steel  bridge,  left  without  connection  by  flood,  has  only  salvage  value. 

The  submerged  pipe  lines  at  Ravenswood  have  been  depreci- 
ated upon  the  basis  of  an  assumed  life  of  50  years.  These  pipes, 
as  far  as  can  be  discovered  by  examination,  are  in  perfect  con- 
dition at  the  present  time. 

At  Honda  the  main  structures  are  depreciated  10%.  I  have 
not  usually  depreciated  the  reservoirs,  but  the  Honda  Reservoir 
was  built  at  various  times,  and  on  different  plans,  and  while  the 
whole  has  worked  out  well,  it  is  considered  that  the  material  is 
somewhat  less  advantageously  disposed  than  would  be  the  case 
in  a  modern  structure. 

The  Francisco  Street  Reservoir  is  depreciated  40%  on  con- 
dition. The  reservoir  is  in  use,  but  it  is  only  moderately  service- 
able at  the  present  time  with  reference  to  what  a  reservoir  of  that 
size  ought  to  be  capable  of.  Such  use  as  is  made  of  it  is  indispen- 
sible,  and  the  system  could  not  be  operated  without  it  at  the 
present  time.  The  reservoir,  as  it  stands,  would  serve  as  the  be- 
ginning of  the  construction  of  a  modern  reservoir,  and  the  work 
done  on  the  embankments,  and  so  on,  would  go  a  long  way  toward 
building  such  a  reservoir.  The  40%  depreciation  was  my  judg- 
ment; it  was  my  judgment  that  the  reservoir  was  fairly  worth 
rjqoA  60%  of  what  the  items  in  the  schedule  came  to,  taking  into  account 
its  present  necessary  use  as  part  of  the  system,  and  particularly 
on  the  work  which  they  would  represent  on  the  construction  of 
a  good  new  reservoir. 

The  other  distributing  reservoirs  are  in  good  condition,  and 
only  nominal  depreciation  is  made  on  them.  By  nominal,  I  mean 
depreciation  on  the  auxiliaries,  the  deteriorated  part,  and  not  on 
the  permanent  parts. 

Three  stand-pipes  in  the  system  have  been  depreciated  by  the 
Sinking  Fund  Method  upon  an  assumed  life  of  50  years.  Two  of 
these  tanks  are  built  of  steel  plates,  and  the  Clay  Street  tank  of 
wrought-iron  plates.  By  the  more  detailed  analysis,  there  should 
be  a  separation  in  the  lives  allowed,  the  probable  life  of  the 
wrought  iron  tank  being  greater  than  for  the  steel  one.  This 
matter  was  overlooked,  and  50  years  is  taken  as  an  average 
for  all. 

That  completes  the  description  of  the  methods  that  I  used  in 
reaching  the  depreciations  that  are  entered  on  this  table.  In  my 
judgment  they  represent  the  depreciation,  and  all  of  the  deprecia- 
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tion,  that  has  accrued,  and  ought  to  be  allowed,  in  the  existing 
structures  in  this  system. 

I  now  come  to   annual  depreciation,  by  which  is  meant  the       7935 
amount  that  must  be  marked  off  each  year  to  make  up  for  all  the 
losses    of    wear,    tear,    corrosion    and    abandonment    of    physical 
structures. 

One  way  of  forming  an  estimate  of  the  annual  depreciation 
is  to  go  through  the  items  of  the  inventory,  and  assign  to  each  a 
certain  rate  corresponding  to  the  assumed  expectancy  of  life,  as 
arrived  at  by  the  estimator  in  some  other  way.  Such  a  rate  is 
necessarily  arbitrary,  and  sufficient  reasons  for  it  at  all  points 
cannot  be  advanced.  It  is  especially  unreliable  in  that  the  times 
when  the  various  parts  of  the  plant  will  cease  to  be  serviceable 
cannot  be  known  in  advance,  and  any  estimates  made  are  likely 
to  prove  wide  of  the  mark. 

I  have  made  a  serious  effort,  extending  through  some  years, 
to  get  another  and  better  guide  in  estimating  annual  depreciation, 
based  on  the  experience  of  old  works,  which  had  been  examined 
in  considerable  detail,  and  for  which  tolerably  complete  financial 
history  were  available.  Data  of  this  kind  are  very  hard  to  get. 
In  three  of  the  cases  to  be  mentioned,  Mr.  Metcalf  is  principally 
responsible  for  the  financial  histories  that  I  have  used,  although 
not  for  the  final  arrangement  of  the  data.  The  plants  are  plants 
that  I  have  had  to  do  with,  and  have  valued,  and  so  in  saying  that 
I  am  endebted  to  Mr.  Metcalf  for  the  financial  history,  I  do  not 
mean  that  I  am  endebted  to  him  for  the  whole  data,  by  any  means. 

Method  Followed:  The  total  depreciation  is  made  up  of  two  7936 
parts,  namely,  the  cost  of  all  structures  that  have  been  discarded 
in  the  system  from  the  beginning  of  operation  to  a  given  date, 
and  the  amount  of  accrued  depreciation  in  all  the  existing 
structures  at  that  date.  I  am  referring  to  the  original  costs  there. 
There  is  a  certain  discrepancy  in  these  figures,  because  costs  have 
varied  through  a  long  term  of  years,  and  there  has  not  been  any 
way  that  the  data  could  be  brought  up  to  the  same  basis.  For 
instance,  most  of  these  works  go  back  to  an  early  period  when 
materials  of  construction  were  very  high.  I  will  speak  for  the  East 
now ;  in  California  there  were  probably  somewhat  similar  fluctuations, 
although  not  in  the  same  percentages. 

With  the  Eastern  works  in  the  seventies,  cast-iron  pipe  sold 
for  $70  a  ton,  or  so,  and  the  early  construction  was  very  much 
more  expensive  than  anything  in  recent  years,  and  from  that 
time  until  in  the  nineties,  there  was  a  very  great  drop  in  the  cost 
of  materials  of  construction.  When  I  first  had  to  do  with  the 
valuation  of  water-works  plants  that  were  being  taken  by  cities, 
the  costs  of  reproduction  as  measured  by  the  costs  at  that  time 
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were  very  much  lower  than  the  actual  costs  of  the  plants.  That 
was  always  the  case  with  the  valuations  that  were  made  at  that 
time,  the  cost  of  reproduction  was  a  very  much  lower  basis  than 
original  cost.  From  the  nineties,  in  the  last  20  years,  speaking 
broadly,  the  costs  have  been  going  up  until  the   costs  of  repro- 

7937  duction  are  very  much  greater  than  the  actual  costs  of  work  that 
was  built  at  the  lowest  swing  of  the  tide  in  the  nineties,  and  these 
records  that  I  have  are  through  those  swings,  and  of  course 
they  represent  work  built  at  different  periods,  and  at  different 
relative  costs.  It  has  not  been  possible  to  straighten  this  out, 
and  the  data  is  all  subject  to  the  objection  that  they  have  not 
been  straightened  out ;  but  notwithstanding  that,  I  think  it  is 
very  significant  and  helpful. 

The  whole  depreciation,  then,  is  made  up  of  two  parts,  of  the 
cost  or  worth  of  the  discarded  structures,  and  of  the  accrued  depre- 
ciation at  the  date  of  the  inquiry.  The  depreciation  so  found  must 
be  referred  to  some  base,  and  several  methods  of  doing  this  suggest 
themselves.  The  first  method  which  I  consider  is  this:  The  depre- 
ciation may  be  reckoned  on  the  total  costs  of  the  structures,  new. 
This  method  has  much  to  commend  it,  and  it  is  in  line  with  the 
ordinary  method  of  reckoning  depreciation.  It  is  open  to  the  disad- 
vantage, as  a  practical  matter  of  procedure,  that  it  is  necessary  to 
carry  two  accounts  forward  in  applying  it,  namely,  (a)  an  original 
cost  account,  (b)  the  same  less  depreciation.  The  difference  between 
the  two  represents  a  depreciation  fund,  and  the  annual  depreciation 
is  made  up  of  two  items,  first,  the  annual  depreciation  as  ordinarily 
computed,  and  second,  the  interest  on  the  accumulated  depreciation 
fund  to  that  date.  The  complexity  of  the  computations  that  are 
required  are  somewhat  against  the  method. 

A  second  method  which  I  considered  is  to  reckon  the  depreciation 
on  the  cost,  or  estimated  cost  of  reproduction,  less  depreciation  for 
the  preceding  year.     This  method  has  the  advantage  of  simplicity. 

7938  It  is  open  to  some  objections,  as  it  probably  results  in  marking  off 
more  depreciation  in  the  early  years  of  a  property  than  should  be 
marked  off,  and  somewhat  less  later  on.  On  account  of  its  con- 
venience, and  notwithstanding  this  defect,  it  will  be  used  in  that 
which  follows. 

Then  I  used  a  third  method.  Depreciation  may  be  computed  as 
a  percentage  of  the  gross  income.  This  method  has  the  advantage  of 
making  the  allowance  for  depreciation  small  in  the  early  years  when 
the  income  is  small,  and  of  increasing  it  with  the  income.  This  is 
certainly  a  logical  procedure.  It  is  open  to  the  objection  that  with 
an  unduly  low  rate  of  return,  the  percent  of  depreciation  must  go 
higher  than  normal,  and  with  an  excessive  rate  of  return,  it  must  be 
lower  than  normal.  There  may  be  some  practical  difficulties,  there- 
fore, in  adjusting  the  matters  on  this  basis.    I  have  studied  it  more, 
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and  am  disposed  to  use  it  rather  more  seriously  as  I  study  it  more. 
It  has  some  very  practical  advantages. 

Portland,  Maine :  There  were  4  water  companies,  all  in  the  same  7940 
ownership,  and  doing  business  together,  and  they  were  all  taken  at 
the  same  time,  and  the  accounts  of  the  4  companies  have  been  con- 
solidated in  making  this  statement.  The  plant  had  been  in  operation 
39  years  at  that  time,  and  had  done  a  profitable  business;  it  was  a 
good  plant,  but  there  had  been  a  good  deal  of  depreciation  on  it,  in 
part  owing  to  lack  of  adequate  engineering  advice,  perhaps,  and  in 
doing  some  things  that  were  not  very  well  advised.  The  plant  was 
taken  under  a  condemnation  proceeding,  but  the  value  of  the  physical 
parts  of  the  plant  are  agreed  upon  by  4  engineers,  2  representing  each 
side,  and  I  have  used  the  figures  so  agreed  upon.  The  depreciation 
was  not  agreed  upon,  but  I  have  used  for  this  purpose  the  average  of 
the  estimates  of  the  4  engineers  as  being  the  fairest  basis.  The  Court 
made  no  determination  of  the  amount  of  depreciation,  so  I  could  not 
use  that.  The  depreciation  on  the  existing  structures — following 
Portland  through  first,  before  I  take  up  the  other  plants — was 
$498,000,  and  the  abandoned  structures  was  $136,000,  plus,  and  the 
total  depreciation,  the  sum  of  those  items,  $633,000.  The  cost  to 
reproduce  the  structures  in  use  at  the  time  of  the  valuation  was 
$2,594,000,  and  adding  the  discarded  structures,  the  cost  to  reproduce 
all  would  have  been  $2,731,000,  and  deducting  the  depreciation  from 
that  left,  for  the  existing  works  less  depreciation,  $2,096,000.  The  last 
year  covered  by  the  records  was  1907.  The  average  age  of  the  exist- 
ing structures  was  18  years.  These  next  lines  are  made  as  a  calcula- 
tion to  show  the  gross  amount  of  investment  for  one  year,  less 
depreciation.  We  studied  it  for  some  time,  and  this  was  the  form  7941 
that  seemed  to  put  it  in  most  compact  form. 

I  took  from  the  cost  of  reproducing  all  the  structures,  $2,731,000, 
one-half  of  the  total  depreciation,  $316,000,  and  that  leaves  $2,414,000 
as  the  cost  of  reproducing  the  structures,  less  half  the  depreciation; 
we  have  the  depreciation  referring  to  half  the  age,  starting  at  full 
value  at  the  start,  and  coming  down  to  the  $2,096,000  at  the  end,  and 
averaging  for  the  whole  period,  the  gross  amount  less  half  the  depre- 
ciation. That  was  not  based  on  a  ratio  of  18.39.  It  has  nothing  to 
do  with  that.  At  the  beginning  of  the  life  of  each  structure  you  have 
100%,  and  at  the  end  of  the  life  you  have,  let  us  say  60%,  and 
during  the  whole  period  it  will  average  80% ;  in  other  words,  during 
the  whole  period  under  consideration  half  the  depreciation  will  have 
accrued;  the  whole  has  accrued  at  the  end,  but  starting  at  nothing 
at  the  beginning,  the  average  will  be  half  the  depreciation  off.  Mul- 
tiply that  by  18  years,  the  average  age  of  the  structures,  and  it  gives 
the  investment  as  equivalent  to  $43,500,000  for  one  year. 

There  is  one  assumption  involved  in  this  which  does  not  rest 
upon  any  data,  but  which  I  think  is  fair;  the  abandoned  structures 
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are  assumed  to  have  the  same  average  age  when  they  are  abandoned 
as  the  existing  structures,  that  is  18  years.  I  had  no  basis  for  com- 
puting the  average  age  of  the  abandoned  structures,  but  those  aban- 
doned structures  were  the  earlier  structures  built,  and  were  the  less 
durable  ones,  and  their  life  certainly  was  a  great  deal  less  than  the 
normal  life  of  the  remaining  structures,  or  of  all  the  structures  in  the 
plant.  So,  the  error  involved  in  assuming  that  the  average  life  of 
these  abandoned  structures  was  18  years,  I  think,  was  not  very  great. 

7942  We  have  this  investment  of  $43,500,000  for  one  year,  and  a  total 
depreciation  of  all  kinds  of  $633,000.  Dividing  that  by  the  $43,500,- 
000,  gives  1.46  as  the  average  annual  rate  of  depreciation  of  the 
structures.  In  other  words,  if  the  company  had  started,  and  marked 
off  the  first  year  1.46%  of  its  construction  account,  and  had  added 
each  year  its  construction  account,  and  deducted  1.46  of  the  balance 
at  the  beginning  of  the  year,  if  the  calculation  is  right,  the  construc- 
tion account  at  the  end  of  the  period  would  balance  up  with  the 
$2,096,000,  the  estimated  cost  of  the  construction,  less  depreciation. 
The  Portland  plant  had  earned  from  the  sales  of  water  altogether 
$6,605,000,  and  the  whole  depreciation  was  9.57%  of  the  total  water 
sales.  I  think  the  depreciation  on  the  Portland  plant  was  a  good 
deal  above  the  average  owing  to  some  rather  expensive  construction 
that  had  been  carried  out,  and  that  was  not  very  useful,  and  I  took 
that  into  account  in  applying  it  in  this  case. 

Racine  Water  Co. :  The  record,  going  up  to  the  end  of  the  year 
1913,  when  it  had  been  in  operation  26  years,  the  average  age  of  the 
existing  structures  was  16  years ;  the  depreciation  on  the  Racine  plant 
has  been  unusually  small  for  two  reasons.  The  first  is  that  it  was  a 
very  well  designed  plant,  anticipating  very  well  all  the  growth  that 
has  actually  taken  place,  and  practically  nothing  has  had  to  be  dis- 
carded up  to  the  present  time;  and  the  depreciation  is  low  in  the 
second  place.  Next,  the  water  handled  by  it  is  Lake  Michigan  water, 
which  is  usually  clear  and  free  from  organic  matter,  and  fairly  alka- 
line, and  which  has  very  little  corrosive  effect  on  the  pipe.  The 
waterworks  system  handling  the  water  of  the  Great  Lakes  suffers 
much  more  depreciation  than   plants  that  handle   the   softer  river 

7943  waters;  there  is  quite  a  marked  difference,  and  the  depreciation  on 
the  pipe  system  at  Racine  is  very  low. 

Denver  plant:  This  plant  was  made  up  originally  by  the  con- 
solidation of  several  water  companies  that  were  in  competition  with 
each  other,  and  there  was  quite  a  little  discarded  material  that  grew 
out  of  that  separate  construction,  and  subsequent  consolidation,  and 
the  depreciation  is  further  somewhat  high  because  wood  stave  pipes 
had  been  used  in  the  main  lines,  and  the  life  of  these  pipes  is  com- 
paratively short. 

In  the  last  column  I  have  the  data  for  the  Spring  Valley  "Water 
Co. :  The  depreciation  on  existing  structures,  $3,192,000,  as  summed  up 
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in  this  Exhibit  97,  and  the  abandoned  structures  estimated  at  $3,300,- 
000;  that  is  Mr.  Sharon's  figures,  which  he  dug  out  at  well  as  he  could 
from  the  old  records,  giving  a  total  depreciation  of  $6,492,000  in  the 
whole  history  of  the  works.  The  cost  to  reproduce  present  structures, 
$25,125,000  is  also  from  my  Exhibit  97.  That  is  subject  now  to  a 
little  modification,  by  reason  of  the  agreement  on  certain  schedules; 
I  have  not  corrected  for  that.  The  cost  to  reproduce  all  the  structures, 
adding  the  $3,300,000  to  it,  is  $28,425,000,  representing  the  whole 
investment  in  structures  for  the  whole  life  of  the  company,  and  less 
depreciation,  $21,933,000.  The  period  of  operation  is  55  years,  to 
the  end  of  1913;  the  average  age  of  structures  26  years;  the  cost  of 
reproduction  of  all  structures,  present  and  abandoned,  less  half  the 
depreciation,  $25,179,000,  and  the  equivalent  investment  for  one  year, 
$654,000,  and  the  corresponding  annual  rate  of  depreciation  0.99%. 
The  total  income  from  sales  of  water,  $76,967,000,  and  the  deprecia- 
tion equal  to  8.45%  of  the  gross  sales.  I  think,  in  several  of  these 
cases,  the  amounts  received  from  the  sale  of  water  in  some  of  the 
earlier  years  were  not  quite  sharply  set  off;  either  there  was  some  7944 
uncertainty  as  to  the  income  for  certain  periods,  or  there  was  an  un- 
certainty as  to  the  classification  of  income  between  sales  of  water  and 
income  from  other  sources.  I  have  tried  to  get  the  best  data  available, 
but  in  some  cases  it  has  been  necessary  to  estimate  some  things  to 
round  out  the  record. 

That  is  gross  for  the  entire  life  of  the  plant,  and  I  think  includes 
the  impounded  moneys.  The  average  rate  of  depreciation,  reckoned 
each  year  on  the  estimated  cost  of  reproduction,  less  depreciation  for 
that  year,  as  deduced  from  the  four  plants,  is  1.06%.  The  average 
depreciation  for  the  four  plants  is  1.06%  per  annum  on  the  estimated  7945 
cost  of  construction,  less  depreciation,  or  by  the  third  method,  the 
average  is  9.28%  of  the  gross  income.  I  do  not  think  the  averages 
ought  to  be  used  too  widely.  That  is,  the  differences  in  the  plants 
ought  to  be  considered  in  applying  them,  and  there  are  quite  con- 
siderable differences  between  these  different  plants. 

This  data  that  I  have  collected,  obviously,  is  more  or  less  im- 
perfect for  purposes  of  this  discussion.  The  depreciation  in  the 
future,  and  the  depreciation  in  the  recent  past  may  be  quite  different 
from  what  the  depreciation  was  long  ago,  and  the  basis  of  the  esti- 
mates, and  of  the  costs  of  the  construction  at  different  times  has 
undoubtedly  varied  widely,  and  these  matters  are  not  fully  taken  into 
account  in  this  calculation,  and  I  do  not  very  well  see  how  they  could 
be.  The  cost  of  reproduction,  and  the  amounts  allowed  for  deprecia- 
tion are  estimates,  but  even  so,  it  seems  that  this  data  itself  gave  a 
rational  basis,  crude  though  it  is,  for  getting  at  depreciation,  that  is 
real  value,  and  that  is  a  good  deal  better  than  amounts  computed  out 
of  one 's  head  by  mental  processes  out  of  assumed  ages  for  the  different 
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parts  of  the  structure,  where  there  is  no  basis  for  knowing  what  those 
ages  are. 

The  sinking  fund  disappears  in  this  final  allowance  of  1%. 
There  is  not  any  sinking  fund,  and  there  is  not  any  straight  line.  I 
don't  know  that  the  method  has  been  named.  Mr.  Kiersted,  an 
engineer  of  Kansas  City,  was  very  much  interested  in  this  general 
method  years  ago,  and  I  think  probably  I  am  indebted  to  him  for  a 
good  deal  of  suggestion  in  regard  to  it.    As  far  as  I  know,  he  never 

7946  had  data  like  this  to  put  it  in  shape;  he  used  to  do  it  as  a  way  of 
getting  at  it.  As  I  have  been  thinking  about  it  the  last  few  years,  I 
have  been  trying  to  get  hold  of  data  of  that  kind  to  show  what  the 
whole  depreciation  had  been,  and  to  get  some  basis  on  which  it  could 
be  expressed  or  applied  in  every  case.  It  does  not  assume  a  constant 
ratio  between  gross  income  and  investment  in  property.  These  are 
really  two  independent  methods  of  handling  the  data,  and  if  the  ratio 
between  the  cost  of  reproduction  and  income  varied,  obviously,  apply- 
ing the  two  methods  would  not  give  identical  results ;  there  are  two 
different  methods  of  handling  the  data.  They  would  not  be  widely 
different  results,  because  the  ratio  of  return  on  investment  isn't  one 
that  varies  widely,  but  as  it  varies  it  would  make  a  difference  in  the 
two  methods ;  which  would  be  the  best,  I  think,  would  be  open  to 
debate. 

Questioned  by  Master. 

Mr.  Metcalf  stated  for  me  this  morning  that  I  had  concluded  in 
this  case  1%  of  the  depreciated  reproduction  cost  as  the  basis  for  my 
annual  depreciation  increment,  and  that  is  what  I  had  on  some  of  my 
earlier  calculations.  But  I  have  since  gone  through  it,  and  I  have 
perfected  this  last  study,  and  I  am  disposed  to  take  the  second  base 
as  a  basis  for  many  calculations  that  I  shall  have  to  make.  On  that 
basis  the  depreciation  comes  to  8.45%  of  the  gross  income  of  the 
Spring  Valley  business,  and  I  am  disposed  to  consider  that  as  per- 
haps as  good  an  indication  of  depreciation  as  I  could  suggest  at  this 
time. 

7947  Questioned  by  Mr.  Metcalf. 

That  amounts  to  more  than  1%  on  the  other  base  right  now,  with 
the  plant  underbuilt,  but  when  the  Calaveras  works,  for  instance, 
are  built  and  brought  into  service,  with  a  great  increase  in  the  in- 
vested capital,  and  without  a  corresponding  increase  in  income,  then 
it  throws  it  the  other  way ;  it  puts  the  distribution  between  different 
years  somewhat  differently. 

Questioned  by  Mr.  Searls. 

I  am  looking  at  this  as  a  practical  matter  as  well  as  a  theoretical 
one.  Let  us  suppose  that  we  go  ahead  and  build  the  Calaveras  works, 
and  put  $10,000,000  of  new  money  in  it;  that  means  that  you  have 
$100,000  extra  depreciation  to  meet  right  off,  and  it  comes  at  a  time 
when  the  system  cannot  well  stand  an  increase ;  taking  it  on  the  other 
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basis  means  that  when  the  Calaveras  works  are  built,  there  is  no 
immediate  increase  in  depreciation,  but  it  goes  on  increasing  grad- 
ually as  the  income  increases.  I  am  inclined  to  take  it  as  a  practical 
matter  that  this  may  be  a  fairer  way  of  distributing  it.  This  is  new 
business.  We  have  just  been  working  it  out,  and  we  are  trying  to  get 
hold  of  the  rational  way  of  handling  it,  and  I  am  not  setting  up 
either  of  these  methods  as  less  worthy,  or  anything  approaching  it; 
it  is  just  a  good  serious  try  to  get  a  better  basis  for  getting  at  it. 
Questioned  by  Master. 

My  annual  increment  was  $219,000.     That  was  on  a  1%  basis.  7948 

If  either  of  these  methods  had  been  applied  from  the  start  in  7949 
this  case,  disregarding  the  difference  between  reproduction  and  cost, 
if  either  one  method  had  been  followed  constantly  from  the  start, 
the  accrued  depreciation  shown  by  them  would  correspond  with  what 
I  have  estimated,  so  that  I  think  they  are  fully  in  harmony.  As  a 
result  of  my  other  studies  which  I  made,  I  came  to  the  conclusion,  at 
least  10  years  ago,  that  the  average  rate  of  depreciation  on  American 
waterworks  properties  was  in  the  neighborhood  of  1%  per  annum, 
that  not  being  a  fixed  figure,  but  an  average  figure  in  which  there  was. 
considerable  variation;  figures  of  considerably  less  than  1%  were 
found  in  various  stable  properties,  and  running  up  to  2%,  or  more, 
in  properties  that  were  not  stable  and  well  designed.  In  other  words, 
I  would  use  1%  as  a  basis,  and  vary  it  more  on  the  impression  of  the 
plant  as  to  its  durability  and  desirability  than  upon  the  calculations 
that  had  been  made  on  the  lives  and  the  sinking  fund. 


ONE  HUNDRED  AND  NINTH  HEARING.  MARCH  3,  1916. 

Witnesses:    Allen  Hazen  for  Plaintiff. 

Leonard  Met  calf  for  Plaintiff. 


Witness :    Allen  Hazen  for  Plaintiff. 


DIRECT    EXAMINATION    BY    MR.    GREENE. 


7951 


I  think  I  can  define  salvage  value  a  little  more  accurately  than 
I  did  yesterday.  I  should  consider  the  salvage  value  to  be  either  the 
value  of  the  pipe  after  relaying,  less  the  whole  cost  of  taking  it  up, 
and  doing  everything  that  was  necessary  to  it  in  relaying  it,  or  the 
value  of  the  pipes  taken  up  in  the  yard,  less  the  cost  of  taking  it  up 
and  putting  it  in  the  yard.  The  two  would  nominally  be  the  same 
thing. 

If  it  developed  that  the  rates  during  the  years  in  controversy,       7952 
and  possibly  before  that,  were  eventually  shown  to  be  confiscatory  in 
that  no  depreciation  was  allowed  for  the  years  in  controversy,  I  do 
not  see  how  any  wrongs  or  conditions  of  the  past  would  affect  the 
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cost  of  reproduction,  or  the  amount  of  depreciation  that  should  now 
fairly  be  allowed ;  it  seems  to  me  that  if  there  were  wrongs  in  the  past, 
and  charges  in  force  that  were  not  equitable,  that  some  other  way  of 
correcting  it  would  have  to  be  found,  if  such  a  way  could  be  found. 
It  might  result  in  a  basis  for  a  claim  of  the  company  that  the  rates 
should  be  higher  for  a  certain  period  to  make  up  for  what  they  had 
been  lower  in  the  past.  My  figures  include  the  impounded  moneys. 
As  far  as  my  calculations  were  concerned,  I  used  the  whole  income, 
including  the  15%.  I  misunderstood  your  question.  I  understood  it 
to  relate  to  this  question,  supposing  the  whole  income,  including  that, 
turned  out  to  be  so  small  that  it  would  permit  the  proper  deprecia- 
tion to  be  marked  off,  in  that  event  what  would  happen  to  that  de- 
ficiency ?     I  say,  as  far  as  I  can  see,  that  would  not  affect  the  value  of 

7953  the  plant  now,  but  would  rather  result  in  an  equitable  claim  that  the 
depreciation  for  the  next  five  years,  for  instance,  or  some  other  period, 
might  be  made  higher  to  make  up  for  what  it  had  not  been  possible 
to  have  it  for  the  last  five  years.  I  suppose  that  if  the  rates  should  be 
found  to  be  not  confiscatory,  and  the  impounded  money  returned,  the 
corresponding  equitable  reduction  should  be  made. 

Questioned  by  Master. 

I  don't  think  I  am  able  to  say  whether,  if  in  the  years  past — 
that  is  preceding  1907,  the  community  has  not  proceeded  on  the  theory 
that  accrued  depreciation  must  be  provided  for  in  rates  to  satisfy 
the  community's  obligation  to  keep  the  company's  capital  intact,  that 
we  should  then  begin  at  some  time,  by  system  of  annual  payment  on 
account  of  depreciation,  to  make  up  not  only  for  thereafter  accruing 
depreciation,  but  for  that  which  has  accrued  in  the  past.  I  do  not 
think  I  am  able  to  say  whether  there  is  an  obligation  to  correct  the 
wrongs  of  the  past  or  not ;  at  any  rate,  that  has  not  entered  into  any 

7954  treatment  of  it  that  I  have  in  mind.  It  seems  to  me  that  it  is  some- 
thing that  might  fairly  be  considered.  Whether  there  is  an  obligation 
to  allow  it  or  not,  I  cannot  say.  The  Knoxville  decision,  as  I  under- 
stand it,  is  that  it  was  the  duty  of  the  company  to  charge  rates  that 
would  permit  it  to  mark  off  a  proper  amount  of  depreciation.  It  may 
be  that  the  Spring  Valley  was  in  a  different  position  in  that  the  rates 
were  fixed  for  it,  and  that  it  had  no  opportunity  to  charge  rates  that 
would  permit  it  to  take  care  of  depreciation.  I  am  not  prepared  to 
say  whether  in  determining  a  question  before  a  court  we  shall  start 
in  and  amortize  that  lost  depreciation  beginning  1907. 

What  I  did  in  effect  in  my  system  was  to  make  the  amount  of 
deduction  from  reproduction  cost  new,  represented  by  depreciation, 
equal  the  total  of  assumed  depreciation  from  the  beginning  in  annual 

7955  installments.  I  followed  two  systems  in  handling  the  same  deprecia- 
tion ;  if  the  calculations  are  correct,  as  I  intended  to  make  them,  that 
is  the  base.  My  total  includes  abandoned  structures,  and  it  makes  a 
large  difference. 
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Questioned  by  Mr.  Metcalf. 

I  did  not  mean  to  imply  that  my  figure  for  accrued  depreciation 
of  $3,000,000  and  something  over  included  the  abandoned  property. 
That  is  the  depreciation  upon  the  existing  property,  so  that  the  total 
depreciation  today  would  be  the  sum  of  that  and  the  abandoned  prop- 
erty. That  is  the  amount  to  be  accounted  for. 

Questioned  by  Master. 

The   total   accrued   depreciation,   $3,192,000,   upon   the   existing 
property,  would  not  necessarily  be  found  by  multiplying  1%  by  the       7955 
average  age  of  the  existing  structures. 

It  is  true  that  if  I  took  one  of  the  more  complicated  systems,  like 
either  the  Pure  Sinking  Fund,  or  the  equal  annual  payment  method, 
that  I  would  have  an  exact  correspondence  between  past  depreciation, 
paid  in  annually,  assuming  it  was  so  paid,  and  the  amount  of  my  re- 
duction from  reproduction  cost  to  get  present  values,  taking  into  ac- 
count figures  on  discarded  items  as  well  as  the  depreciation  on  the 
present  items.  That  assumes  that  cost  new,  and  reproduction  costs 
are  the  same.  That  is  a  defect  in  the  calculation ;  there  are  probably 
others,  too.  It  is  not  as  definite  as  we  would  like,  but  it  seemed  to  be 
the  best  we  could  do.  The  great  advantage  is  that  it  substitutes  facts 
and  records  for  speculation. 

Neglecting  for  the  time  the  reckoning  of  depreciation  on  gross  7957 
income,  and  taking  it  the  other  way :  I  get  $3,192,455  as  the  depre- 
ciation on  the  existing  structures ;  I  determined  that,  not  by  any  esti- 
mate of  probable  lives,  but  by  inspecting  the  property  and  consider- 
ing its  physical  condition,  and  the  extent  to  which  its  life  or  existence 
appears  likely  to  be  affected,  either  by  obsolescence  or  inadequacy,  or 
any  form  of  functional  depreciation,  and  to  that  extent  that  part  of 
it  is  an  actual  inspection  method.  Then  I  determine  my  cost  of  re- 
production, and  my  cost  of  reproduction  including  my  abandoned 
structures ;  then  I  determine  a  figure  of  $21,000,000,  which  is  the  re- 
sult of  taking  from  $28,000,000  the  existing  and  abandoned  structures, 
minus  the  $6,492,000,  which  is  the  abandoned  structures,  plus  the 
existing  depreciation.  It  results  in  the  same  thing,  as  substracting 
$3,192,000  from  $25,125,000,  because  I  have  taken  $3,300,000,  the 
amount  of  abandoned  structures,  as  being  the  cost  of  reproducing 
them.    That  is  an  assumption,  but  that  is  the  method. 

Mr.  Searls :    Q.     I  see  how  you  could  get  original  costs  from  the       7958 
records,  but  I  was  wondering  how  you  could  make  any  dependable 
appraisal  of  the  structures?    A.    Well,  that  will  have  to  go  for  what- 
ever it  is  worth. 

Questioned  by  Master. 

In  that  figure  I  have  just  taken  original  cost,  and  I  then  de- 
termined the  whole  period  of  operation  in  years  to  be  55.  The  aver- 
age age  of  existing  structures,  26  years,  was  obtained  by  taking  the 
age  of  each  of  the  structures,  or  classes  of  structures  in  the  inventory, 
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and  multiplying  the  amounts  by  the  age,  and  then  dividing  those 
products  at  the  end  by  the  sum  of  the  amounts.  That  is  an  average 
life  method. 

Mr.  Metcalf :    I  check  that  figure. 

Mr.  Dockweiler:     I  did  not. 

7959  Mr.  Metcalf:  As  a  check  on  that,  we  had  a  diagram  of  the  rate 
at  which  the  pipe  was  laid,  and  we  found  it  in  that  way ;  in  other  words 
the  pipe  mileage. 

Mr.  Hazen :  At  any  rate,  that  is  calculated  from  existing  struc- 
tures. Then  I  assumed  that  the  $3,300,000  of  abandoned  structures 
were  also  26  years  old  when  they  were  abandoned.  The  age  must  be 
less  than  55  in  every  case,  and  in  many  cases  a  good  deal  less  than 
that.  I  have  not  statistical  basis  for  getting  at  that,  and  so  I  just 
assumed  that  the  abandoned  structures  when  abandoned  have  the  same 
average  age  as  the  existing  structures  now  have. 

I  don't  see  that  that  makes  cost  a  function  of  the  life.  Then  I 
get  costs,  less  half  the  depreciation,  including  the  abandoned  struc- 
tures, as  $25,000,000,  and  multiply  that  by  the  average  age,  and  then 
I  get  the  percentage  that  that  bears  to  $6,492,000. 

7960  Mr.  Metcalf:  I  have  assumed  that  on  the  abandoned  structures 
the  abandonment  occurred,  probably,  for  the  most  part  in  compara- 
tively recent  years,  that  is,  after  the  period  when  the  growth  of  the 
works  began  fairly  rapidly.  A  good  deal  of  that  abandonment  was 
due  to  obsolescence  on  the  very  early  structures,  the  very  small  ones. 
The  Upper  Pilarcitos  we  have  depreciated  fully.  The  Locks  Creek  is 
one  example  of  flumes. 

Mr.  Hazen :  That  is  a  matter  of  speculation ;  I  would  doubt  that 
the  average  age  of  the  abandoned  structures  was  more  than  26  years. 
I  don't  know  of  any  way  that  I  could  settle  that.  I  took  the  obso- 
lescence of  all  structures,  with  the  exception  of  the  Merced  structures, 
into  account  when  I  made  that  estimate  as  to  probable  life. 

Mr.  Metcalf:  When  you  made  your  statement  that  it  was  likely 
to  be  shorter,  Mr.  Hazen,  did  you  bear  in  mind  the  fact  that  the  Pil- 
arcitos pipe  line  went  out  in  the  earthquake?     That  is  a  pretty  large 

7961  element  in  the  abandoned  structures.  It  seemed  to  me  that  the  effect 
of  the  earthquake  would  tend  to  make  the  life  longer,  bcause  the 
earthquake  was  recent. 

Mr.  Hazen:  That  Pilarcitos  line  was  laid  in  1867,  and  it  went 
out  in  1906 ;  that  was  39  years. 

Mr.  Dillman:  But  that  was  only  partially  abandoned,  because 
most  of  the  pipe  has  been  used  in  other  parts  of  the  system. 

Mr.  Metcalf :    Some  of  it  was  used,  but  the  labor  was  lost. 

Mr.  Dockweiler:  You  must  note  that  the  long  Pilarcitos  flume, 
which  originally  came  down  San  Mateo  Canyon  and  encircled  Sawyers 
Point,  and  then  came  back,  was  at  a  relatively  early  stage  of  the 
works.     Then  there  are  to  be  noted  the  Potrero  Reservoir,  and  the 
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Islais  Creek  properties,  which  were  abandoned  in  the  early  sixties. 
The  Pilarcitos  water  came  in  in  about  1861.  That  necessitated  the 
abandonment  of  structures  which  had  hardly  served  over  three  years. 
I  am  inclined  to  hold  with  Mr.  Hazen  that  if  anything  those  works 
had  a  lesser  age. 

Mr.  Metcalf :  I  will  go  a  little  further  into  that,  and  see  if  the 
records  are  sufficiently  complete  to  make  an  accurate  computation 
as  to  that. 

Mr.  Hazen :  Generally  speaking,  the  abandoned  structures  would 
have  had  much  shorter  lives  than  the  remaining  ones. 


Witness:    Leonard  Metcalf  for  Plaintiff.  7962 

DIRECT    EXAMINATION    BY    MR.    GREENE.  Metcalf 

As  bearing  upon  the  question  of  the  consideration  which  should 
be  given  to  the  fact  that  in  the  past  a  proper  allowance  for  deprecia- 
tion had  not  been  made,  if  such  were  the  fact,  it  seems  to  me  that  we 
have  a  parallel  in  the  case  where  the  works  are  operating,  let  us  say, 
under  normal  conditions,  with  a  fair  rate  of  return,  and  where  it  be- 
comes necessary  to  undertake  important  additional  construction  which 
will  make  necessary  the  investment  of  such  an  additional  amount  of 
capital  that  it  will  not  be  possible  to  earn  on  the  existing  rates  a  fair 
rate  of  return.  Under  those  circumstances,  it  has  seemed  to  me  that 
public  policy,  and  certainly  what  is  desirable  from  the  point  of  view  7963 
of  the  company,  would  dictate  the  continuance  of  existing  rates  if 
possible,  even  though  that  necessitated  the  temporary  suspension  of 
charging  to  depreciation  allowance  proper  amounts,  on  the  theory  that 
subsequently,  that  is,  within  the  period  of  a  few  years,  the  revenue 
would  have  grown  in  such  a  way,  as  the  result  of  the  new  business 
which  demanded  the  new  construction,  as  to  carry  the  additional 
burden.  Under  those  circumstances  it  seems  to  me  it  is  clearly  equit- 
able to  allow  later  on  additional  depreciation  to  take  care  of  the  allow- 
ance which  has  not  been  made  in  the  past. 

It  seemed  to  me  at  the  time  the  Knoxville  decision  was  rendered, 
if  proper  depreciation  had  not  been  made  in  the  operation  of  any 
waterworks  plant — and  it  is  a  fact  that  very  generally  waterworks 
did  not  lay  aside  depreciation  funds  in  those  days — it  would  have 
been  equitable  to  take  that  into  consideration,  and  to  have  based  the 
depreciation  allowance  order  on  the  anticipated  future  conditions,  and 
to  have  increased  the  allowance  above  the  amount  which  would  have 
been  required  if  sums  had  been  laid  aside  to  the  depreciation  account ; 
in  other  words,  to  treat  the  problem  rather  as  one  of  maintenance  than 
of  laying  aside  a  depreciation  fund.  With  the  lapse  of  time  since  that 
decision,  it  has  seemed  to  me  less  and  less  equitable  to  assume  that  the 
corporation  could  recover  any  depreciation  which  had  not  been  pro- 
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vided  for  in  the  past,  except  in  so  far  as  the  problem  might  be  in- 
fluenced by  the  consideration  of  additional  construction. 

It  would  seem  to  me  that  the  excess  which  you  had  earned  should 
not  be  attributed  in  the  past  to  excess  depreciation  allowance,  but  to 
excess  rate  of  return  which  you  would  earn ;  in  other  words,  I  should 
7964  subtract  from  gross  earnings  which  have  been  earned  on  any  plant, 
the  operating  expenses,  including  the  taxes  and  maintenance  and  the 
fair  depreciation  allowance,  and  should  assume  that  all  the  rest  was 
return.  Under  those  circumstances  I  should  not  deduct  from  the  de- 
preciation allowance  any  excess  which  had  been  earned  through  the 
agency  of  rates.  I  should  consider  it,  and  should  place  it  as  a  ques- 
tion of  a  fair  rate  of  return. 

Mr.  Hazen's  depreciation  allowance  was  reckoned  on  that  very 
revenue  when  he  assumes  it,  and  it  is  a  part  of  the  depreciation  al- 
lowance so  far  as  you  consider  it  solely  from  the  point  of  view  of 
being  a  percentage  of  the  gross  revenue.  I  don't  understand  that  Mr. 
Hazen  has  used  that  as  the  sole  criterion.  He  has  done,  I  take  it,  what  I 
have  done  in  a  number  of  cases  with  clients  who  have  asked  what  was 
a  fair  allowance  to  lay  aside.  I  have  figured  it  by  various  methods, 
and  summed  it  up  as  a  matter  of  judgment,  and  then  told  them  to 
lay  aside  a  percentage  of  the  gross  annual  revenue  for  a  coming  series 
of  years  which  would  produce  that  sum  on  the  theory  that  in  that 
way,  automatically,  you  would  provide  an  increasing  allowance  for  de- 
preciation with  the  growth  in  the  business,  which  means,  of  course, 
also  the  growth  in  plant  to  take  care  of  the  business.  It  is  a  very 
much  simpler  method  of  accounting  it,  and  from  that  point  of  view 
it  is  advantageous.  I  think  it  is  probably  true  that  the  result  should 
be  checked  up  from  period  to  period,  maybe  5  or  10  years,  in  order  to 
make  certain  that  it  is  not  doing  injustice  to  one  side  or  the  other. 
7966  The  depreciation  of  structures  has  been  considered  by  engineers 

and  accountants  from  two  substantially  different  points  of  view;  first, 
that  of  their  ability  to  serve ;  and  second,  their  longevity. 

On  the  service  basis  depreciation  may  be  defined  as  the  loss  of 
value  in  service  of  the  existing  as  compared  with  a  similar  new 
structure. 

On  the  longevity  basis  depreciation  may  be  defined  as  the  loss  in 
value  of  the  existing  as  compared  with  a  new  structure  due  to  elapsed 
time. 

Under  the  service  idea  there  is  to  be  deducted  from  the  value  new 
of  the  property  in  determining  value,  an  allowance  only  for  deferred 
maintenance  resulting  from  a  temporary  failure  to  maintain  the  prop- 
erty at  100%  service  value. 

Under  the  longevity  theory  there  must  be  considered  the  loss  from 
the  value  new  due  not  only  to  wear  and  tear  or  physical  depreciation, 
but  also  functional  depreciation  and  the  mere  lapse  of  time.  Whether 
or  not  this  depreciation  allowance  must  be  deducted  from  value  new 
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as  a  basis  for  rating  depends  upon  the  method,  of  accounting  depre- 
ciation. If  the  depreciation  allowance  is  treated  as  amoritization  of 
capital  and  all  renewals  are  treated  as  new  construction  then  deduc- 
tion should  be  made  from  the  value  new  of  the  accrued  depreciation 
to  determine  the  rating  base. 

If,  on  the  other  hand,  the  depreciation  allowance  is  treated  as  a 
fund  to  be  used  solely  to  renew  structures  as  they  suffer  total  de- 
preciation or  have  to  be  replaced  from  any  cause  no  deduction  should 
be  made  from  the  value  new  in  determining  the  rating  base. 

In  its  final  analysis  the  determination  of  depreciation  is  essenti- 
ally and  clearly  a  matter  of  sound  judgment  which  should  be  based 
in  large  measure  upon  the  actual  existing  condition  of  the  structure 
so  far  as  it  can  be  determined,  the  probable  future  conditions  of  ser-  7967 
vice,  so  far  as  they  can  be  forecasted,  and  the  equitable  consideration 
to  be  given  to  the  method  of  accounting  depreciation  under  which 
the  property  is  operated. 

No  method  of  figuring  depreciation  thus  far  adduced  can  be  ap- 
plied to  all  cases  or  structures  with  equity  without  modifications  to 
accord  with  special  circumstances,  conditions  and  facts.  All  methods 
are  subject  to  serious  error  and  abuse  unless  controlled  by  fair  minded 
judgment. 

Finally,  the  depreciation  allowance  should  be  weighed  from  a  con- 
sideration of  what  appears  to  be  a  safe  allowance  for  maintaining  the 
integrity  of  the  investment  in  structures  from  the  investor's  point  of 
view  and  what  may  be  desirable  and  fair  from  the  consumer's  point  of 
view. 

I  should  say  at  this  point  that  I  have  made  as  careful  an  examina- 
tion as  I  could  of  the  structures,  walking  over  many  of  the  flumes,  ex- 
amining the  materials  to  be  found  in  the  pipe-yards  and  going  through 
or  making  entry  into  a  number  of  the  pipe  lines. 

I  have  also  had  the  data  to  which  Mr.  Hazen  has  referred  in  re- 
gard to  the  frictional  loss  in  various  mains,  which  bears  upon  the 
carrying  capacity  of  those  pipe  lines.  I  have,  of  course,  had  informa- 
tion from  various  men,  particularly  Mr.  Lawrence  and  Mr.  Sharon 
and  some  of  the  men  at  the  pumping  stations,  in  regard  to  the  condi- 
tion of  the  structures  and  in  regard  to  the  pipes  at  points  where  they 
have  been  entered  and  pieces  or  sections  cut  out  for  one  reason  or 
another,  as  for  instance,  making  connections  with  new  lines. 

Of  course,  the  character  of  the  construction,  whether  it  be  of  a 
permanent  or  temporary  kind  and  the  excellence  of  the  work  plays 
an  important  part  in  limiting  the  rate  of  depreciation.  In  that  re- 
spect, as  has  already  been  pointed  out  by  Mr.  Hazen,  these  works 
stand  in  a  very  good  light,  the  structures  being  for  the  most  part  of  7968 
long-lived  character,  well  built,  with  a  view  to  long  life  and  to  low 
operating  costs. 
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Of  great  importance  also  is  the  character  of  the  upkeep  of  the 
plant.  That  is  particularly  true  of  the  flumes.  If,  for  instance,  the 
water  is  not  kept  in  the  flumes,  or  if  they  be  built  upon  the  ground 
instead  of  being  properly  blocked  up,  it  substantially  shortens  their 
useful  life;  and  in  the  same  way,  the  care  of  the  buildings  and  the 
other  structures,  the  painting  of  the  buildings  and  the  fences  and  so 
on,  tends  to  prolong  their  life.  In  that  respect,  so  far  as  I  am  able 
to  judge  or  find  out  about  it,  the  practice  of  the  company  has  been 
very  good.  The  abandoned  property  record  seems  to  me  also  to  be 
of  significance  in  a  discussion  of  depreciation. 

In  figuring  depreciation  upon  this  plant  I  have  used  various 
methods  as  will  appear  hereafter;  first,  the  sinking  fund,  using  4% 
rate  of  interest.  I  think  that  the  tendency  of  the  time  is  distinctly 
toward  the  use  of  a  5%  rate  instead  of  4  upon  the  theory  that  the 
sinking  fund  will  either  be  invested  directly  in  the  renewal  of  the 
structure  or  else  in  new  construction  and  that  money  is  obtained 
under  issue  of  the  bonds  of  the  company  at  a  rate  perhaps  approxi- 
mating 5%. 

On  the  other  hand,  in  my  past  experience  I  have  used  4%,  so 
that  I  am  familiar  with  that ;  that  has  been  my  yard-stick  for  some 
years  and  so  I  have  used  it  here.  It  tends  to  make  the  depreciation 
allowance  heavier  than  would  be  that  found  by  the  use  of  a  5% 
rate. 

I  have  also  figured  the  depreciation  upon  the  same  assumptions 
as  to  length  of  life  upon  the  straight  line  basis  in  accordance  with 
the  Master's  request.  It  does  not  seem  to  me  that  the  results  ob- 
tained are  fair  or  significant  primarily  for  the  reason  that  under  that 
7969  method  of  accounting  you  fail  to  take  into  consideration  the  value  of 
money ;  in  other  words,  the  interest  element. 

If  you  were  to  value  the  plant  today  on  the  basis  of  gross  repro- 
duction cost  and  were  to  turn  over  a  fund  commensurate  with  the 
accrued  depreciation  the  purchaser  would  be  in  a  more  advantageous 
position  than  he  is  entitled  to  be  in  view  of  the  depreciation  which 
has  accrued.  Moreover,  the  result  thus  obtained  when  added  to  the 
depreciation  shown  in  abandoned  property  seems  to  me  absolutely 
unreasonable  in  the  light  of  my  experience  with  water  work  struc- 
tures and  in  the  light  of  the  character  of  the  construction  upon  this 
plant. 

I  have  figured  on  depreciation  in  using  the  sinking  fund  method 
in  two  ways;  first,  applying  it  to  the  gross  reproduction  cost,  and 
second,  applying  it  to  the  depreciated  value  of  the  property  and 
the  anticipated  remaining  life  of  the  structures  making  up  the 
plant. 

This  bears  primarily  of  course  upon  the  annual  allowance  to  be 
made  for  depreciation  hereafter  and  not  upon  the  accrued  deprecia- 
tion of  the  property.    I  have  also  made  computations  incidental  to 
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the  determination  of  development  expenses  based  upon  the  original 
cost  so  far  as  we  were  able  to  determine  it  of  the  structures,  and 
will  give  you  those  figures  for  comparison.  Those  figures  were  based 
upon  the  further  assumption  that  there  must  be  amortization  through 
the  depreciation  allowance  to  date,  not  only  the  estimated  accrued 
depreciation  upon  the  existing  structures  but  also  the  depreciation 
which  has  taken  place  and  which  is  reflected  in  the  abandoned  struc- 
tures. 

I  have  also  considered  the  depreciation  from  the  point  of  view 
of  rule  of  thumb  methods,  I  may  say,  that  is,  as  a  percentage  of  the 
gross  reproduction  cost  and  as  a  percentage  of  the  revenue  along  the 
line  discussed  by  Mr.  Hazen. 

In  figuring  the  depreciation  I  have  ignored  the  salvage  value 
of  the  structures  which  might  be  anticipated  at  the  end  of  their  life 
merely  because  I  have  been  in  the  habit  of  figuring  depreciation  in  7970 
this  way  and  because  with  very  long-lived  structures  it  has  seemed 
to  me  rather  a  refinement  which  was  not  warranted  by  our  present 
knowledge  of  depreciation  requirements.  In  principle  I  think  it  is  all 
right  but  the  difference  which  results  is  at  best  small  and  is  much 
smaller  than  the  errors  of  judgment  which  may  arise  from  the  ap- 
plication of  any  of  the  theories  of  depreciation. 

Questioned  by  Master. 

You  could  take  account  of  salvage  values  in  estimated  life,  but 
in  view  of  the  fact  that  your  estimated  life  is  an  approximation,  you 
can  well  say  that  you  disregard  salvage  value.  Of  course,  if  you 
consider  the  salvage  value,  it  tends  to  decrease  the  estimated  accrued 
depreciation  upon  the  property.  That  is  not  saying,  of  course,  that 
in  the  course  of  a  corporation's  actual  accounting  of  depreciation 
there  would  not  enter  the  salvage  element  in  the  account,  but  in  my 
estimate  for  the  purpose  of  a  particular  year,  I  disregard  it. 

Questioned  by  Mr.  Searls. 

I  do  not  think  at  the  moment  of  any  case  where  the  structures 
were  relaid  and  used  in  another  place  where  it  would  make  any  dif- 
ference, because  in  the  case  of  the  structures  which  have  been  relaid, 
or  the  materials  of  which  have  been  laid  over  again,  the  life  which 
had  already  elapsed  was  comparatively  short,  or  at  all  events,  the 
anticipated  remaining  life  of  the  structure  is  comparatively  long.  I 
have  made  no  allowance  in  those  cases  for  the  salvage  value  which 
may  accrue  at  the  end  of  the  actual  life  of  those  structures. 

Mr.  Searls.  Q.  Where  you  take  into  consideration  the  element 
of  obsolescence,  you  naturally  figure  that  the  structure  is  going  out  7971 
of  use  in  a  relatively  short  time  in  its  then  present  location,  that 
does  not  mean  that  it  could  have  considerably  greater  value  in  the 
new  location,  in  view  of  its  practically  small  depreciation  from  the 
standpoint  of  physical  depreciation? 
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Mr.  Metcalf:  A.  There  may  be  some  weight  from  that  point  of 
view  if  your  first  premise  is  right ;  in  other  words,  that  the  obsolescence 
implies  that  it  will  go  out  of  service  in  a  short  time,  and  that  does  not 
seem  to  me  to  be  the  case  in  waterworks  structures  as  a  whole. 

Mr.  Metcalf:  There  is  this  further  consideration,  that  it  some- 
times happens  that  the  labor  cost  of  getting  the  salvage,  so  to  speak, 
is  as  great  as  the  salvage  of  the  material.  Take,  for  instance,  the 
pipe  in  the  streets:  Often  it  is  cheaper  to  leave  small  pipe  in  the 
ground,  and  simply  disconnect  it,  than  it  is  to  remove  it.  That  is 
generally  the  case  in  the  small  pipe  lines.  If  the  pipe  is  8  or  10  or 
12  inches  in  diameter,  it  may  be  advantageous  to  take  it  up.  It  is 
advantageous  if  you  relay  your  new  pipe  in  the  same  trench,  but  if 
you  do  not  lay  your  new  pipe  in  the  same  trench,  the  saving  in 
6-inch  pipe,  for  instance,  is  very  small.  It  would  be  much  greater 
here  than  in  the  East,  because  it  is  shallower — on  the  other  hand,  if 
you  had  to  cut  the  pavement  to  do  it,  I  doubt  if  there  would  be  much 
return.  The  pipe  is  worth  more  here,  and  the  cost  of  taking  it  up 
is  less,  and  that  would  have  the  effect  of  making  the  size  which  you 

7972  could  afford  to  take  up  for  the  salvage  somewhat  smaller  than  in 
the  East. 

In  my  computations  I  have  attempted  to  make  allowance  for 
physical  and  functional  depreciation,  and  I  have  suggested  that  in 
anticipating  future  conditions  it  would  be  wise  to  make  allowance 
of  a  further  and  small  additional  sum  to  take  care  of  contingencies 
which  may  arise  in  view  of  the  danger  of  earthquake  in  this  region, 
and  also  the  effect  of  excessive  storms,  or  other  matters  of  that  sort, 
the  inclusion  of  which  in  the  operating  expenses  of  any  year  might 
be  a  disturbing  influence  in  the  operation  of  the  company.  The  com- 
putations were  made  entirely  independent  of  Mr.  Hazen's  and  along 
different  lines.  Upon  some  of  the  structures  there  is  considerable 
variation,  but  in  the  main,  we  have  reached  about  the  same  results 
as  to  fair  allowance  for  accrued  depreciation,  and  for  annual  depre- 
ciation, looking  forward  to  the  future.  I  may  say  that  the  annual 
allowance  on  the  part  of  all  the  engineers  is  not  very  divergent.  It 
is  fairly  uniform.  The  great  difference  comes  in  the  allowance  to 
be  made  for  accrued  depreciation.  My  allowance  of  $263,000  is 
purely  a  matter  of  judgment.  I  have  figured  it  on  the  basis  that 
allowance  should  be  made  in  figuring  the  rating  base  for  the  accrued 
7972%  depreciation  upon  the  plant ;  in  other  words,  a  deduction  should  be 
made  of  the  accrued  depreciation.  , 

Mr.  Hazen:  My  theory  involves  the  fixing  of  the  rating  base 
for  purposes  of  investment  return  upon  depreciated  value. 

(Depreciation,  Leonard  Metcalf,  December  3,  1915,  introduced 
and  marked  "Plaintiff's  Exhibit  160".) 

7973  Mr.  Metcalf :  Depreciation  has  recently  been  defined  by  the  Commit- 
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tee  on  Valuation  of  Public  Utilities  of  the  American  Society  of  Civil 
Engineers,  in  1916,  as  follows : 

"A  general  definition  is  lowering  in  value  or  worth,  as  used  in 
connection  with  the  valuation  of  public  service  property,  the  loss  of 
value  due  to  age  and  use,  including  the  loss  from  deterioration, 
wear  and  tear,  inadequacy,  obsolescence,  depletion  and  other  similar 
causes. 

"Discussion  of  depreciation  generally  includes  also  causes  of 
loss  of  value  or  worth,  and  methods  of  depreciation  accounting,  and 
of  restoring  the  loss  to  the  property  or  its  owners.  Whether  all  or 
but  a  portion  of  these  elements  should  be  considered  in  valuation 
depends  upon  the  character  of  the  property,  and  the  method  of  ac- 
counting theretofore  used  by  the  corporation.  The  depreciation  due 
to  lowered  prices  and  other  non-physical  agencies  will  be  called  a 
decrement. 

"Depreciation  accounting:  The  branch  of  accounting  by  which 
the  wastage,  through  age  and  use,  of  capital  invested  in  physical 
property,  and  in  some  cases  in  intangible  property,  is  accounted  for 
or  offset  either  wholly  or  in  part.  The  methods  used  at  the  present 
day  are  clearly  in  the  developmental  stage,  and  even  when  prescribed 
by  the  same  official  body  are  not  uniform  for  different  utilities,  or 
even  for  different  parts  of  the  property  of  a  single  utility." 

The  law  recognizes  that  it  is  equitable  that  the  property  of  a 
public  service  corporation  used  in  the  service  of  the  public  should  be 
maintained,  and  the  investment  kept  unimpaired  by  physical  or  func- 
tional depreciation,  that  is,  by  wear  and  tear,  obsolescence,  etc.,  in 
some  manner,  through  the  operating  expenses  and  agency  of  the 
rates. 

Two  general  methods  of  maintaining  corporate  properties  have       7974 
come  to  be  generally  recognized:    First,  by  the  method  of  replace- 
ment ;  second,  by  the  laying  aside  of  a  depreciation  allowance  or 
fund,  through  which,  with  or  without  accretion,  the  property  may 
be  maintained. 

The  replacement  method  is  the  one  which  has  generally  been 
used  by  the  railroads  and  other  large  corporations  having  plants  in- 
volving diversity  of  construction  and  variety  of  units.  The  replace- 
ment method  is  preferable,  where  possible,  because  it  is  simpler  in 
accounting,  avoids  the  necessity  for  carrying  large  funds  and  tends 
to  enable  the  governing  authorities  and  the  corporations,  them- 
selves, to  check  up  frequently  the  relation  between  renewals  re- 
quired and  funds  for  renewal  being  provided  through  the  agency  of 
the  rates.  The  replacement  method  is  applicable  particularly  to  the 
continuing  property  with  a  variety  of  plant  units  of  comparatively 
short  life,  and  dependent  upon  activity  of  use  rather  than  mere  lapse 
of  time.  Thus,  in  the  case  of  the  railroad,  the  rail  life  depends  upon 
the  traffic  which  it  carries,  rather  than  the  mere  lapse  of  time  the 
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life  of  the  ties,  upon  the  amount  of  traffic  and  time ;  the  life  of  the 
cast  iron  pipes  in  a  water  works  distribution  system,  on  the  other 
hand,  depends  rather  upon  the  lapse  of  time  than  upon  the  amount 
of  water  carried  by  it. 

The  depreciation  allowance  method  of  maintaining  the  property 
is  more  applicable  in  classes  of  property  in  which  the  accumulation 
of  deferred  maintenance  would  be  for  so  long  a  period  of  time  as  to 
aggregate  a  disturbingly  large  amount,  or  in  other  words,  in  which 
the  renewals,  when  finally  realized,  would  be  so  large  in  amount  as 
to  embarrass  the  corporation  to  meet  them  in  the  operating  expenses 
of  one  or  even  several  years. 

7975  Under  these  circumstances,  it  is  wiser  to  make  provision  cur- 
rently for  the  depreciation  which  may  accrue  suddenly,  in  large 
amounts,  at  long  intervals  of  time,  than  to  attempt  to  meet  the  plant 
renewals  or  losses  when  they  accrue  out  of  current  revenue. 

General  experience  in  the  operation  of  water  works  has  shown 
clearly  the  wisdom  of  making  provision  for  depreciation  through 
the  agency  of  an  annual  depreciation  allowance,  which  may  be 
figured  and  provided  for  through  the  agency  of  the  rates  in  one  of 
several  different  methods,  rather  than  through  replacement,  as  in 
the  case  of  the  railroads. 

Even  in  the  case  of  the  railroads,  which  have  heretofore  taken 
care  of  depreciation  through  renewals,  a  modification  of  policy  has 
recently  come,  under  which,  and  with  the  approval  of  the  Interstate 
Commerce  Commission,  the  railroads  of  the  United  States,  while  still 
taking  care  of  the  depreciation  of  the  majority  of  their  plant  units  or 
items  by  the  renewal  method,  are  laying  aside  depreciation  funds  or 
reserves  to  care  for  the  maintenance  or  amortization  of  those  classes 
of  property,  such  as  railroad  terminals,  the  replacement  of  which  has 
to  be  provided  for  only  at  long  intervals  of  time,  and  which  would 
involve  so  large  an  amount  as  to  possibly  impair  the  credit  of  the 
company,  unless  the  expense  involved  were  spread  over  a  consider- 
able period  of  years,  instead  of  being  met  out  of  the  operating  rev- 
enue of  any  single  year  or  short  period  of  years. 

On  the  following  page  are  summarized  the  results  which  I  have 
obtained  by  different  methods  of  computation.  I  think  perhaps  it 
would  be  wiser  to  postpone  a  discussion  of  those  until  we  have  gone 
through  the  text,  showing  the  basis  of  computation. 

Kinds  of  depreciation ;  Depreciation  may  be  classed  in  a  general 
way  under ; 

7976  1-  Physical  depreciation,  covering  the  loss  in  value  due  to  wear 
and  tear  of  the  structures  under  operating  conditions ; 

2.  Functional  depreciation,  covering  loss  in  value  due  to  obso- 
lescence and  abandonments  necessitated  by  changes  in  the  art,  in 
service  conditions  or  demands,  etc. ; 
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3.  Special  contingent  depreciation,  covering  extraordinary  re- 
newal, repair  or  reconstruction  costs,  such,  for  instance,  as  those  in- 
volved by  changes  in  street  grades,  the  introduction  of  underground 
conduits,  subways,  etc.,  by  injury  to  structures  or  consequential 
damages  from  broken  pipes  due  to  electrolysis,  settling  trenches 
caused  by  the  work  of  other  corporations,  etc. ;  injuries  and  damages 
growing  out  of  wash-outs  caused  by  cloud-bursts,  unprecedented 
storms  or  floods,  or  unusually  low  temperatures,  etc. ;  and  other 
causes;  cost,  which,  if  charged  to  the  annual  operating  account, 
might  cause  such  violent  fluctuations  as  to  affect  the  stability  of  the 
securities,  and  hence  the  credit  and  borrowing  capacity  of  the  cor- 
poration, but  which,  if  distributed  over  a  period  of  years,  would  be 
of  no  serious  moment. 

That  might  be  called  a  special  contingent  depreciation  allow- 
ance or  a  contingent  reserve  allowance,  or  a  general  reserve;  you 
may  call  it  by  any  name  that  you  please,  but  it  is  an  allowance  to 
cover  unusual  conditions  which  do  arise  from  time  to  time.  I  have 
assumed  that  under  regulation,  while  the  governing  body  might  per- 
mit the  earning  and  setting  aside  of  such  reserve  to  meet  such 
expenses,  when  that  reserve  got  to  an  amount  which  the  regulating 
body  might  consider  sufficient,  it  would  probably  stop  further  earn- 
ings for  that  purpose.  In  other  words,  simply  maintain  it  at  a  safe 
point,  rather  than  to  continue  it  indefinitely. 

Questioned  by  Mr.  Searls. 

I  believe  that  a  reserve  should  be  allowed  for  catastrophies  such 
as  the  great  fire  and  earthquake  of  1906.  I  think  it  would  be  advan- 
tageous under  those  particular  circumstances  here  to  carry  a  reserve  7977 
which  would  take  care  of  such  conditions.  If  you  were  to  limit  such 
a  catastrophy  to  once  in  a  century,  I  should  not  consider  it  desirable 
to  carry  a  large  reserve  on  that  account.  On  the  other  hand,  I  have 
seen  examples  of  unusual  happenings  which  have  resulted  in  a  serious 
condition  for  the  corporation ;  that  does  seem  to  me  desirable  from 
the  public  point  of  view,  as  well  as  the  corporate  point  of  view,  to 
make  some  such  reserve.  Unless  you  do  that,  there  is  danger,  that 
the  stability  of  the  investment  will  be,  for  a  time  at  least,  affected, 
and  if  it  is  affected,  it  simply  means  that  you  cannot  borrow  money 
for  your  current  needs  so  advantageously.  Obviously,  if  it  very 
rarely  happened,  and  then  in  a  small  amount,  it  would  not  be  a 
serious  disturbing  influence,  but  it  does  happen  from  time  to  time. 
For  instance,  you  take  on  the  electric  railroads  from  time  to  time 
they  have  excessively  heavy  snow  storms  which  result  in  very  burden- 
some expenses  of  clearing  the  snow,  and  while  an  average  amount 
may  be  required  from  year  to  year,  perhaps  once  in  ten  years  they 
have  excessive  conditions  which  would  prove  burdensome.  Such  a 
condition  happened  in  Denver  while  I  was  there.  The  matter  of  war 
is  too  remote,  I  think.    I  have  seen  conditions  resulting  from  cloud- 
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bursts  in  Colorado  which  have  been  repeated,  and  have  happened 
not  once  or  twice  in  a  century,  but  much  more  frequently,  and  it 
seems  to  me  it  is  advantageous  to  provide  for  those. 

7978  If  the  contingencies  are  so  remote  that  they  will  not  affect  the 
company's  credit  and  ability  to  borrow  advantageously,  then  I  would 
say  it  is  not  advantageous  to  provide  for  them.  That  is  the  distinc- 
tion which  I  would  draw.  I  think  probably  that  prior  to  1906  the 
contingency  of  an  earthquake  in  San  Francisco,  of  the  magnitude 
of  the  one  that  happened  here,  did  not  have  any  effect  on  the  bor- 
rowing power  of  any  corporation  here.  At  the  same  time,  I  think 
that  the  company  would  have  been  in  a  stronger  position  at  that 
time  had  it  had  a  fund  on  hand  which  could  have  been  used  for 
that  purpose,  or  had  it  had  some  means  in  assisting  in  meeting  that 
emergency.  Of  course,  the  other  thing  which  the  regulating  body 
could  do,  is  to  adopt  the  policy  of  amortizing  in  a  successive  period 
of  years  these  excessive  losses,  and  that  is  what  they  are  doing,  as  a 
matter  of  fact,  but  I  think  it  is  also  true  that  they  are  allowing  the 
setting  aside  of  reserves. 

Questioned  by  Mr.  Greene. 

As  to  the  effect  of  the  1906  catastrophy  upon  the  company,  I  am 
familiar  with  this,  that  the  stockholders  were  called  upon  to  con- 
tribute funds  to  meet  that  emergency,  and  the  selling  price  of  the 
securities  was  much  reduced. 

Questioned  by  Mr.  Searls. 

7979  I  do  not  wish  to  convey  the  idea  that  if  the  corporations  of 
Europe  had  carried  a  reserve  fund  in  American  securities,  properly 
deposited  on  this  side  of  the  water,  that  they  would  have  been  in  a 
stronger  position  today  than  they  are,  but  it  does  seem  to  me  that 
the  investor  looks  at  the  credit  of  a  company,  and  does  look  to  see 
whether  proper  allowances  are  made  for  depreciation,  and  whether 
any  reserves  are  carried ;  and  if  the  company,  as  a  matter  of  policy 
and  operation,  does  make  evidently  ample  allowances  for  depreci- 
ation, it  can  borrow  money  closer  to  the  market  than  if  it  carries 
no  such  reserve,  and  makes,  perhaps,  inadequate  allowance  for  de- 
preciation. I  think  it  is  reflected  in  the  actual  borrowing  capacity 
of  the  company.  The  latter  class  of  items  might,  of  course,  be  cov- 
ered by  a  contingent  reserve  allowance,  and  so  designated,  instead  of 
as  a  special  contingent  depreciation  account,  but  they  have  been 
covered  by  me  in  my  practice  under  a  separate  depreciation  allow- 
ance as  a  logical  proceeding,  and  as  being  the  easiest  method  of 
accounting  them.  I  am  not  pointing  out  any  difference  between  the 
two  accounts,  except  in  name. 

7980  Method  of  determining  depreciation.  The  following  methods 
have  all  been  used  as  an  aid  to  judgment  in  determining  the  fair  al- 
lowance to  be  made  in  figuring  the  accrued  depreciation  on  an  exist- 
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ing  property,  and  the  fair  annual  allowance  to  be  made  for  depre- 
ciation in  anticipation  of  the  future  operating  conditions. 

1. — The  sinking  fund  method. 

2. — The  straight  line  method. 

3. — Equal  annual  payment  method. 

4. — The  rule  of  thumb  methods,  as  follows : 

The  first  based  upon  a  per  cent  of  gross  reproduction  cost,  the 
second  upon  a  percent  of  gross  annual  revenue,  and  the  third  on  a 
basis  of  cents  per  capita.  While  the  latter  cents  per  capita  have  no 
foundation  in  theory,  at  all,  I  have  given  it  to  you  merely  for  the 
purpose  of  comparison. 

None  of  the  methods  cited  are  of  universal  application,  nor  are 
they  infallible.  All  may  lead  to  absurd  results  unless  intelligently 
applied.  Careful  inspection  of  the  actual  structures,  breadth  of  ex- 
perience in  water  works  buildings  and  operation,  and  thoughtful 
consideration  of  the  probable  future  service  requirements  in  the 
particular  structures  under  review  are  essential  to  the  formation  of 
sound  judgment  as  to  the  fair  allowance  to  be  made  for  depreciation. 

Classification  of  structures  with  reference  to  depreciation;  It 
will  be  found  helpful,  in  figuring  depreciation,  to  bear  in  mind  cer- 
tain characteristic  conditions  in  the  life  history  of  water  works  struc- 
tures of  different  kinds,  as  these  have  some  bearing  upon  desirable  7981 
methods  for  determining  the  fair  depreciation  allowance.  Broadly 
speaking,  structures  may  be  classified  into ; 

1.  Very  long-lived  structures  of  constant  high  service  value, 
likely  to  continue  in  service  for  a  great  many  years,  and  in  the  very 
nature  of  things,  not  likely  to  suffer  physical  or  functional  depre- 
ciation. Such,  for  instance,  are  well  selected  and  advantageously- 
located  storage  reservoirs,  dams  and  masonry  conduits  of  large  di- 
mensions. These  structures  suffer  but  nominal  depreciation,  and 
maintain  a  very  high  service  value.  The  annual  depreciation  allow- 
ance should,  therefore,  be  but  nominal  in  amount,  and  may  be  deter- 
mined more  or  less  arbitrarily  in  the  light  of  the  special  local  circum- 
stances. 

2.  Long-lived  structures  of  decreasing  service  value,  such  as 
cast  iron  pipe  of  large  dimensions,  which,  though  having  a  long 
period  of  life,  may  suffer  depreciation  through  tuberculation  and  loss 
in  carrying  capacity,  affecting  the  service  value  more  or  less  sub- 
stantially in  a  long  period  of  years.  For  these  structures,  a  larger 
depreciation  allowance  must  be  made.  In  the  determination  of  this 
allowance,  the  sinking-fund  method  is  likely  to  be  most  applicable 
and  of  greatest  aid  in  the  formation  of  judgment  as  to  the  fair 
annual  depreciation  allowance. 

The  loss  in  carrying-capacity,  or  in  service,  may  also  be  of  some 
assistance,  but   cannot  be   the  sole   criterion,   inasmuch   as   in   the 
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original  design  and  construction  of  the  structure,  allowance  is  made 
advisedly  in  anticipation  of  such  loss  in  capacity,  and  inasmuch  as 
later  reinforcement  of  the  pipe  system  at  other  points,  thus  adding 
safety  through  duplication  or  reinforcement,  may  off-set  in  some 
measure  the  loss  in  efficiency  of  service  of  the  structure  in  question. 
And,  of  course,  the  pipes  may  be  cleaned,  as  has  been  outlined  by 

7982  Mr.  Hazen. 

3.  Structures  of  moderate  life,  concerning  the  length  of  which 
experience  has  fairly  crystallized,  and  is  a  safe  guide  for  average 
conditions.  To  this  class  of  structures  the  sinking  fund  formula 
applies  more  rationally.  But  even  here,  its  application  must  be 
subject  to  the  local  conditions  which  may  largely  modify  the  future 
useful  life  of  the  structures,  as  compared  with  the  ordinary  life,  or 
experience  which  would  be  likely  to  develop  were  it  not  for  the 
special  conditions  involved. 

4.  Structures  of  short  life,  but  yet  not  so  short  as  to  make  it 
desirable  that  their  cost  be  charged  directly  into  operating  expenses. 
To  this  class  of  structures,  either  the  sinking  fund  or  the  straight 
line  method  may  be  applied,  the  difference  in  result  being  of  small 
amount. 

Custom,  so  far  as  it  has  developed  up  to  this  time,  in  this 
country,  indicates  the  prevalence  of  the  use  of  utility  commissions 
and  engineers  of  experience  in  valuation  of  the  sinking  fund  formula 
for  water  works  structures,  and  of  the  straight  line  formula  for  the 
short-lived  electric,  gas  and  telephone  utility  structures. 

In  the  determination  of  the  reasonable  future  allowance  for  an- 
nual depreciation,  it  is  believed  that  as  water  works  properties  grow 
older  and  reliable  records  multiply,  experience  as  to  the  necessary 
amount  of  the  annual  depreciation  allowance  in  terms  of  gross  repro- 
duction cost  of  structures  of  different  classes,  and  in  terms  of  gross 
revenue  of  water  works  properties  of  different  kinds,  operating  under 
different  conditions,  will  crystallize  to  such  a  point  as  to  admit  of  the 
more  general  application  of  these  approximate  but  more  readily 
accounted  methods  of  determining  the  fair  depreciation  allowance. 

In  the  meantime,  record  should  be  kept  of  the  actual  experience 

7983  of  individual  water  works,  with  reference  to  abandoned  property, 
which  will  make  it  possible,  when  coupled  with  the  estimate  of  ac- 
crued depreciation  upon  existing  property,  to  revise  the  depreciation 
allowance  from  time  to  time,  or  period  to  period,  that  it  may  more 
closely  accord  with  actual  experience  as  it  develops. 

Assumptions  as  to  probable  years  of  useful  life  of  different 
structures  of  the  Spring  Valley  Water  Company. 

Storage  dams:  The  Pilarcitos  and  San  Andres  earthen  storage 
dams  have  been  given  nominal  depreciation  only,  corresponding  to 
an  assumed  useful  period  of  life  of  approximately  120  years — so  far 
as  the  earthen  embankment  involving  the  major  cost  of  the  struc- 
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tures  is  concerned — which  is  reduced  to  approximately  100  years  by 
reason  of  certain  of  the  perishable  appurtenant  structures. 

As  a  matter  of  fact,  the  use  of  any  period  of  time  was  purely 
arbitrary;  the  resulting  figures,  percent  and  amount,  weighed  rather 
than  the  period  of  years,  but  I  have  given  the  equivalent  in  years, 
had  the  sinking  fund  method  been  applied,  and  you  will  see  in  the 
following  tabulation  the  way  in  which  the  average  figures  have  been 
gotten. 

The  Crystal  Springs  concrete  dam  has  been  similarly  treated. 

In  my  opinion  the  dams  will  be  in  use  indefinitely;  they  will 
not  be  out  of  use  in  100  years,  but  that  some  allowance  will  have  to  be 
made  from  time  to  time  for  upkeep,  and  there  may  be,  in  very  long 
periods  of  time,  by  silting  up,  although  I  do  not  think  that  is  a 
factor.  It  is  merely  a  matter  of  prudence,  which  will  take  care  of 
any  extraordinary  thing  which  may  come  up,  and  it  is  essentially 
an  allowance  for  the  unexpected  and  even  trivial  matters,  rather  than 
physical  depreciation;  it  seems  to  me  that  those  storage  reservoirs 
are  likely  to  be  used  for  all  time,  virtually,  so  far  as  we  can  foresee.  7984 
In  other  words,  the  depreciation  fixed  upon  this  is  purely  arbitrary. 

Questioned  by  Master. 

The  possible  allowance  for  earthquake  damage,  the  position  of  a 
dam  on  a  fault  or  something  of  that  sort  will  have  to  be  taken  care 
of  out  of  this  contingent  allowance  which  I  have  made.  The  indica- 
tions thus  far  are,  of  course,  favorable  to  the  structure;  I  mean  to 
say,  the  fault  passed  through  the  San  Andres  dam,  but  the  result- 
ing damage  was  very  small.  Some  damage  was  incurred,  and  would 
have  been  covered  by  this  fund. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

Wooden  flumes  have  been  given  varying  lives,  from  23  to  36 
years,  corresponding  to  annual  rates,  varying  from  2.7%  to  1.25% 
in  accord  with  the  observed  condition  and  age  of  these  structures, 
and  the  age  and  condition  at  abandonment  of  the  flumes  that  have 
been  abandoned  or  replaced,  and  concerning  which  information  is 
available. 

Mr.  Lawrence  prepared  for  me  a  brief  statement  of  the  life  his- 
tory of  the  past  flumes,  showing  their  ages  at  abandonment,  running 
up  27,  30,  31  and  even  33  years,  as  a  result  of  which  I  fixed  the  life 
period  of  the  existing  structures. 

Questioned  by  Mr.  Dillman: 

Any  structures  which  now  exist  are  provided  for ;  the  structures 
which  were  originally  built  and  have  been  abandoned  do  not  appear 
in  the  inventory. 
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DIRECT    EXAMINATION    BY    MR.    GREENE. 

7985  The  matter  of  age  of  flumes  was  purely  a  matter  of  judgment, 
having  those  figures  before  me,  and  going  through  the  flumes  and 
examining  their  condition,  as  compared  with  a  mental  standard  per- 
haps which  I  have  set  up,  after  seeing  the  various  flumes  and  getting 
the  records  from  Mr.  Lawrence.  It  was  a  matter  of  their  general 
condition. 

The  tunnels  and  other  permanent  masonry  construction  have 
been  given  depreciation  corresponding  to  an  estimated  life  of  100 
years  or  thereabouts. 

There,  again,  the  same  remark  which  I  made  concerning  the 
dams  would  apply,  generally,  that  I  think  the  tunnels  will  remain 
for  all  time,  but  they  may  require  repairs  from  time  to  time  in  long 
periods,  which  have  not  thus  far  been  reflected  in  the  operating  ex- 
penses of  the  company ;  therefore,  it  seems  to  me  reasonable  to  make 
a  small  allowance  for  them.  The  allowance,  however,  is  purely 
nominal. 

The  riveted  pipe  conduits  have  been  built  for  the  most  part  of 
wrought  iron,  and  coated  with  Mr.  Schussler's  special  coating,  a  mix- 
ture of  Santa  Barbara  asphalt  and  coal  tar.  This  coating  has  proven 
to  be  remarkably  effective  in  preventing  tuberculation  and  corrosion, 
and  is  still  substantially  intact,  as  disclosed  by  various  examinations 
made  by  us,  and  as  observed  by  the  water  company's  employees 
whenever  repairs  have  been  made  of  recent  years. 

The  probable  life  of  these  conduits,  shown  in  the  accompanying 
tabulation,  has  been  estimated  at  72  years,  or  less,  the  average  life 
given  to  all  of  this  pipe  being  49  years,  accrued  depreciation  being 
estimated  approximately  20%,  varying  from  a  maximum  of  55%  to 
a  minimum  of  4.2%.    The  average  age  is  estimated  at  approximately 

7986  28  years. 

The  riveted  wrought  iron  and  steel  pipe  in  the  distribution  sys- 
tem has  been  given  an  estimated  life  of  21  years  on  the  screw  pipe, 
and  on  the  wrought  iron  pipe  of  diameters  from  12  inches  to  44 
inches,  the  average  age  of  the  screw  pipe  being  10  years  and  of  the 
larger  pipe  27  years,  the  accrued  depreciation  is  estimated  upon 
these  two  respective  classes,  at  38%  and  16%.  This  gives  the  fol- 
lowing averages  for  the  combined  amount  of  wrought  iron  screw  pipe 
and  pipe  12  inches  to  44  inches  in  diameter ;  Life,  37  years ;  age,  14 
years;  accrued  depreciation,  23.3%  ;  annual  rate,  1.24%,  based  upon 
gross  reproduction  cost  plus  0.93%  allowance  upon  the  accrued  de- 
preciation fund  and  2.81%  based  upon  the  net  or  depreciation  repro- 
duction cost.    That  is  anticipating  the  future  life. 

Questioned  by  Master. 

The  0.93%  is  explained  in  this  way.  If  you  figure  the  annual 
depreciation  rate  corresponding  to  the  assumed  life  of  any  structure, 
and  then  figure  the  accrued  depreciation  upon  that  structure  to  any 
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year,  as,  for  instance,  20  years  out  of  a  life  of  40  years,  the  rate  of 
depreciation  which  would  have  to  be  applied  to  amortize  the  depre- 
ciated value  of  that  structure  in  the  remaining  20  years  of  its  life 
may  be  determined  directly  from  a  consideration  of  the  20  years 
future  period,  or  it  may  be  obtained  by  consideration  of  depreciation 
corresponding  to  the  total  life,  40  years,  plus  the  4%  rate  of  interest 
upon  the  accrued  depreciation  to  date.  It  is  mathematically  the  same 
thing.    It  will  be  covered  in  the  discussion. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  cast  iron  distributing  pipe  system  has  been  given  an  average 
estimated  life  of  87  years,  the  average  age  being  26  years;  the  ac- 
crued depreciation  is  estimated  at  approximately  6%,  the  annual 
allowance  upon  gross  reproduction  cost  of  approximately  0.39%,  in- 
cluding the  precentage  of  accrued  depreciation,  and  0.41%  upon  the 
net  or  depreciated  reproduction  cost.  That  is  based  upon  the  antici-  7987 
pated  remaining  life. 

The  pumping  stations  are  estimated  to  have  an  average  life  of 
30  years,  varying  from  37  to  10  years,  the  average  age  now  being  14 
years.  The  average  accrued  depreciation  upon  all  of  the  pumping 
stations  is  estimated  at  30.5%,  the  annual  rate,  based  upon  gross 
reproduction  cost,  1.73%,  plus  1.22%  upon  accrued  fund,  and  upon 
the  net  or  depreciated  reproduction  cost  3.60%. 

The  distributing  reservoirs  in  the  city  are  estimated  to  have  an 
average  life  of  73  years,  varying  from  a  maximum  of  89  to  a  mini- 
mum of  59  years,  and  an  average  age  of  30  years;  the  average  ac- 
crued depreciation  upon  the  six  masonry  reservoirs  is  estimated  at 
14.1%,  the  annual  depreciation  rate  upon  the  gross  reproduction  cost 
0.24%,  plus  0.56%  upon  accrued  depreciation  fund,  and  upon  the  net 
or  depreciated  reproduction  cost  0.88%. 

There  follow  then  the  tabulations  from  which  these  average 
conditions  were  determined,  showing  what  was  done  with  each  of  the 
structures  covered.  Thus,  for  instance,  there  is  first  given  the  sum- 
mation of  the  riveted  pipe,  conduits,  chiefly  wrought  iron,  almost 
wholly  of  wrought  iron,  the  first  being  Pilarcitos  syphon  of  22-inch 
wrought  iron,  $33,809 ;  the  age  in  years  being  25 ;  the  estimated  life 
in  years  72 ;  the  accrued  depreciation  upon  a  4%  sinking  fund  being 
10%  ;  the  annual  depreciation  corresponding  to  that  being  Vi  of  1%, 
or  $85  a  year.    The  depreciated  reproduction  cost  then  being  $30,428. 

Now,  on  the  basis  of  the  equal  annual  payment  method,  or  on  the 
basis  looking  forward  to  the  amortization  of  the  depreciated  value  of 
the  structure  in  the  estimated  remaining  life,  which  in  this  case  would 
be  the  difference  between  72  years  and  25  years,  or  47  years,  the  rate 
would  be  %  of  1%,  which  is  $228. 

Similar  assumptions  have  been  made  with  regard  to  the  different       7988 
pipe  lines  as  there  shown,  and  a  summation  has  been  made  at  the 
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bottom  of  the  column  of  the  annual  depreciation  amount,  the  per- 
centage of  which  is  then  found  as  based  upon  the  gross  reproduction 
cost,  and  independently  the  annual  amount  as  based  upon  the  com- 
putation of  the  anticipated  remaining  life  for  the  new  depreciated 
value  of  the  structures. 

Questioned  by  Mr,  Dillman. 

Mr.  Metealf:  The  $85,  based  on  a  72  year  life,  will  result  in  the 
same  amount  as  $228  based  on  a  47  year  life,  with  this  further  pre- 
mise that  the  $85  rate,  or  *4%,  applies  to  gross  reproduction  cost, 
and  the  other  applies  to  the  depreciated  reproduction  cost.  The  $228 
wipes  out  $30,000,  and  $85  wipes  out  $33,000 ;  that  is  the  difference, 
and  it  is  the  same  thing  right  through. 

Questioned  by  Master. 

The  first  portion  of  the  table,  looking  at  it  vertically,  is  a  pure 
sinking  fund  table,  and  the  other  is  also  a  sinking  fund  table ;  in  the 
other  case,  it  is  based  upon  the  anticipated  remaining  life  of  the 
depreciated  value  of  the  structures,  and  in  the  sinking  fund  method 
the  rate  of  investment  is  rated  on  value  new. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

In  the  next  tabulation  is  given  a  detailed  analysis  of  the  cast- 
iron  pipe,  from  which  you  will  see  that  I  have  assumed  for  the  3-inch 
and  4-inch  pipe  a  61  year  life,  and  for  the  6-inch  pipe  77  years,  and 

7989  for  the  larger  pipes  100  years  life.  The  table  that  follows  is  upon 
the  pumping  station.  The  large  depreciation  in  the  Ocean  View 
Pumping  Station  is  made  upon  the  assumption  that  it  will  be  thrown 
out  of  service  very  shortly.  I  have  assumed  there  an  accrued  depre- 
ciation of  90%,  and  a  life  of  15  years,  age  13  years;  in  other  words, 
that  it  theoretically  went  out  of  commission  in  1915. 

These  reproduction  figures  are  Mr.  Hazen's  figures,  and  so  far 
as  they  are  not  in  accord,  they  should  be  modified  to  that  extent. 
There  are  some  minor  differences,  perhaps,  because  one  of  my  part- 
ners, Mr.  Barnes,  worked  this  up  for  me  in  advance  of  the  final  com- 
pletion of  Mr.  Hazen's  figures  last  year,  but  it  is  a  matter  of  a  few 
thousand  dollars,  and  I  intended  that  it  should  be  based  upon  his 
reproduction  cost  figures. 

Referring  to  the  ages  of  some  of  the  existing  pumps:  One  of 
the  Black  Point  pumps  is  now  29  years  old,  two  of  the  Belmont 
pumps  are  27  years  old,  two  of  the  Merced  24,  one  of  the  Black  Point 
21  years,  and  one  of  the  Clarendon  pumps  also,  and  the  remaining 
two  of  the  pumps  are  17  years  old,  one  15,  and  three  14  years ;  they 
are  of  a  substantial  type,  and  the  analysis  which  I  have  made  of  the 
operating  efficiency  of  the  pumps  indicated  very  creditable  results, 
somewhat  better  than  the  results  being  obtained  at  Los  Angeles, 
perhaps  on  a  strictly  comparable  basis  about  the  same,  when  you 

7990  take  into  account  the  fact  that  a  portion  of  the  water  at  Los  Angeles 
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is  lifted  from  the  ground  by  pumps  that  are  wasteful,  but  at  all 
events,  the  results  obtained  are  in  accord  with  good  practice. 

The  pumps  to  which  I  have  referred  are  the  fly-wheel  pumps, 
the  direct  acting  pumps  being  somewhat  younger  in  life.  As  to  the 
boilers,  one  of  those  at  the  Black  Point  Station  is  29  years  old,  and 
still  giving  good  service ;  one  25  years  old ;  one  at  Clarendon  Station 
20  years  old ;  four  at  Merced  Station  25  years  old,  and  so  on  down 
the  line,  the  average  age  of  the  24  boilers  being  18  years  old,  and 
the  boilers  still  being  in  good  service,  a  very  creditable  record.  Those 
facts,  and  the  reported  condition  of  the  boilers,  weigh  in  the  deter- 
mination of  the  depreciation  which  I  have  allowed. 

There  follows  a  tabulation  relating  to  the  distribution  reservoirs. 
I  have  accounted  for  about  $12,000,000  of  Mr.  Hazen's  total  repro- 
duction of  $25,000,000.  The  remainder  is  made  up  of  the  main  stor- 
age reservoirs,  some  of  the  longer  lived  property,  and  a  lot  of  the 
miscellaneous  property.  These  particular  tabulations  are  not  in- 
tended to  cover  all  the  property.  These  were  merely  grouped  to- 
gether to  give  the  Court  an  idea  of  the  assumptions  I  have  made  with 
regard  to  the  more  important  structures.  The  $12,000,000  is  the  re- 
production cost  without  figuring  overhead  or  interest  during  con- 
struction. In  other  words,  I  have  assumed  in  these  structures  that 
the  overhead  costs  would  have  to  be  amortized  as  well  as  the  struc- 
ture itself;  that  when  you  build  a  new  structure,  you  will  incur  new 
overhead  costs.  I  have  depreciated  my  overhead  in  exactly  the  same 
way  as  I  did  the  structures,  but  the  figure  of  $12,000,000  was  ob- 
tained from  these  columns,  which  was  based  upon  the  exclusion. 
These  columns  have  no  significance. 

As  a  matter  of  record,  I  have  given  a  brief  description  of  the 
different  methods  used  and  I  think  it  might  be  well  to  run  through 
those  before  going  into  the  details  of  the  computation. 

1.  Sinking  Fund  Depreciation  Allowance :  In  the  application 
of  this  method  for  determining  depreciation  there  is  set  aside  an  an- 
nuity or  annual  percentage  of  the  cost  of  each  structure  such  that  at 
the  end  of  its  useful  life  the  sum  of  those  annual  allowances,  with 
the  annual  accretions  earned  upon  the  accumulating  sum  will  equal 
its  cost  or  its  cost  less  scrap  value. 

As  previously  stated  I  have  ignored  the  scrap  value  and  have 
predicated  my  computations  upon  the  cost,  here  meaning  reproduc- 
tion cost  and  not  original  cost  because  I  did  not  have  the  original 
cost  of  the  structures.  It  would  of  course  be  more  logical  to  base 
our  depreciation  computation  upon  actual  cost  if  we  could  obtain  it. 

The  rate  of  depreciation  may  have  to  be  modified  by  judgment 
at  different  times  in  the  life  history  of  the  structure  to  accord  with 
the  special  conditions  encountered,  as  for  instance,  when  the  struc- 
ture is  actively  used  for  a  certain  period  of  years  and  thereafter  as 
a  reserve  only  during  the  remainder  of  its  useful  life. 
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By  the  "total  life"  of  the  structure  is  usually  meant  "the  useful 
years  of  life"  of  the  structure;  by  the  "age",  the  years  of  service 
seen;  by  the  "rate",  the  interest  rate  allowed  in  figuring  the  accre- 

7993  tions  upon  the  accumulating  depreciation  fund. 

A  4%  rate  has  most  often  been  used  heretofore,  upon  the  theory 
that  long  term  sinking  funds  could  not  safely  be  invested  in  securities 
which  would  yield  a  greater  rate  of  return  than  4%  per  annum.  The 
tendency  today  is  towards  the  use  of  a  5%  rate,  upon  the  assumption 
that  the  sinking  fund  will  be  reinvested  in  the  property  of  the  com- 
pany itself  and  that  a  5%  rate  more  nearly  accords  with  the  cost  of 
money  of  the  company,  raised  upon  its  bonds,  than  is  a  4%  rate. 
While  the  higher  rate  corresponds  with  the  greater  hazard  of  the 
business,  its  use  in  figuring  depreciation  allowance  is  less  conserva- 
tive than  is  the  use  of  the  lower  rate  since  the  necessary  depreciation 
annuity  becomes  the  smaller  the  higher  the  interest  rate  and  hence 
amount  of  the  accretions  upon  the  annuities. 

The  sinking  fund  may  be  administered  as  a  bank  account  or  by 
the  actual  purchase  or  calling  in  by  the  corporation  of  its  own  bonds, 
paying  for  them  with  the  depreciation  allowance  and  cutting  off  the 
coupons  upon  the  bonds  as  they  mature  and  crediting  to  the  depreci- 
ation account  the  interest  collected  upon  them. 

The  sinking  fund  method  may  be  applied  either  to  gross  repro- 
duction cost  on  the  basis  of  the  total  assumed  useful  life  of  the  struc- 
tures, on  the  one  hand,  or  to  the  net  or  depreciated  reproduction  cost 
on  the  basis  of  the  estimated  remaining  useful  life  of  the  structures. 

Detailed  computations  have  been  made  upon  both  of  these  bases 
for  the  reasonable  accrued  depreciation  allowance,  upon  the  existing 
property  of  the  Spring  Valley  "Water  Company,  and  for  the  fair  future 
annual  allowance  for  depreciation, — the  final  results  being  obtained 
from  a  detailed  consideration  of  individual  structures  or  groups  of 
structures,  the  basic  computations  being  attached  hereto. 

7994  Upon  the  basis  of  the  gross  reproduction  cost  and  the  total  use- 
ful life  of  the  structures  of  the  Spring  Valley  Water  Company,  with 
an  estimated  4%  sinking  fund  rate  and  gross  reproduction  cost  of 
$25,129,000,  the  fair  allowance  for  the  accrued  depreciation  upon  the 
existing  property  as  of  December  31,  1913,  is  estimated  at  13.9%,  or 
$3,496,000.  The  fair  annual  depreciation  allowance  is  estimated  at 
0.57%  ($142,000),  plus  4%  of  the  estimated  accrued  depreciation 
$135,000  equals  0.54%,  making  the  total  fair  annual  depreciation  allow- 
ance 1.11%,  $277,000.  This  corresponds  to  a  total  estimated  life  of 
53  years. 

As  applied  to  the  net  or  depreciated  reproduction  cost  on  the 
basis  of  the  estimated  remaining  useful  life  of  the  structures  as  of 
December  31,  1913,  with  4%  sinking  fund  rate,  the  fair  annual  de- 
preciation allowance  is  estimated  to  be  1.18%  of  the  depreciated  re- 
production cost,  or  $256,000  per  annum.     This  is  equivalent  to  an 
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estimated  remaining  life  of  approximately  38  years.  Note,  however, 
that  the  difference  (15  years)  between  the  total  life  of  53  years  esti- 
mated above  and  the  remaining  life  here  estimated  at  38  years,  does 
not  represent  the  age  of  the  property  which  is  estimated  at  25.8 
years,  for  the  reason  that  in  the  second  case  the  percentage  is  based 
upon  the  depreciated  reproduction  cost,  the  first,  upon  the  gross  repro- 
duction cost,  and  that  some  variation  is  caused  by  the  assumption 
that  certain  of  the  structures  will  have  a  prolonged  passive  life,  as 
reserve  structures,  to  which  fact  consideration  was  not  and  could  not 
readily  be  given  in  the  first  computation,  based  upon  gross  reproduc- 
tion cost.  Had  it  not  been  for  that  the  results  would  have  been  iden- 
tical. 

Questioned  by  Mr.  Greene.  7995 

To  explain  the  two  percentages  to  get  1.11 :  In  the  first  case  I 
figured  the  depreciation  allowance  on  each  structure  which  would 
correspond  to  the  total  life  of  those  structures  and  got  as  a  result  a 
certain  percentage,  0.57%  per  annum  which  would  correspond  to  an 
allowance  of  $142,000  per  year ;  that  presupposes  the  existence  theo- 
retically of  a  fund  amounting  to  $3,496,000  today ;  now,  under  the 
application  of  the  sinking  fund  method  if  it  is  to  be  assumed  that 
but  0.57  shall  be  allowed  each  year  as  a  depreciation  allowance  upon 
existing  structures  the  fund  must  be  left  intact  until  the  structures 
have  been  amortized;  you  would  then  allow  with  that  depreciation 
allowance  of  $142,000  rates  based  upon  the  entire  value  of  the  prop- 
erty. 

If,  on  the  other  hand,  you  predicate  your  assumption  that  the 
rates  must  be  based  upon  the  depreciated  value  of  the  property  then 
you  must  earn  in  addition  to  your  sinking  fund  allowance  of  0.57  a 
return  upon  the  fund  which  has  accrued  today,  namely,  $3,496,000. 

Allowing  the  4%  upon  that  fund  adds  an  additional  amount  of 
$135,000  and  gives  you  the  total  sum.  The  same  result  is  obtained 
by  the  other  method  which  I  have  discussed  of  taking  the  depreciated 
value  of  the  property,  that  is,  the  difference  between  $25,000,000  in 
round  numbers  and  $3,496,000  depreciation  and  assuming  that  the 
remaining  value  of  the  structures  must  be  amortized  in  the  remain- 
ing life  of  the  property.  Under  that  assumption,  as  is  here  shown, 
I  get  a  result  of  1.18%. 

The  fact  here  that  in  the  one  case  I  get  1.11%  and  in  the  other 
case  I  get  1.18%  grows  out  of  the  assumption  in  the  case  of  certain 
structures,  as  for  instance,  I  think  the  Millbrae  pumps  is  a  case  in 
point — at  all  events  there  are  certain  structures  which  have  been 
actively  used  for  a  certain  period  of  years  and  which  I  assumed 
would  be  used  in  the  remaining  life  of  those  structures  as  reserves  or  7996 
less  actively;  in  other  words,  that  they  would  last  longer  under  the 
conditions  of  service  to  which  they  will  be  put  in  the  future  than 
they  would  have  lasted  under  the  conditions  of  service  under  which 
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they  have  operated  in  the  past,  so  that  the  life  would  actually  be 
lengthened, — 

On  the  other  hand,  it  would  not  be  fair  to  say  in  figuring  the 
accrued  depreciation  by  the  first  method  that  the  life  had  been 
lengthened  by  that  amount  because  the  depreciation  which  had  al- 
ready been  suffered  could  not  be  determined  from  the  average  condi- 
tions but  had  been  more  rapid  in  the  first  part  of  the  period,  that  is, 
the  elapsed  life  than  it  would  be  during  the  latter  part  of  the  period, 
when  the  structures  served  merely  as  reservoirs. 

Questioned  by  Mr.  Searls. 

I  took  the  facts ;  the  elapsed  life  is  a  fact,  and  the  26  years  rep- 
resents the  weighted  average  of  the  agreed  ages  in  the  schedule  as 
nearly  as  we  could  determine  it.  That  was  not  based  on  my  inspec- 
tion and  observation.  The  primary  basis  for  it  was  found  in  the  rate 
at  which  the  pipe  system  had  been  laid,  with  allowance  for  certain 
of  the  other  major  structures  which  had  been  built.  It  was  not 
possible  to  take  every  structure  and  find  the  weighted  average ;  the 
computation  would  have  been  frightfully  laborious.  What  I  did 
was  to  multiply  the  actual  age  agreed  on  in  the  inventory  by  the 
gross  reproduction  cost  of  that  structure,  and  then  divide  by  the 

7997  total  of  all  the  structures. 

Questioned  by  Master. 

I  did  compute  a  depreciation  increment  for  all  the  items  in  the 
inventory.  These  averages  have  no  significance,  except  to  give  you  a 
bird's  eye  view  of  the  whole. 

(Metcalf 's  Depreciation  Analysis,  on  the  basis  of  4%  sinking 
fund,  based  on  reproduction  cost,  introduced  and  marked  "Plaintiff's 
Exhibit  161"). 

(Metcalf,  depreciation  detail,  computation  by  Straight  Line 
Method,  introduced  and  marked  "Plaintiff's  Exhibit  162"). 

Exhibit  161  is  the  Straight  Sinking  Fund  computation,  except 
that  I  have  added  in  the  last  column  the  figures  based  upon  the  de- 
preciated reproduction  cost,  looking  forward  to  future  life.  This 
covers  the  detail  computations  from  which  I  drew  off  my  summarized 
sheet.  I  went  through  it  in  the  same  order  in  which  it  appears  in  the 
inventory.  I  wanted  to  check  up  what  I  had  done  by  assembling 
properties  of  different  kinds  together.     I  do  not  know  of  any  other 

7998  way  of  applying  the  sinking  fund  method;  it  is  an  awfully  laborious 
thing.  I  don't  see  that  there  is  a  mathematical  formula  based  on  the 
straight  line  method  any  more  than  there  is  on  the  sinking  fund.  Of 
course,  I  have  given  you  the  average  conditions  as  found  by  summing 
up  all  of  the  individual  computations,  as  you  will  find  on  page  2  of 
Exhibit  160.  There,  for  instance,  is  shown  the  total  annual  allow- 
ance, as  I  figure  it,  which,  divided  by  the  gross  reproduction  cost  gives 
me  the  result  in  percentage  which  1  have  stated.  Then  I  took  up 
through  my  sinking  fund  tables  the  life  corresponding  to  that  per- 
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eentage.  That  is  the  way  in  which  I  got  the  53  years.  That  is  based 
on  an  average  weighted  according  to  these  individual  amounts.  The 
effect  upon  that  of  changes  in  different  amounts,  I  could  not  tell  you. 
I  should  have  to  go  through  the  computations  to  see  what  effect  it 
would  have. 

Questioned  by  Mr.  Searls. 

I  have  used  4%  as  a  matter  of  habit,  I  think ;  I  was  more  familiar 
with  that.  I  might  have  used  the  5%  basis.  Had  I  done  so,  it 
would  have  reduced  the  annual  allowance  to  be  made,  and  would  also 
have  reduced  substantially  the  accrued  depreciation  upon  the  exist- 
ing structures.  I  have  no  idea  of  what  the  difference  would  be  in 
annual  allowance.  I  do  not  think  it  would  be  a  large  one  in  the 
annual  allowance ;  you  cannot  take  it  by  direct  ratio. 

Questioned  by  Mr.  Greene.  7999 

I  think  that  all  the  structures  appear  in  my  exhibit  here  with  the 
depreciation  which  I  have  allowed  on  them,  so  that  they  can  be  fitted 
in  to  the  schedule  that  Mr.  Hazen  filed.  They  have  been  grouped  to- 
gether in  some  cases,  as  for  instance,  a  conduit  line  has  been  shown 
as  a  whole,  and  not  separated  into  various  items ;  the  auxiliary  struc- 
tures on  the  line,  however,  are  shown  independently.  I  think  there 
is  reference  in  this  to  show  the  page  of  the  inventory  at  which  a  given 
item  w'ould  apply.     I  think  it  is  covered  by  the  binding. 

Questioned  by  Mr.  Dillman. 

Referring  to  page  8  of  Exhibit  160;  I  add  4%  of  the  estimated 
accrued  depreciation  to  the  $142,000  for  this  reason :  I  assumed  that 
we  should  deduct  from  the  gross  reproduction  cost  the  accrued  de- 
preciation today,  and  rate  it  on  the  depreciated  value  of  the  property. 
If  you  want  a  rate  on  that  basis,  you  have  to  make  this  other  allow- 
ance; in  other  words,  if  you  assume  only  the  $142,000  allowance  per  8000 
year  for  depreciation,  you  would  have  to  figure  your  rates  on  the  gross 
reproduction  cost,  and  not  the  depreciated  value,  because  it  is  based 
on  the  assumption  that  this  fund  is  kept  intact  until  the  amortization 
of  each  structure,  must  be  kept  intact  in  order  that  the  annual  incre- 
ment may  come  into  the  fund  itself. 

I  do  not  mean  that  this  $3,000,000  on  which  the  4%  is  computed 
is  kept  in  the  hands  of  the  company  without  drawing  interest ;  if  the 
company  has  in  hand  a  fund  of  say,  $4,000,000,  and  the  value  of  the 
property  is  $25,000,000,  then  the  company  should  earn  but  $142,000 
a  year,  and  the  rate  should  be  predicated  upon  the  depreciated  value 
of  the  property,  or  $25,000,000,  less  the  $3,500,000,  or  whatever  the 
figure  is.    This  $3,500,000  is  accrued  depreciation. 

Look  at  it  from  the  point  of  view  of  future  conditions;  if  today 
the  value  of  the  property  is  that  of  the  depreciated  property,  let  us 
say  $25,000,000  less  $3,500,000,  it  is  certainly  equitable  that  the  com- 
pany should  be  permitted  to  amortize  that  sum  in  the  remaining  an-      8001 
ticipated  life  of  the  plant.     The  connection  between  the  two  is  this : 
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either  you  must  be  permitted  to  earn  the  4%  accretion  upon  this 
assumed  fund,  or  you  must  have  the  fund  in  hand,  so  that  the  fund 
itself  may  earn  that  amount.  If  you  have  the  fund  in  hand,  then,  of 
course,  your  rate  should  be  based  upon  the  depreciated  amount.  If 
you  had  not  the  fund  in  hand,  you  must  either  be  permited  to  earn 
$142,000  plus  $135,000,  in  which  case  the  rate  would  be  predicated 
upon  the  depreciated  value  of  the  property,  or  your  rate  must  be  pre- 
dicated upon  the  full  value  of  $25,000,000,  and  you  would  then  be 
permitted  to  earn  but  $142,000  for  depreciation. 

Questioned  by  Mr.  Searls. 

If  you  figure  the  reproduction  cost  of  the  structures,  you  would 
be  doing  the  city  an  injustice  if  you  then  figured  the  depreciation  on 
the  basis  of  original  cost,  if  the  original  cost  was  less  than  the  repro- 

8002  duction  cost,  because  you  would  get  a  smaller  amount  than  $3,500,000 
as  the  accrued  depreciation  which  should  be  deducted  from  the  repro- 

•  duction  cost,  but  you  would  get  a  slightly  smaller  amount  for  annual 
depreciation  allowance.  In  other  words,  I  think  that  as  long  as  the 
annual  allowance  for  depreciation  and  accrued  depreciation  of  the 
property  are  interdependent,  it  does  not  make  much  difference  what 
basis  you  use  for  figuring  it.  Of  course,  theoretically,  your  deprecia- 
tion should  be  figured  to  amortize  the  amount  of  money,  in  other 
words,  the  cost  of  the  structures,  if  you  are  dealing  with  cost ;  if  you 
are  dealing  with  reproduction  cost,  I  think  you  then  ought  to  use,  in 
figuring  your  depreciation,  the  reproduction  cost  figures.  I  suppose 
you  could,  if  you  knew  the  original  cost  of  the  structures,  give  the 
company  justice  if  you  figured  your  depreciation  allowance  on  the 
original  cost,  and  then  expanded  the  accrued  depreciation  on  the 
basis  of  the  ratio  that  the  reproduction  cost  bore  to  the  original  cost. 
Your  accrued  depreciation  would  be  larger  in  proportion,  but  it  would 
be  because  the  structures  had  increased  in  value,  and  consequently  the 
percentage  to  the  new  reproduction  value  remain  the  same,  although 
the  gross  amount  of  accrued  depreciation  would  be  larger,  but  the 
difficulty  with  that,  according  to  my  theory,  is  in  finding  the  original 
cost  of  the  structures.    1  have  no  means  of  doing  that. 

8003  There  is  the  further  difficulty  that  you  would  be  applying  a  dif- 
ferent unit  price  schedule  on  similar  structures,  perhaps,  because  of 
the  change  in  prices  from  year  to  year.  If,  however,  you  were  meas- 
uring value  from  the  point  of  view  of  cost,  I  think  you  should  also 
make  your  depreciation  analysis  on  the  basis  of  the  original  cost  of 
the  structures,  if  you  can  do  it.  That  is  what  I  have  attempted  to  do 
in  the  computation  of  development  expense,  and  the  allowance  for 
depreciation  based  upon  original  cost.  I  have  applied  my  percentage 
to  the  original  cost  figures  as  we  had  them  as  a  matter  of  experiment, 
trying  to  find  out  if  what  I  gave  in  the  first  place  might  be  about 
right,  carrying  the  computation  through,  and  finding  at  the  end  of  the 
computation  that  I  had  not  just  the  right  amount  in  my  accrued  de- 
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preciation  fund  to  take  care  of  the  accrued  depreciation  upon  the  ex- 
isting structures  and  the  abandoned  structures,  and  having  to  cut  it 
down  and  increase  it,  and  recompute  it,  until  I  found  a  percentage 
finally  which  approximately  covered  the  total  sum,  or  the  combined 
amounts  of  the  accrued  depreciation  in  the  shape  of  abandoned  prop- 
erty, and  upon  existing  property. 

Mr.  Dillman :  We  do  not  agree  at  all.  If  I  see  this  thing  at  all 
right,  the  4%  is  entirely  wrong  in  that  allowance.  If  equity  has  been 
done,  $3,400,000  has  been  paid  for  accrued  depreciation,  and  is  in 
the  hands  of  the  company,  and  if  it  earns  anything  in  the  hands  of 
the  company,  the  company  is  not  entitled  to  take  an  additional  4% 
of  that  amount  out  of  the  hands  of  the  rate-paying  public. 

Mr.  Metcalf :  You  are  quite  right  in  that ;  in  other  words,  if  your  8004 
rate  has  been  sufficient  to  give  a  fair  rate  of  return,  and  to  take  care 
of  depreciation  throughout  that  period  of  time,  so  that  they  may 
fairly  be  assumed  to  have  laid  aside  such  a  fund,  and  it  has  been  laid 
aside,  I  think  your  remark  is  right,  but  that  is  not  the  condition  here 
prevailing. 

Mr.  Dillman:  Then  the  4%  can  only  be  added  on  the  ground 
that  equity  has  not  been  done  in  the  past,  and  it  is  to  make  up  for  that 
lack  of  equity. 

Mr.  Metcalf:  From  one  point  of  view,  that  is  true.  That  pre- 
supposes, however,  that  you  have  operated  during  those  past  years 
with  knowledge  that  depreciation  is  to  be  accounted,  and  that  you 
have  in  addition  to  that  depreciation  allowance  been  permitted  to 
earn  a  fair  rate  of  return. 

Questioned  by  Master. 

Mr.  Metcalf:  I  assume  that  in  fact  in  the  past  the  returns  have 
not  been  sufficient  to  provide  for  the  accrued  depreciation,  and  I  pro- 
pose to  present  that  later.  I  do  not  amortize  that  accrued  depreciation 
in  the  remaining  life ;  I  am  giving  them  the  credit  for  the  depreciation 
which  has  accrued. 

2.  Straight  Line  Depreciation  Allowance:  Under  the  applica-  8005 
tion  of  this  method  the  cost,  or  the  cost  less  scrap  value,  of  the  struc- 
ture is  assumed  to  be  amortized  in  equal-annual-payments  without 
accretion  upon  the  accumulating  sums,  the  renewal  being  made  di- 
rectly from  the  depreciation  fund,  and  any  interest  earned  upon  it 
being  accounted  as  a  source  of  revenue.  Thus,  if  a  strucure  has  an 
estimated  life  of  50  years,  the  depreciation  allowance  becomes  2%  per 
annum ;  if  10  years,  10%  per  annum. 

As  stated  previously,  in  making  this  computation  which  appears 
in  Plaintiff's  Exhibit  162,  by  the  straight-line  method,  I  have  not  made 
any  allowance  for  the  scrap  value  of  the  structures. 

Mr.  Dockweiler:     I  do  not  do  that  either. 

Questioned  by  Master. 

Mr.  Metcalf:     I  can  dispose  of  that  in  my  estimate  of  the  life 
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just  as  well ;  you  never  know  whether  your  age  is  going  to  be  40  years 
or  42  years,  anyway ;  the  whole  thing  is  too  speculative,  I  think. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  method  has  application  particularly  in  the  case  of  short- 
lived structures,  and  because  it  may  be  readily  accounted.  It  is  open 
to  the  practical  and  theoretical  objection  that  it  is  not  in  general 
accord  with  actual  experience  in  the  life  history  of  structures  other 
than  those  of  very  short  life, — the  result  of  the  application  of  the 
former  giving  considerable  higher  allowance  for  accrued  deprecia- 
tion in  the  early  years  of  life  history  of  the  plant  than  is  justified  by 
the  usual  actual  condition  of  the  structures, — structures  generally 
suffering  small  depreciation  and  maintaining  high  service-value  dur- 

8006  ing  the  earlier  years  of  their  life  history  and  depreciating  more  rapidly 
during  the  latter  years. 

In  accordance  with  the  written  request  of  the  Master,  however, 
computation  has  been  made  here  showing  the  effect  of  the  application 
of  the  straight-line  method  of  determining  the  depreciation  of  the 
structures  of  the  Spring  Valley  Water  Company,  upon  the  same  as- 
sumption as  to  age  and  length  of  useful  life  of  the  structures  which 
were  made  in  figuring  the  depreciation  by  the  sinking-fund  method. 

The  result  indicates  a  total  accrued  depreciation  upon  the  exist- 
ing structures  as  of  December  31,  1913,  amounting  to  31.2%  or  $7,- 
835,847 ;  and  an  annual  depreciation  allowance  of  1.6%  of  gross  re- 
production cost,  or  $404,000.  The  latter  percentage  corresponds  to  a 
period  of  life  of  approximately  62.5  years. 

It  is  to  be  noted  that  this  straight-line  depreciation  computation 
was  based  upon  the  estimated  gross  reproduction  cost  of  the  structures. 
There  are  shown  below,  however,  the  results  of  the  application  of  the 
straight-line  method  to  the  original  cost  figures  as  found  in  the  de- 
velopment expense  or  going  concern  analysis. 

The  essential  difference  between  these  two  methods  is  not  limited 
simply  to  the  question  of  relative  costs  for  labor  and  materials  under 
past  or  historic,  as  compared  with  present,  conditions,  but  is  also  very 
substantially  influenced  by  the  fact  that  in  making  the  computation 
upon  original  cost,  consideration  must  be  given  to  the  abandoned 
property. 

In  other  words,  the  total  accrued  depreciation  allowance  figured 
must,  up  to  the  date  under  consideration,  cover  not  only  the  accrued 
depreciation  upon  the  existing  structures,  but  also  the  past  accrued 
depreciation  in  abandoned  property,  unless  the  original  cost  be  limited 
to  the  original  cost  of  the  existing  structures.    The  importance  of  this 

8007  fact  will  be  realized  when  it  is  stated  that  in  the  case  of  the  Spring 
Valley  Water  Company  it  is  estimated  that  up  to  December  31,  1913, 
the  accrued  depreciation  upon  the  existing  property  based  upon  the 
sinking  fund  method  amounted  to  approximately  $3,500,000,  and  the 
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accrued  depreciation  in  the  form  of  abandoned  property  to  a  sub- 
stantially equal  amount. 

The  excessive  amount  of  the  result  obtained  from  figuring  the  de- 
preciation of  the  structures  of  the  Spring  Valley  Water  Co.  by  the 
straight  line  method — which  gives  an  accrued  depreciation  of  31.2% 
upon  the  existing  structures,  and  39.6%  upon  the  original  property, 
(including  in  the  latter  the  abandoned  structures),  upon  structures 
of  an  average  age,  slightly  less  than  26  years — will  appear  a  little  later 
in  the  consideration  of  the  practical  limits  within  which  depreciation 
has  been  found  to  lie  in  waterworks  practice. 

The  39.6%  accrued  depreciation  in  a  period  of  25.8  years  would 
amount  to  an  average  of  1.53%  annually,  whereas  experience  has 
shown  that  the  actual  rates,  including  abandoned  property,  generally 
lie  between  1%  and  1V4%>  approaching  the  smaller  rate  in  plants 
having  more  substantially  built,  long-lived  structures,  and  the  larger 
rate  in  those  having  less  well  built  and  relatively  short-lived  structures. 

In  general,  for  a  property  of  this  age,  the  accrued  depreciation 
upon  the  existing  property  is  likely  to  lie  between  say  12%  and  15%, 
slightly  exceeding  the  latter  amount  perhaps,  in  the  case  of  proper- 
ties containing  many  short-lived  structures.  The  results  of  the  appli- 
cation of  the  straight  line  formula,  on  the  other  hand,  yields,  as 
stated  above,  31.2% ;  the  sinking  fund  method,  13.9%. 

Depreciation  based  upon  original  cost  determined  in  development  8008 
expense  analysis :  Referring  to  the  analysis  of  development  expense, 
based  upon  past  and  historic  conditions,  and  original  costs,  and  based 
further  upon  the  assumption  that  the  accrued  depreciation  allowance, 
as  of  December  31,  1913,  must  cover  the  abandoned  structures  as  well 
as  the  structures  never  in  use,  and  the  depreciation  upon  the  existing 
structures  in  accord  with  the  brief  tabulation  on  page  11.  The  follow- 
ing results  were  found : 

(a)  Upon  straight  line  depreciation  allowance,  an  accrued  de- 
preciation amounting  to  $6,774,000,  as  of  December  31,  1913;  the 
annual  depreciation  rate  was  found  to  be  1.25%,  and  for  that  year, 
$266,000. 

(b)  Upon  a  5%  sinking  fund  basis,  an  accrued  depreciation 
amounting,  up  to  December  31,  1913,  to  the  total  sum  of  $6,886,000; 
the  annual  depreciation  rate  was  found  to  be  0.50%,  and  amounted  to 
$427,051. 

(c)  Upon  an  equal  annual  payment  basis,  an  accrued  deprecia- 
tion which  amounted,  as  of  December  31,  1913,  to  $6,886,000;  the 
annual  depreciation  rate  was  found  to  be  1.6%,  and  the  amount  $228,- 
000.  Note  that  in  each  case,  under  the  hypothesis  the  accrued  de- 
preciation should  have  amounted  to  $6,769,000,  but  as  these  detailed 
computations  are  exceedingly  laborious,  and  their  results  are  in  the  8009 
final  analysis  at  best,  only  of  aid  in  forming  judgment,  it  was  not 
thought  of  enough  importance  to  carry  the  computations  to  a  finer 
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degree  of  accuracy  to  warrant  the  expense  involved.    "With  the  exist- 
ing doubt  upon  correct  hypothesis,  precision  cannot  be  hoped  for. 

3.  Equal- Annual-Payment  method  of  determining  the  fair  an- 
nual depreciation  allowance  is  based  upon  the  desire  to  so  adjust  the 
annual  depreciation  allowance,  that  it,  together  with  the  amount  of 
the  fair  return  upon  the  depreciated  value  of  the  property  will  re- 
main constant  from  year  to  year,  provided  no  additional  expenditure 
of  capital  be  incurred.  In  as  much  as  the  annual  deduction  of  the 
depreciation  from  the  original  costs  of  the  structures  results  in  a  con- 
stantly decreasing  value,  the  fair  amount  of  the  annual  return,  which 
is  based  upon  it,  also  decreases.  Therefore,  if  the  sum  of  this  fair  re- 
turn, and  the  depreciation  allowance  is  to  remain  a  constant  one  from 
year  to  year,  so  that  the  rate-payer  shall  pay  the  same  amount  from 
year  to  year  for  the  same  service,  the  annual  depreciation  allowance 
must,  under  the  application  of  this  method,  constantly  increase  during 
the  life  history  of  the  structure.  Practically  it  is  found  that  this  rate 
of  increase  is  equal  to,  and  may  be  determined  by,  the  addition  of  the 
annuity  figured  on  the  sinking  fund  basis  increased  by  the  accretion 
upon  the  fund  accumulated  to  date.  That  is  that  4%  that  we  dis- 
cussed before. 

Questioned  by  Master. 

In  other  words,  that  4%  is  the  amount  which  capitalized  at  4% 
8010  represents  the  decrease  in  value  of  the  capital  for  that  year.  The 
decrease  in  the  capital  being  the  accrued  depreciation ;  the  two  being 
equal.  It  might  be  added  that  under  that  method  what  you  in  effect 
do  is  to  regard  the  depreciation  fund  as  an  amortization  on  the  capital, 
and  then  per  contra,  all  renewals  as  reinvestments  of  capital. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

The  method,  as  applied  to  original  costs  here,  results  in  an  annual 
rate  of  depreciation  of  1.60%,  and  annual  depreciation  allowance  of 
$228,000  as  of  the  year  ending  December  31,  1913.  The  method  is 
not  believed  to  have  an  application  in  the  case  at  bar,  in  as  much  as 
the  method  has  not  been  applied  heretofore  in  the  conduct  of  these 
works,  and  as  the  depreciation  allowance  has  not  been  treated  as  an 
amortization  of  capital,  nor  have  the  renewals  been  treated  as  new 
capital  expenditures — as  becomes  necessary  under  the  operation  of 
the  equal-annual-payment  method. 

4.  Eule  of  thumb  methods,  based  upon  actual  experience. 

(a)  Percentage  of  gross  reproduction  cost; 

(b)  Percentage  of  gross  annual  revenue; 

(c)  Cents  per  capita. 

In  view  of  the  fact  that  waterworks  construction  was  not  gen- 
erally or  actively  undertaken  in  this  country  until  the  seventies,  it  is 
clear  that  experience  with  many  waterworks  structures  has  not  pro- 
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gressed  sufficiently  far  to  give  a  clear  indication  of  their  ultimate  life, 
or  period  of  useful  service.  Moreover,  new  machinery  and  devices  are 
constantly  being  introduced  in  the  waterworks  field,  which  have  been 
under  trial  for  comparatively  but  a  few  years.  It  is  clear,  therefore, 
that  the  past  record  of  even  the  earliest  waterworks  in  this  country, 
furnished  by  a  partial  record  of  the  magnitude  of  the  fair  allowance 
to  be  made  for  depreciation,  as  determined  by  the  abandoned  struc- 
tures, and  that  in  figuring  the  actual  accrued  depreciation  upon  any  8011 
waterworks  property,  judgment  must  be  based  upon  the  depreciation 
in  the  existing  property,  as  well  as  in  the  abandoned  property.  Mr. 
Hazen  and  I,  for  many  years  now,  have  been  endeavoring  to  find  re- 
liable data  in  the  actual  experience  of  different  waterworks  properties 
as  a  guide  to  reasonable  depreciation  allowances.  The  attempt  has 
been  made  to  collect  records  from  specific  waterworks  of  the  total 
accrued  depreciation,  first,  in  the  shape  of  abandoned  property,  and 
second,  in  depreciation  upon  existing  property.  The  problem  has 
proven  an  exceedingly  difficult  one,  owing  to  the  incomplete  character 
of  the  records  of  almost  all  corporations  of  this  kind.  Up  to  the 
present  time,  fairly  complete  rocords  have  been  obtained  concerning 
the  actual  depreciation  in  abandoned  property,  and  upon  existing 
property  in  the  five  following  cases: 

Portland,  Maine,  Water  District ;  Racine,  Wis.,  Water  Co. ;  The 
Denver  Union  Water  Co. ;  Pennsylvania  Water  Co. ;  and  the  Spring 
Valley  Water  Co.,  and  I  might  say  that  the  Pennsylvania  Water  Co. 
supplies  Wilkinsburg  and  a  chain  of  towns  adjacent  to  it,  stretching 
as  far  as  Pittsburg,  and  covering  two  wards  of  that  city.  A  statement 
with  regard  to  these  several  plants,  and  a  summarized  statement  of 
records  follows : 

The  next  page  is  Portland,  Maine,  and  this  simply  shows  the  rec- 
ords as  I  have  them,  with  a  brief  statement  with  regard  to  the  char- 
acter of  the  property,  and  the  sources  of  information.  In  some  cases 
it  has  been  necessary  to  estimate  the  gross  revenue  during  the  early 
years  of  operation,  for  while  we  had  some  evidence  along  that  line, 
the  records  were  not  complete.  To  the  extent  that  there  are  errors  in  8012 
the  assumption  with  regard  to  the  depreciation  upon  the  existing 
property,  there  will  be  error  in  the  final  result,  although  not  in  like 
amount,  because  the  record  of  the  abandoned  properties  in  general 
covers  something  approaching  one-half  of  the  total  depreciation; 
therefore,  if  a  certain  error  is  made  in  the  estimation  of  the  deprecia- 
tion in  the  existing  property,  the  error  on  the  whole  property  would 
not  be  over  one-half  of  that  percentage. 

On  page  32  is  given,  in  comparative  form,  the  same  data  sub- 
mitted by  Mr.  Hazen,  arranged  perhaps  a  little  differently,  or  by  the 
addition  at  all  events,  of  the  depreciation  allowance  as  based  upon  the 
gross  reproduction  cost,  as  well  as  that  based  upon  the  net  reproduc- 
tion cost.     Thus,  about  the  middle  of  the  table,  you  will  see  the  head- 
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ing  "Average  Annual  Straight  Line  Depreciation  in  Percent", 
based  upon  (a)  gross  reproduction  cost  and  abandoned  structures, 
that  is  including  the  depreciation  upon  the  existing,  and  upon  the 
abandoned  structures.  On  the  next  line,  under  "(b)"  is  shown  the 
amount  of  this  depreciation  expressed  in  percent,  based  upon  the  net 
or  depreciated  reproduction  cost. 

In  the  case  of  the  Portland  Water  District,  as  based  upon  the 
gross  reproduction  cost,  it  amounts  to  1.29%,  as  based  upon  the  de- 
preciated reproduction  cost,  1.46%.  Racine  has  0.45%,  and  0.47% ; 
Denver  Union  Water  Co.  has  1.16%,  and  1.31%  ;  Pennsylvania  Water 
Co.,  1.29%,  and  1.39%;  the  Spring  Valley  Water  Co.,  0.93%,  and 
1.06%.  The  average  of  the  five  being  1.02%,  and  1.13% ;  of  the  four 
with  which  I  am  personally  familiar,  1.17%,  and  1.30%.  Similarly 
on  the  basis  of  the  gross  revenue  during  the  whole  operating  period, 
the  percentages  are  as  follows:  9.57%  for  the  Portland  Water  Dis- 
trict; 6.7%  for  Racine;  12.4%  for  the  Denver  Union  Water  Co., 
where  the  rates  were  less  adequate,  and  hence,  the  percentages  greater ; 
8%  for  the  Pennsylvania  Water  Co. ;  and  8.45%  for  the  Spring  Val- 

8013  ley  Water  Co.     An  average  of  9.02%,  and  upon  the  four  plants  with 
which  I  am  personally  familiar,  9.6%. 

I  reckon  my  income  as  also  including  the  impounded  moneys.  It 
would,  of  course,  be  a  greater  percentage  if  it  were  reckoned  on  the 
moneys,  exclusive  of  those  that  have  been  impounded.  Under  "(d)" 
is  shown  the  per  capita  amount  which,  theoretically,  is  without  basis, 
but  which  it  is  interesting  to  note  amounts,  in  the  case  of  the  Portland 
Water  District  to  45  cents  per  capita,  Racine  15  cents,  Denver  Union 
Water  Co.  57  cents,  Pennsylvania  Water  Co.  48  cents,  and  Spring 
Valley  Water  Co.  59  cents.    Those  are  per  annum  per  capita. 

Questioned  by  Mr.  Searls. 

I  do  not  draw  any  particular  conclusions  from  these  figures. 
It  is  merely  a  unit  that  may  be  of  assistance  in  checking  estimates 
that  I  shall  make  hereafter.  I  shall  make  the  estimates  on  the  bases 
stated,  and  check  them  by  the  estimated  percent  of  gross  revenue,  and 
also  per  capita.  Subsequent  experience  may  prove  that  there  is  noth- 
ing in  this,  but  it  is  a  rough  guide ;  it  cannot  be  a  close  one,  because, 
obviously,  the  depreciation  allowance  will  depend  upon  the  character 
of  the  construction,  and  not  the  number  of  persons  in  the  community ; 
it  might  be  true  if  all  communities  were  alike,  and  the  structures  de- 
pended only  upon  the  size  of  the  community  and  the  water  consump- 
tion, and  not  upon  the  annual  reserves  and  difficulties  of  construction. 
I  think  a  per  consumer  basis  might  be  a  little  more  enlightening,  but 
the  difference  would  be  very  slight ;  it  would  not  affect  it  in  the  cents 
place ;  I  think  it  would  be  mills.    Where  you  have  a  community  that  is 

8014  served  by  more  than  one  company,  it  would  tend  to  throw  my  calcu- 
lations out  in  application  to  other  communities.    I  do  not  know  that 
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it  would  throw  them  out  entirely,  but  it  would  certainly  make  them 
less  reliable. 

Questioned  by  Master. 

The  difference  in  my  figures,  which  has  been  accomplished  by 
the  changes  made  in  Mr.  Hazen's  valuation,  by  agreement  of  the 
parties,  is  very  slight.  The  approximate  difference  in  the  accrued  de- 
preciation allowance,  resulting  from  substituting  for  Mr.  Hazen's 
figures  the  joint  exhibit  figures,  amounts  to  a  decrease  of  about  $55,- 
000.  My  present  figure  of  $3,496,000  would  be  decreased  by  the  sum 
of  $55,000;  that  is  in  the  accrued  depreciation. 

Mr.  Hazen :  I  think  about  approximately  $280,000  on  the  cost  of 
reproduction  less  depreciation  is  approximately  correct  for  the  dif- 
ference in  present  value. 

This  total  figure  of  mine  here  includes  all  the  paving  over  mains. 

DIRECT    EXAMINATION    BY    MR.    GREENE.  §016 

Mr.  Metcalf:  On  page  "C",  the  third  page  of  Exhibit  160,  is 
given  in  condensed  form  a  summary  of  the  depreciation  analysis  which 
I  made,  showing  in  parallel  columns  the  final  results.  First,  we  have 
the  reproduction  cost  basis,  the  computations  on  4%  sinking  fund, 
based  upon  gross  reproduction  cost  of  $25,126,000.  The  resulting 
accrued  depreciation,  13.9%,  and  in  amount  $3,496,000;  the  annual 
depreciation  allowance,  1.11%,  or  $277,000,  made  up  of  the  two  sums 
heretofore  discussed.  The  second  method  relates  to  the  determina- 
tion of  the  fair  annual  depreciation  allowance,  determined  from  a. 
consideration  of  amortizing  the  depreciated  value  of  the  structures 
within  the  estimated  remaining  period  of  life  of  these  structures,  and 
there  I  find  the  annual  allowance  to  be  1.18%,  or  $256,000.  The  third 
method  is  the  straight  line  method  based  upon  gross  reproduction  cost, 
and  the  same  assumptions  as  to  the  length  of  life,  which  were  made 
in  figuring  the  depreciation  upon  the  sinking  fund  basis,  resulting  in 
an  accrued  depreciation  estimate  of  31.2%  as  against  13.9%  for  the 
reproduction  cost  basis,  an  amount  of  $7,836,000,  comparable  with  the 
$3,496,000  of  the  sinking  fund  computation,  an  annual  rate  of  1.6%, 
or  $404,000. 

Mr.  Searls :  It  might  be  interesting  to  note  at  this  point  that 
our  witnesses  only  figure  on  accrued  depreciation  of  about  23%,  I 
think,  as  compared  with  your  31  on  a  straight  line  basis. 

Mr.  Metcalf :  That  is  true ;  that  only  shows  how  conservative  my 
assumptions  were  on  the  sinking  fund  method  as  to  the  length  of  life 
of  structures,  as  I  view  it.  Of  course,  it  means  that  I  have  assumed 
a  shorter  life  for  the  structure  than  they  have,  on  the  whole.  My 
proportion  is  31%,  which  could  only  be  obtained  if  I  had  assumed  a  8017 
shorter  life  of  the  structure  than  Mr.  Dillman  has.  The  longer  the 
life  you  assume,  the  less  the  annual  contribution  is. 

Mr.  Searls:     I  looked  it  up  last  night,  and  roughly  it  is  about 
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23%  for  our  side,  so  that,  taking  the  straight  line,  on  our  assumption, 
it  would  be  fairer  from  your  point  of  view,  than  the  assumptions  that 
you  have  made. 

Mr.  Metcalf :    It  would,  as  judged  by  other  yard  sticks. 

DIRECT    EXAMINATION    BY    MR.    GREENE. 

Mr.  Metcalf:  Under  the  second  class,  I  have  the  discussion  of 
depreciation  from  the  point  of  view  of  original  cost,  on  a  5%  sinking 
fund  basis,  a  total  cost  of  $21,306,000,  including  the  overhead  cost 
and  interest,  except  for  a  six  months  period.  The  reason  for  that 
assumption,  with  regard  to  the  interest,  under  the  development  ex- 
pense computation,  grows  out  of  the  fact  that  I  have  taken  care  of  the 
interest  after  the  six  months  period  in  the  assumed  fair  rate  of  re- 
turn upon  the  investment  of  the  previous  year.  Upon  that  basis  I  get 
an  accrued  depreciation  which  is  designed  to  cover  the  $3,500,000  ac- 
80171/0  crued  depreciation  upon  existing  plant,  and  approximately  $3,500,000 
upon  the  abandoned  property ;  at  the  time  that  the  computations  were 
made,  our  abandoned  property  list  amounted  to  approximately  $3,273,- 
000.  As  the  result  of  further  study  those  figures  became  $3,506,000; 
in  other  words,  we  found  that  certain  structures  had  been  overlooked. 
Upon  that  basis  of  the  original  cost,  amounting  to  the  sum  stated,  the 
necessary  annual  depreciation  rate  was  found  to  be  one-half  of  1%, 
and  the  amount  corresponding  to  that  as  of  the  year  1913  would  be 
$427,000 ;  on  the  straight  line  basis  on  cost,  excluding  overhead,  it 
was  found  to  be  l1/4%,  which,  as  of  the  year  1913,  would  amount  to 
$266,000. 

8018  Under  the  equal  annual  payment  method  on  cost,  excluding  over- 
head, the  allowance  was  1.60%,  or  $228,000  per  annum.  I  then  re- 
peat the  comparison  of  the  data  upon  actual  experience  discussed 
by  Mr.  Hazen,  and  finally  under  No.  8  show  you  that  my  assumed 
fair  depreciation  allowance,  for  the  annual  allowance,  $260,000  a 
year,  to  cover  physical  and  functional  depreciation,  amounts  to  7%% 
of  gross  annual  revenue,  including  the  15%  at  issue  in  this  proceed- 
ing, and  57  cents  per  capita,  and  that  the  allowance  of  $320,000  a 
year,  which  would  include  a  reserve,  or  contingent  allowance  of 
$60,000,  would  amount  to  9V2%  of  gross  annual  revenue,  and  71  cents 
per  capita. 

The  development  expense  computation  has  been  made  along  the 
lines  indicated  by  the  Wisconsin  Railroad  Commission,  based  upon 
the  original  costs  of  the  structures.  It  has  been  assumed  that  the 
corporation  was  entitled  to  earn,  first,  the  operating  expenses,  sec- 
ond, the  repairs  and  maintenance  account,  third,  a  fair  depreciation 

8019  allowance,  and  fourth,  a  fair  rate  of  return  upon  the  capital  sum. 
The  capital  sum  is  determined  in  this  way :  At  the  end  of  construc- 
tion the  capital  sum  is  the  investment  cost  of  the  property.  At  the 
end  of  the  first  year  of  operation  there  is  added  to  the  capital  sum 
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the  operating  costs  and  repair  accounts,  and  taxes,  and  the  deprecia- 
tion allowance,  and  the  fair  rate  of  return  upon  the  investment  cost 
upon  the  completion  of  the  property,  and  there  is  deducted  from  that 
sum  so  found  the  actual  revenue  earned  during  that  first  year.  In 
effect  there  is  added  to  the  investment  cost  upon  the  completion  of 
the  property  any  deficiency  in  revenue  earned  during  the  first  year, 
or  if  an  excess  is  earned,  it  is  deducted  from  the  capital  sum.  On 
the  following  year  the  same  course  of  procedure  is  followed.  In 
making  the  computation  of  the  proper  depreciation  allowance,  the 
sum  of  the  allowance  made  in  the  period  of  years  from  the  inception 
of  the  plant  until  December  31,  1913,  must  equal  the  abandoned  prop- 
erty, and  the  estimated  accrued  depreciation  upon  the  existing  prop- 
erty; that,  then,  gives  you  a  measure  of  the  percentage,  and  to  find 
that  is  a  very  laborious  process,  but  that  has  been  done  here. 

That  is  represented  in  that  column,  and  is  upon  the  three  theo- 
ries, one  the  sinking  fund  theory,  in  which  case  this  depreciation  fund 
is  assumed  to  have  interest  added  to  it  each  year,  the  other  the 
straight  line  method,  in  which  there  is  no  such  accretion  of  interest, 
and  the  third  one,  the  equal  annual  payment  method  in  which  this 
amount  is  deducted  each  year,  that  is,  the  depreciation  allowance  is 
deducted  each  year  from  the  capital  sum. 

Questioned  by  Mr.  Dillman. 

To  explain  in  detail  my  third  item,  the  straight  line  on  gross 
reproduction  cost,  by  which  I  get  an  accrued  depreciation  of  $7,000,- 
000,  and  an  annual  depreciation  of  $404,000:  You  will  see  on  page  8020 
1  of  Plaintiff's  Exhibit  162,  the  first  item,  "Pilarcitos  Dam",  the 
reproduction  cost  $319,702,  which  is  exactly  the  same  item  that  you 
find  on  page  1  of  Plaintiff's  Exhibit  161,  based  upon  the  sinking  fund 
method;  the  date  of  construction  was  1867;  the  estimated  life  was 
123  years,  although  that  was  arbitrary,  as  I  told  you,  but  it  corre- 
sponds to  a  life  of  123  years  in  that  particular  item.  That  corre- 
sponds to  8/10ths  of  1%  per  annum,  which  upon  the  sum  of  $319,702, 
would  be  $2,599 ;  the  age  is  46  years,  and  46  one  hundred  and  twenty- 
thirds  is  37%  of  the  total  amount,  $319,702,  which  is  $119,600.  The 
difference  between  $319,702,  and  $119,600,  gives  you  the  net  repro- 
duction cost,  or  the  reproduction  cost  less  accrued  depreciation, 
amounting  to  $200,102. 

You  will  see  exactly  the  same  figure  for  the  sinking  fund  method 
on  page  1  of  Plaintiff's  Exhibit  161.  The  corresponding  annual  de- 
preciation allowance,  instead  of  .8%,  becomes  .05  of  1%,  and  the 
annual  amount  instead  of  $2,599,  becomes  $160.  The  accrued  depre- 
ciation on  age  of  46  years  becomes  5%,  as  against  37%  upon  the 
straight  line  method,  and  in  amount,  $15,985,  as  against  $119,600, 
leaving  a  net  reproduction  cost  of  $303,717,  as  against  $200,000.  This 
probably  is  one  of  the  most  extreme  cases  we  could  have  picked  out, 
on  account  of  the  very  long  life  of,  the  structure,  but  you  will  see 
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that  the  two  are  in  parallel  columns,  so  that  you  can  compare  the 
two  exhibits  page  by  page.    Also,  at  the  foot  of  each  one  of  these  in- 

8021  dividual  sheets  you  will  find  a  summation,  and  separately  stated,  the 
engineering,  contingencies,  and  interest-during-construction  items, 
and  the  same  percentages  are  applied  to  those  as  were  found  for 
the  structures  without  those  items  added  to  them,  so  that  I  have  in 
effect  applied  the  same  rates  of  depreciation  to  the  overhead  and 
interest-during-construction  items  as  to  the  unit  costs,  or  reproduc- 
tion costs  of  the  structures  without  overhead  and  interest  during 
construction.  At  the  end  there  will  be  found  a  table  summarizing 
those  results. 

Questioned  by  Mr.  Searls. 

I  also  have  this  summary  page  in  my  Exhibit  160.  The  difference 
between  the  amount  of  accrued  depreciation,  when  figured  upon  the 
reproduction  cost,  as  compared  with  the  amount  of  accrued  deprecia- 
tion, when  figured  on  the  original  cost,  is  this :  When  you  are  dealing 
with  reproduction  cost,  you  must  remember  that  the  inventory  as 
prepared,  excluded  all  of  the  abandoned  property.  When  you  are 
dealing  with  original  costs,  you  include  all  the  abandoned  property. 
The  difference  is  due  to  the  abandoned  property,  which  amounts  to 
about  $3,500,000.  That  abandoned  property  is  not  included  in  the 
$7,000,000  which  I  show  in  the  straight  line  basis  of  reproduction 
cost. 

The  reproduction  cost  basis,  using  the  sinking  fund  method, 
amounts  to  about  $3,500,000  accrued  depreciation,  while  on  the 
straight  line  basis  I  get  about  $7,500,000 ;  when  I  come  to  the  original 
cost  basis,  I  get  approximately  the  same  sum  on  accrued  depreciation 

8022  on  whatever  method  I  use.  I  start  with  the  hypothesis  that  I  must 
have  the  same  sum. 

Based  upon  the  original  cost,  I  must  cover  the  accrued  depre- 
ciation upon  the  existing  plant  as  well  as  upon  the  abandoned  plant, 
and  I  assume  in  effect  this :  That  the  accrued  depreciation  upon  the 
original  cost  figures  would  be  substantially  the  same  as  to  the  exist- 
ing property  that  it  would  be  under  reproduction  cost.  In  other 
words,  I  assume  the  same  probable  lives. 

Mr.  Searls :  I  am  noting  the  wide  discrepancy  between  the  ac- 
crued depreciation  under  the  straight  line  method  as  compared  with 
the  other  methods  on  a  reproduction  cost  basis,  but  when  you  come 
to  consider  the  practical  agreement  between  all  three  methods  under 
original  cost  basis — in  other  words,  you  have  $7,000,000  to  $3,000,000 
in  the  reproduction  cost  basis,  and  you  have  got  approximately  the 
same  sum  all  along  in  the  original  cost  basis. 

Mr.  Metcalf :  I  think  an  error  has  been  made  in  the  table ;  it  had 
not  occurred  to  me  before.  I  think  it  grows  out  of  this  fact,  that  in 
making  the  computation  we  have  started  with  the  assumption  that 

8023  the  combined  amount  of  the  abandoned  properties,  and  accrued  de- 
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preciation  as  of  1913,  should  be  about  $6,770,000 ;  under  the  straight 
line  assumption  that  would  not  be  the  case,  because  they  pay  off 
quicker  at  the  beginning. 

I  think  we  shall  have  to  make  that  computation  over  again  on 
the  other  assumption.  The  computation  should  then  be  made  on  the 
basis  of  making  the  straight  line  total  amount  equal  to  $7,800,000 
plus  $3,500,000.  That  is  $11,200,000,  to  be  strictly  comparable  with 
the  figures  as  found  here,  the  $7,800,000.  What  we  were  after,  of 
course,  on  the  original  cost  basis,  was  to  see  the  effect  upon  the  rate 
of  depreciation  resulting  from  the  assumption  of  different  methods 
of  applying  this  rate.  That  is,  whether  by  the  sinking  fund  or 
straight  line,  or  equal  annual  payment,  upon  the  assumption  that  the 
same  amount  of  depreciation  allowance  must  be  realized  in  that 
period  of  years  in  each  case  in  order  to  make  them  strictly  compar- 
able. 

If  my  original  cost  assumptions  were  logical,  after  I  had  com- 
puted my  accrued  depreciation  on  those  assumptions  clown  to  date, 
it  ought  to,  relatively  at  least,  check  the  accrued  depreciation  under 
the  original  cost  theory.  I  think  I  can  make  it  clear  to  you  why  we  8024 
got  this  result.  Assuming  that  it  is  true,  as  a  matter  of  fact,  that 
the  accrued,  depreciation  upon  this  property,  including  abandoned 
structures,  as  well  as  depreciation  upon  existing  structures,  amounts 
to  about  $6,770,000,  what  I  wanted  to  know  was,  what  would  be  the 
corresponding  annual  rate  of  depreciation,  as  based  upon  the  original 
cost  figures.  Now,  that  is  what  I  gave  you  in  this  computation.  Your 
question  is  predicated  upon  the  assumption  that  I  start  with  a  com- 
bined amount  of  accrued  depreciation,  as  of  1913,  of  three  and  a  half 
million  in  abandoned  structures,  and  $7,836,000  in  accrued  deprecia- 
tion on  existing  structures,  and  under  those  circumstances  I  would 
so  modify  my  straight  line  percentage,  which  was  found  to  be  l1/4%> 
as  to  yield  in  that  period  of  time,  up  to  1913,  not  $6,774,000,  but  $11,- 
300,000,  the  latter  being  the  sum  of  $7,836,000,  plus  $3,500,000. 

Questioned  by  Master. 

I  used  the  figures  of  $3,496,000,  plus  $3,506,000,  in  getting  my 
figure  $7,800,000,  with  this  further  correction,  that  when  I  started 
the  computations  last  year,  instead  of  being  $3,506,000  for  abandoned 
structures,  it  was  $3,273,000,  and  that  added  to  that  $3,496,000  gave 
me  $6,774,000.  You  were  right  that  in  figuring  line  5  you  should 
take  the  sum  of  line  3,  plus  the  accretion  for  abandoned  property,  as  8025 
representing  accrued  depreciation  to  date. 

The  original  cost  estimates  do  not  cover  original  structures ;  it  is 
impossible  to  make  the  same  sort  of  analysis  based  upon  original 
cost  that  I  have  made  upon  reproduction  cost  figures;  it  could  not 
be  done,  because  we  have  not  the  individual  structures,  and  there- 
fore, the  only  basis  upon  which  I  could  make  my  comparison  as  a 
check  upon  reproduction  cost  figures  was  to  see  how  the  annual  per- 
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eentage  as  applied  to  the  whole  investment  of  the  year  would  work 
out.  I  could  do  two  things;  I  could  either  assume  the  annual  rate, 
or  I  could  assume  the  sum  which  I  wished  to  realize  in  depreciation, 
and  in  as  much  as  I  was  checking  a  computation  which  I  had  made 
of  the  accrued  depreciation,  I  based  my  computations  on  the  assump- 
tion that  I  must  realize  that  sum,  and  this  attempt  was  to  find 
what  resulting  annual  rate  I  would  get  when  thus  applied.  If  I  had 
had  the  individual  figures  for  each  of  the  structures,  I  could  then 
have  assumed  the  length  of  life  for  those  structures,  which  we  have 
assumed,  and  made  the  computation  of  them.  The  same  disparity 
would  be  shown  under  the  original  cost  basis  as  is  shown  under  the 
8026  straight  line  figure  for  accrued  depreciation  and  any  sinking  fund 
figure,  if  we  could  make  the  comparison  on  the  same  basis,  but  I  have 
not  the  data  to  do  that,  and  I  could  not  do  it. 

Mr.  Searls :  The  thing  that  struck  me  first  was  that  knowing  for 
instance  that  Mr.  Dockweiler,  with  a  depreciation  allowance  of  ap- 
proximately 1.78%,  with  a  total  accrued  depreciation  of  23%,  gets  a 
figure  of  $5,000,000,  it  would  seem  that  you  ought  to  come  a  little 
closer  to  getting  the  percentages  here  if  the  straight  line  were  prop- 
erly applied. 

Mr.  Metcalf:  I  think  you  will  probably  find  that  the  variation 
was  due  to  the  difference  in  life  assumed  on  certain  other  structures. 
Of  course,  the  differences  are  in  the  right  direction,  because  Mr. 
Dockweiler  has  started  with  a  smaller  gross  reproduction  cost,  and  a 
higher  rate  than  I  have,  and  he  gets  a  smaller  total  amount.  That 
smaller  total  amount  is  due,  in  the  first  place,  to  the  fact  that  his 
unit  figure,  that  is  the  gross  reproduction  cost  estimate,  is  lower  than 
mine,  and  in  the  second  place,  to  the  fact  that  there  is  variation  in 
the  assumed  length  of  life  of  the  structures. 

Questioned  by  Mr.  Dillman. 

The  $85  per  annum  for  25  years,  at  4%,  amounts  to  either  41.6 
or  43.3,  depending  upon  whether  you  put  it  in  at  the  beginning  or 
the  end  of  the  year. 


ONE  HUNDRED  AND  TENTH  HEARING.        MARCH  6,  1916. 

"Witnesses:    Leonard  Metcalf  for  Plaintiff. 

J.  H.  Dockweiler  for  Defendants. 
Geo.  L.  Dillman  for  Defendants. 
Allen  Hazen  for  Plaintiff. 


Witness :    Leonard  Metcalf  for  Plaintiff. 

8027  Questioned  by  Master. 

Mr.  Metcalf:    Referring  to  Exhibit  160,  page  9 ;  I  have  first  gross 
reproduction  cost,  and  then  I  have  two  columns  on  the  straight  sinking 
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fund  method,  giving  ray  total  annual  payment  into  depreciation  fund, 
and  my  total  accrued  depreciation,  based  on  the  gross  reproduction 
cost.  Then  in  column  7  I  have  the  net  reproduction  cost  on  that 
method,  being  the  difference  between  column  2  and  column  6.  Then  I 
have  my  depreciation  allowance  in  the  same,  column  9  corresponding 
to  column  4  on  the  so-called  equal  annual  payment  method,  where  I 
base  my  return  of  investment  on  the  depreciated  reproduction  cost  8028 
and  the  anticipated  remaining  life. 

Column  10  is  this :  You  remember  I  referred  to  the  fact  that  in 
some  cases  the  two  methods  did  not  give  exactly  the  same  result,  for 
the  reason  that  I  had  assumed  that  some  of  the  structures  might  have 
a  remaining  life  as  a  reserve,  a  sort  of  a  passive  existence,  in  which 
the  rate  of  depreciation  would  be  less  per  annum  than  it  had  been  in 
the  past ;  under  those  circumstances,  the  rate  which  you  would  get  in 
anticipating  the  future  could  not  be  reflected  in  the  past  conditions; 
that  is,  determining  the  rate  on  the  sinking  fund  method  and  the  gross 
reproduction  cost.  If  it  had  not  been  for  that  disturbing  influence, 
column  10,  to  which  you  referred,  would  be  identical  with  column  9 
throughout.  I  have  given  to  you  some  idea  of  the  variation  of  the 
items  in  which  the  greatest  variation  existed,  merely  as  a  check  on  the 
other  computations.  If  the  assumptions  had  been  identical  through- 
out, then  column  9  and  column  10  would  have  been  identical.  The 
final  column  shows  the  result  that  the  total  of  column  9  bears  with 
relation  to  the  total  of  column  10,  in  other  words,  the  ratio  of  column 
9  to  column  10.  Take  for  instance  the  example  of  a  pump,  75%  of 
the  value  of  which  might  be  assumed  to  have  suffered  depreciation, 
leaving  a  residual  value  of  25% ;  then  assuming  that  the  remaining 
life  of  the  remaining  quarter  of  the  structure  is  longer  than  the  or- 
iginal assumption  made  under  the  sinking  fund  method,  I  would  still 
figure  the  depreciation  according  to  the  life  history,  according  to  the 
active  life  of  the  pump,  as  otherwise  I  should  get  less  than  %  deprecia-  8029 
tion  on  that  structure  had  I  taken  the  entire  life,  combining  the  original 
assumption  and  the  anticipated  remaining  life  of  this  machine ;  so  that 
you  can  prove  it  one  way  or  the  other,  and  I  have  segregated  it  this 
way  to  give  you  an  idea  of  the  variations. 

Questioned  by  Mr.  Searls. 

I  did  not  make  any  attempt  to  get  an  approximation  of  the  or- 
iginal cost  of  the  structures,  including  abandoned  structures,  as  a 
basis  for  checking  the  figures  that  I  got  on  reproduction  cost.  I  did 
try  to  see  if  we  could  find  the  original  cost,  and  could  separate  the 
structures  to  compare  the  original  costs  and  the  reproduction  cost  of 
the  structures,  but  I  found  that  the  records  were  so  incomplete  that  I 
gave  up  the  attempt.  We  know  the  total  investment,  and  we  could 
approximate  the  total  cost  of  the  lands  and  the  water  rights,  but  the 
segregation  as  between  structures  you  could  not  possibly  tell.  We 
found  entries  in  the  books  covering  certain  structures  in  general,  but 
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you  could  not  tell  from  year  to  year  how  much  work  had  been  done  on 
the  individual  structures,  and  we  found  it  impossible  to  make  such  a 
segregation.  If  you  took  some  of  these  weighted  averages  which  I 
applied  to  the  whole,  and  apply  them  to  the  gross  figures,  which  you 
might  obtain  by  striking  the  land  and  water  rights  cost  from  the  total 
investment,  it  might  shed  some  light  on  it,  but  it  seems  pretty  unsat- 
isfactory; at  all  events,  we  have  not  done  that. 


Dockweiler         Witness :    J.  Ii.  Dockweiler  for  Defendants. 

8030  direct  examination  by  mr.  searls. 

8031  The  table  preceding  the  first  page  of  the  memorandum  which  you 
have,  sets  forth  the  estimated  lives  which  I  have  used,  and  it  is  taken 
from  my  appraisal.  I  have  given  to  the  Crystal  Springs  concrete  dam 
unlimited  life. 

The  table  referred  to  is  as  follows : 

8032  TABLE  OF  PEOBABLE  LIVES  USED  BY  J.  H.  DOCKWEILER  IN 

COMPUTING  ACCRUED  AND  ANNUAL  DEPRECIATION 

Structures  Estimated  Life 

Concrete  dams  Unlimited 

San  Andres  and  Pilarcitos   Reservoirs  (except  embankments) 100  years 

City    reservoirs    100     " 

Cast  iron  pipe  100     " 

Sunol  Filter  Galleries  90-100     " 

Tunnels    100     * ' 

Riveted    Wrought   Iron   Pipe 60     " 

Same  in  Pumping   Stations 45     " 

Pumping    Engines    50     " 

Boilers    25     * ' 

Other  Pumping  Station  Equipment  30     " 

Weighted  Averaged  Pumping   Stations 42-  45     <v 

Lake  Merced   Structures 40     ' ' 

Flumes   19-  35     " 

Standard    Screw   Pipe 40     " 

Buildings   25  -50     ' ' 

Total  Structures 

Weighted    Average    Probable    Life 71  years 

Weighted  Expired  Life  19     " 

Weighted   Remaining   Life 52     '  • 

Percentage   condition  73.5% 

Accrued  Depreciation  26.5% 

Annual  Depreciation  Allowance  Straight  Line $268,736.00  or  1.42% 

8033  The  Crystal  Springs  Dam  I  consider  will  be  used  as  long  as  water 
is  being  supplied  to  the  City  of  San  Francisco.  I  cannot  conceive  of 
any  system  of  supplying  water  to  this  city  that  will  not  for  all  time 
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utilize  the  Crystal  Springs  Dam,  the  San  Andres  Dam,  and  the  Pil- 
arcitos  Dam,  in  the  Peninsula  system.  Crystal  Springs  Dam  un- 
doubtedly will,  and  should  be  raised  to  create  a  larger  reservoir  capac- 
ity. Experience  has  demonstrated  the  success  of  the  method  of  con- 
structing the  Crystal  Springs  concrete  dam.  At  the  time  when  it  was 
first  built,  it  was  somewhat  of  an  experiment  as  to  whether  such  a 
structure  would  give  the  best  result,  since  the  mixing  and  placing  of 
concrete  was  not  so  well  understood  at  that  time.  While  the  dam  has 
a  larger  section  for  its  present  use  than  modern  practice  would  sug- 
gest, nevertheless,  in  view  of  the  fact  that  at  the  time  when  it  was 
built  there  was  great  opposition  to  the  construction  of  any  dam  on  San 
Mateo  Creek  above  that  town,  it  is,  in  my  opinion,  one  of — well,  I 
would  call  it  the  keystone  of  the  whole  impounding  system  of  the 
Spring  Valley  Water  Co.  Taking  into  consideration  that  it  can  be, 
and  will  be  raised,  full  value  should  be  given  to  it  for  all  time.  I  think 
it  is  getting  better  as  it  grows  older.  Some  criticism  has  been  made  in 
the  past  about  the  size  of  the  dam.  At  the  time  when  Mr.  Schussler 
designed  the  dam  in  1886,  I  certainly,  speaking  for  myself  only,  would 
not  have  felt  that  I  would  have  been  justified  in  building  it  on  any 
smaller  lines  than  it  has  been  constructed  upon.  An  engineer,  weighted 
with  the  responsibility  of  a  water  system,  is  not  justified  in  taking  a 
chance — by  "chance"  I  mean  skimping — when  the  utilizing  of  a  little 
more  money  gives  him  security;  so  that  I  cannot  bring  myself  to  any 
position  that  will  criticise  the  size  of  this  dam,  and  the  amount  of  ma- 
terial it  contains. 

Mr.  Searls:     We  shall  not  claim  a  deduction  for  the  large  size       8034 
of  the  dam. 

Mr.  Dockweiler :  The  San  Andres  and  Pilarcitos  Dams  I  consider 
have  the  same  degree  of  permanency  as  the  Crystal  Springs  concrete 
dam.  They  have  been  tried;  they  are  better  now  than  when  first 
built.  They  have  been  thoroughly  shaken  up  by  earthquakes,  and  the 
fact  that  there  was  a  spill  in  the  San  Andres  proves  two  things :  One, 
that  the  slope  of  an  earthen  dam  should  not  be  made  any  steeper  than 
the  slopes  of  these  dams,  and  second,  that  the  relation  of  the  puddle 
to  the  balance  of  the  structure  was  well  proportioned,  and  that  the 
puddle,  as  the  earthquake  found,  was  not  too  wet  or  sloppy,  because 
I  can  readily  see  that  the  shaking  of  a  dam  by  means  of  an  earth- 
quake, if  there  is  a  sort  of  viscous  mass  in  the  center,  would  have  a 
tendency  to  cause  the  dam  to  settle  and  squash  out  at  the  bottom,  so 
that  I  think  the  action  of  these  dams  proves  the  fact  that  your  puddle 
must  not  be  sloppy.  It  must  be  moist  and  damp,  but  it  cannot  be 
sloppy,  or  else  any  shaking  is  going  to  cause  it  to  flatten  right  out,  and 
your  dam  will  fail  through  that  action. 

I  have  assigned  unlimited  life  to  the  embankment,  and  100  years 
for  the  auxiliaries  in  all  the  dams.  I  have  assumed  that  conditions 
100  years  hence,  or  at  an  earlier  date,  through  the  requirements  of 
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8035  larger  quantities  of  water,  the  placing  of  different  forms,  using  dif- 
ferent forms  of  conduits,  a  larger  size  of  conduits  between  San  Fran- 
cisco and  these  reservoirs,  may  necessitate  the  alteration,  or  practically 
the  construction  of  parallel  or  auxiliary  structures,  which  would,  in  a 
way,  terminate  the  value  of  usefulness  of  these  structures  which  are 
now  serving  as  auxiliaries.  By  auxiliaries  I  intend  to  cover,  for  in- 
stance, gates,  wasteways  and  tunnels. 

The  Upper  Crystal  Springs  I  consider  as  serving  in  a  dual  ca- 
pacity, as  a  roadway  embankment,  and  as  a  device  for  a  settlement 
basin — for  the  creation  of  a  settlement  basin — and  I  have  allowed  the 
value  of  embankment  to  the  main  structure,  and  have  given  value  to 
the  auxiliary  structures,  such  as  the  culvert,  the  tunnel,  the  gate- 
house, etc.,  because  it  does  serve  some  value  as  a  settlement  basin.  There 
is  this  to  be  noted,  however,  that  when  the  water  gets  up  to  the  level  of 

8036  the  concrete  wasteway,  that  it  then  flows  into  the  lower  basin,  and  it 
separates  the  water  only  up  to  the  height  of  the  bottom  of  the  con- 
crete wasteway,  and  when  the  water  overtops  that,  it  flows  into  the 
lower  basin.  I  have  made  an  allowance  of  $1,096  per  annum  for  de- 
preciation on  this,  which  is  to  cover  the  gate-house  and  the  auxiliary 
structures;  no  depreciation  whatever  has  been  estimated  for  the  em- 
bankment. I  consider  that  has  indefinite  life.  There  always  will  be  a 
roadway  at  that  place.  I  consider  the  physical  life  of  these  structures, 
both  concrete  and  earthen  embankment,  as  practically  permanent ;  I 
cannot  conceive  of  any  physical  deterioration.  Also,  there  will  be  no 
functional  depreciation  whatever. 

I  have  estimated  the  life  of  all  cast-iron  pipe  at  100  years.  This 
estimate  has  been  based  on  judgment,  partly,  and  partly  upon  the 
personal  examination  of  the  pipes  in  the  yards,  and  in  the  trenches, 
during  a  period  of  12  years,  and  also  I  have  been  informed  by  esti- 
mates which  have  been  used  by  various  authorities.  On  the  cast-iron 
pipes  in  the  city,  especially  in  the  sandy  sections,  there  seems  to  be  a 
sort  of  an  iron  coating  which  has  a  reddish  yellowish  appearance  when 
the  pipe  is  uncovered,  which  forms  on  the  outside  of  the  pipe,  and  it 
seems  to  protect  it  some  way  or  another.  I  consider  that  the  cast-iron 
pipes  in  the  City  of  San  Francisco  have  not  only  the  possibility,  but 
the  probability  of  the  longest  life  of  east-iron  pipes  of  any  city  that  I 
know  of;  in  other  words,  the  vast  majority  of  this  pipe  lies  in  trenches 

8037  that  are  not  alternately  wet  and  dry,  but  are  what  we  call  a  dry 
trench,  and  I  tbink  that  makes  for  the  long  life  of  the  pipe.  Many 
authorities  give  the  life  of  cast-iron  pipe  as  66  2/3  years ;  in  fact,  that 
has  been  the  life  estimated.  I  think  Mr.  Schussler  even  gives  it  66  2/3 
years,  and  also  some  of  the  Spring  Valley  engineers.  I  cannot  see 
where  less  than  100  years  can  be  assigned  to  it.  I  have  seen  pipes  that 
are  50  years  old  taken  up  on  Market  Street  and  some  of  the  side 
streets,  and  their  condition  goes  to  justify  me  in  my  contention  that 
100  years  is  not  too  short  a  life  period.     I  have  seen  pipes  that  have 
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been  taken  up  as  the  result  of  a  joint  investigation  on  behalf  of  the 
company  and  the  city,  and  apart  from  being  tuberculated,  or  damaged, 
due  to  life  or  to  wear,  if  you  might  so  term  it,  that  was  much  less  than 
anyone  could  have  reasonably  anticipated,  in  view  of  what  the  litera- 
ture on  cast-iron  pipes  would  lead  them  to  expect. 

Judge  Farrington  estimated  100  years  life;  Foster's  Engineering 
Valuation,  pages  204  to  207,  quotes  the  United  States  Government 
allowance  for  depreciation,  cast-iron  mains  from  75  to  100  years.  The 
Wisconsin  Railroad  Commission,  in  the  Appleton  Waterworks  case, 
decided  May  14,  1910,  volume  5  of  the  reports,  on  page  215,  estimates 
the  cast-iron  distribution  pipe  at  100  years  of  life.  These  authorities, 
with  the  exception  of  Judge  Farrington 's  opinion,  have  no  direct 
bearing  on  the  Spring  Valley  pipe,  but  merely  go  to  show  the  general 
estimates  of  life  on  cast-iron  pipes  in  other  localities;  I  have  taken  it 
right  straight  through  that  100  years  is  the  least  life,  in  my  opinion, 
that  can  justly  be  ascribed  to  these  pipes. 

Filter  Galleries :  These  are  concrete  structures,  and  physically  8038 
they  have  a  permanent  or  an  indefinite  life.  From  the  Water  Temple 
down  stream  towards  the  Sunol  Diversion  Dam,  these  galleries  prac- 
tically serve  as  aqueducts,  or  carriers  of  water,  and  while  there  are  in 
the  stretch,  sections  in  which  these  small  pipes  are  placed,  and  thus  let 
the  water  into  the  gallery,  these  structures  I  consider  more  permanent 
than  that  part  of  the  gallery  which  serves  purely  as  a  collecting  gallery 
from  the  Water  Temple  up  stream.  I  have  given  these  galleries  a  life 
of  from  90  to  100  years.  There  is  this  to  be  noted,  that  the  Calaveras 
water,  as  soon  as  the  dam  is  built  to  its  ultimate  height,  will  practically 
all  be  impounded  in  the  reservoir.  Hence,  a  great  source  of  supply, 
which  in  the  past  has  fed  these  galleries,  will  be  cut  off.  Now,  it  is  a 
fact  that  the  waters  of  the  Calaveras  River  have  been  bodily  diverted 
into  the  trench  which  leads  up  stream  from  the  Water  Temple,  and 
in  the  bottom  of  which  trench  a  filter  gallery  is  placed,  so  that  it  would 
go  to  show  that  the  material  lying  between  this  trench  or  this  gallery 
and  the  Calaveras  stream,  does  not  lend  itself  to  permitting  sufficient 
water  from  the  Calaveras  to  enter  this  gallery  on  the  Calaveras  side. 
Before  the  pipe  line  was  built  from  Pleasanton  to  the  Water  Temple, 
the  waters  developed  by  the  Pleasanton  wells  were  turned  into  Laguna 
Creek,  and  allowed  to  flow  in  that  creek  to  a  short  distance  above 
Sunol,  at  which  point  they  were  reclaimed  from  Laguna  Creek  by 
means  of  the  Hadsell  Ditch,  and  conducted  by  means  of  this  ditch  to 
the  head  of  the  gallery  which  runs  up  stream  from  the  Water  Temple. 
That  ditch  has  been  done  away  with,  and  the  waters  diverted  directly 
from  the  Pleasanton  wells  by  means  of  the  Pleasanton  pipe  line,  into 
the  Water  Temple. 

Questioned  by  Mr.  Greene. 

The  galleries  below  the  Water  Temple  will  always  be  used  as  a      8039 
carrier  for  water  from  Pleasanton,  and  it  is  more  probable  that  the 
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others  will  be  given  up,  as  against  that  part  which  runs  from  the  Water 
Temple  down,  because  if  it  did  not  filter  a  single  drop,  it  would  be 
used  as  a  carrier,  as  the  continuation  of  the  pipe  line  from  Pleasanton 
to  the  Sunol  Dam  or  aqueduct.  I  don 't  think  there  would  be  any  great 
advantage  in  having  the  water  from  San  Antonio  Creek  coming  in. 
You  would  probably  run  your  water  down  direct  from  a  larger  pipe, 
because  ultimately,  if  the  waters  are  to  be  filtered,  it  looks  to  me  as  if 
a  large  filter  plant  would  be  built  at  some  place  near  to  the  City  of 
San  Francisco.  I  have  not  worked  out  any  definite  arrangement  in 
my  own  mind ;  it  is  a  pretty  complicated  arrangement. 

8040  Questioned  by  Master. 

The  Calaveras  water  will  have  a  line  running  direct  into  the  City 
of  San  Francisco,  or  else  into  something  delivering  that  water  by 
gravity,  and  using  the  benefit  of  part  of  the  elevation,  and  it  may  be 
delivered  into  the  San  Andres  Reservoir. 

Mr.  Hazen :  The  Calaveras  waters  will  not  go  through  these  filter 
galleries  as  far  as  the  diverting  line  from  the  dam  is  concerned,  but 
that  line  would  have  less  capacity  than  the  Calaveras  Creek ;  in  other 
words,  the  Calaveras  water  would  fill  the  pipe  line  contemplated  in 
that  way,  and  there  would  still  be  quite  a  large  surplus  which  could 
be  let  down  to  Sunol,  for  instance,  in  dry  times,  and  make  these  Sunol 
Galleries  work  365  days  out  of  the  year,  instead  of  during  the  wet 
part  of  the  season,  as  at  the  present  time;  there  is  also  a  large  area 
tributary  to  Sunol,  which  is  not  tributary  to  Calaveras. 

8041  Questioned  by  Mr.  Greene. 

Mr.  Doekweiler :  My  idea,  with  regard  to  the  San  Antonio  Dam, 
is  this ;  you  would  have  an  outlet,  and  you  would  pipe  that  water  from 
San  Antonio  down  to  the  Sunol  Aqueduct.  "When  the  San  Antonio 
Reservoir  is  constructed,  then  I  would  pipe  my  water  direct  down  to 
the  Sunol  Aqueduct ;  the  Sunol  Aqueduct  is  not  more  than  a  couple  of 
feet  in  elevation,  and  the  water  level  of  the  Calaveras  Reservoir  would 
be  about  780  feet,  so  it  seems  improbable  that  the  water  would  be 
dropped  to  that  elevation,  and  then  be  re-pumped  into  the  City  of  San 
Francisco ;  so,  in  my  contemplation  I  do  not  see  that  any  of  the  water 
of  Calaveras  ultimately  will  ever  be  dropped  down.  Some  of  the  sur- 
plus may  be  to  reinforce,  but  if  you  are  going  to  develop  the  San  An- 
tonio and  the  Arroyo  Valle,  and  what  you  can  get  from  your  Pleasan- 
ton development,  I  do  not  see — I  am  frank  to  tell  you  I  have  not  made 
that  study  of  the  economy  of  handling  those  waters ;  it  is  a  big  problem. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Tunnels:  I  have  given  those  in  the  main  100  years  of  life,  and 
I  think  they  would  average  that.    In  allowing  100  years,  I  have  given 

8042  consideration  to  a  possibility  of  obsolescence  due  to  a  necessity  of 
larger  pipes  for  a  change. 
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Riveted  wrought-iron  pipe :  This  estimate  is  also  based  upon  per- 
sonal examination  of  such  of  the  riveted  pipe  as  I  have  been  able  to 
inspect  at  various  points,  and  in  the  company 's  yards,  during  the  past 
12  years.  While  the  life  which  I  have  estimated  is  perhaps  10  years 
in  excess  of  that  ordinarily  given  by  the  authorities,  in  my  opinion, 
the  Spring  Valley  wrought-iron  pipe  is  entitled  to  this  extra  allow- 
ance, due  to  the  care  exercised  in  laying  and  placing  it,  and  to  the 
superior  character  of  the  dip  which  Mr.  Schussler  used.  None  of  the 
dip  was  knocked  off,  as  far  as  I  could  see.  I  examined  the  Pilarcitos 
pipe  line  after  the  earthquake,  and  I  chipped  off  some  of  the  dip,  and 
I  found  the  blue  mill  scale  of  the  plate  underneath  the  coating,  show- 
ing that  where  the  coating  was  undisturbed,  that  at  that  point  the 
metal  was  as  good  as  the  day  it  came  from  the  mills.  It  goes  to  prove 
that  that  dip  is  a  remarkable  one.  I  do  not  think  there  is  anything 
like  it  anywhere.  I  should  certainly  try  to  utilize  that  dip  wherever 
I  could  specify  it  in  laying  a  pipe,  because  dip  is  the  thing  that  pre- 
serves the  life  of  a  metal.  I  have  the  formula  for  the  mixture,  and  I 
have  also  seen  the  pipes  actually  dipped.  I  have  noted  the  care  with 
which  the  pipe  was  treated  in  dipping  it,  and  it  further  goes  to  sustain  8043 
the  reasonableness  of  the  prices  which  I  stipulated  with  Mr.  Hazen 
as  to  the  cost  of  dipping.  The  Spring  Valley  dip  has  thickness  to  it, 
and  there  is  life  in  the  compound.  I  have  taken  some  of  that  dip  that 
is  30  years  of  age,  and  broken  it,  and  it  has  all  of  the  constituent  ele- 
ments of  the  asphalt  remaining,  and  I  think  asphalt  is  one  of  the  most 
permanent  of  cementing  materials. 

Pumping  stations:  I  find  a  weighted  average  of  from  42  to  45 
years  as  the  probable  life  of  the  stations,  although  I  have  taken  the 
pumping  engines  at  50  years,  the  boilers  at  25  years,  and  other  pump- 
ing station  equipment  at  30  years.  I  note  that  Mr.  Metcalf  gives 
a  useful  life  limit  of  from  30  to  50  years  on  pumping  machinery,  high 
duty,  in  large  units,  in  his  article  in  the  New  England  Waterworks  8044 
Association  Journal,  as  compared  with  20  to  30  years  for  ordinary 
pumping  machinery.  With  the  exception  of  Ocean  View  and  Pre- 
cita  Valley,  which  I  have  estimated  at  25  and  20  years,  respectively, 
I  am  of  the  opinion  that  the  remaining  Spring  Valley  pumping  sta- 
tions deserve  classification  with  the  best  of  long  life  limit. 

I  have  observed  these  pumping  plants  for  the  past  12  years,  and 
listened  to  criticisms  of  therm,  and  this  fact  always  confronts  you, 
that  the  stations  have  performed  their  duty ;  there  has  been  no  break- 
down; while  the  pumps  have  been  built  heavily,  the  extra  metal 
which  has  gone  into  them  has  not  cost  much,  and  has  fully  justified 
the  design  of  the  man  who  created  them.  I  instance  this  point  to 
sustain  my  contention  for  long  life.  The  Millbrae  Pumping  Station 
originally  comprised  two  units,  one  of  which  was  moved  away,  and 
incorporated  into  the  Central  Pump  now  located  at  Lake  Merced  on 
Sloat  Boulevard.     The  diameter  of  the  cylinder  of  the  remaining 
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pump  was  increased,  and  the  same  pump,  by  the  simple  expedient 
of  boring  it  out,  which  was  possible  through  the  extra  metal  con- 
tained in  the  cylinder,  has  an  added  capacity,  so  that  if  you  divide 
the  price  of  that  pump  by  its  original  capacity,  and  divide  it  by  its 
present  capacity,  you  have  a  comparatively  cheap  pump  per  unit  of 
capacity.  The  security  that  you  will  get  with  a  few  extra  dollars  in 
the  case  of  a  water  supply,  I  think  is  justified.    What  I  mean  to  say 

8045  is  that  these  pumps  were  well  constructed,  and  they  cost  good  money, 
but  the  expenditure  was  justified.  Lots  of  times  you  spend  money, 
and  you  do  not  get  results.    Here  you  have  gotten  results. 

Lake  Merced  structures :  I  have  given  some  account  for  possible 
life  through  obsolescence;  in  other  words,  the  Lake  Merced  struc- 
tures are  peculiarly  circumstanced;  as  a  source  of  supply  the  lake 
itself  should  be  maintained,  if  for  nothing  else  than  a  storage  basin. 
It  is  handy,  and  I  do  not  think  it  would  be  policy  to  do  away  with  it 
altogether;  it  is  conceivable  of  such  a  situation — through  earth- 
quakes and  war — that  all  sources  of  water  supply  could  be  cut  off 
from  the  Peninsula.  Lake  Merced  is  close  by,  and  it  has  that  value ; 
it  is  pretty  hard  to  measure  it  in  dollars  and  cents,  but  an  engineer 
viewing  the  situation  would  say,  you  have  to  give  me  an  awful  good 
excuse  if  you  are  going  to  do  away  with  this  basin.  Here  you  have 
2%  billions  of  water,  and  it  looks  to  me  as  if  that  lake  would  have, 

8046  for  all  time,  a  potential  value  as  a  basin.  Ultimately  we  may  find 
that  it  would  pay  to  have  an  array  of  machinery,  the  first  cost  of 
which  is  very  little,  and  the  operative  cost  is  very  high,  but  it  will  be 
the  economical  arrangement,  because  you  do  not  expect  to  use  such 
pumps  very  often,  and  when  you  do  it  will  cost  you  considerable  to 
operate  them,  as  against  more  expensively  designed  and  constructed 
machinery;  but  the  fixed  charges  which  this  cheap  plant  will  repre- 
sent won't  be  eating  its  head  off. 

I  have  given  a  40-year  life  to  Lake  Merced  structures,  and  in 
estimating  that  40  years,  I  did  not  figure  that  there  would  be  an 
additional  loss  of  life  there  through  obsolescence;  that  obsolescence 
may  take  place,  but  if  it  does  take  place,  I  have  not  considered  it  in 
that  40  years,  but  there  are  structures  there  that  have  filled  up. 
Large  quantities  of  sand  have  washed  in,  and  not  only  has  the  basin 
which  the  dam  created  been  filled  up,  but  the  top  of  the  dam  has 
been  covered;  in  other  words,  you  have  got  to  dig  down  into  the 
floor  of  the  ravine  to  find  the  top  of  your  dam,  and  hence,  the  dam 
going  out  has  carried  with  it  some  of  the  conduits ;  a  rearrangement 
of  a  great  many  of  the  works  there  will  undoubtedly  take  place, 
so  that  as  to  some  of  the  remaining  structures,  they  have  gone  out 
to  the  action  of  the  elements  in  moving  the  sand  there.  Whether 
or  not  this  loss  through  depreciation  and  obsolescence  will  take  place, 

8047  I  am  not  prepared  to  say  at  the  present  time.  There  has  been  a  great 
deal  of  contention  advanced  by  the  company  in  past  years  that  Lake 
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Merced  would  always  be  necessary  for  a  safety  reserve,  by  reason  of 
its  being  the  only  portion  of  the  water  system  not  separated  from 
the  city  by  one  or  more  earthquake  faults.  I  have  not  given  that 
question  of  earthquake  faults  so  much  study,  but  I  find  the  lake  there 
within  the  city  limits,  and  in  my  opinion,  a  natural  basin  like  that 
cannot  be  ignored. 

Questioned  by  Mr.  Greene. 

Whether  it  is  kept  in  use  by  the  company,  or  not,  it  is  a  potential 
factor  there,  and  I  think  would  justify  an  installation  of  the  cheapest 
kind  of  machinery,  so  that  if  all  of  your  plants  are  cut  off,  you  can 
get  water  there.  My  view  point  is  that  it  is  likely  to  be  continuously 
in  service,  either  actually,  or  in  reserve.  8048 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Flumes:  In  view  of  the  excellent  character  of  the  construction 
of  the  Spring  Valley  flumes,  and  the  careful  attention  that  has  been 
given  to  their  maintenance,  it  would  seem  that  a  maximum  life  of 
35  years  is  not  unreasonable,  although  in  the  case  of  certain  struc- 
tures I  have  varied  it  considerably  in  accordance  with  my  judgment. 
Judge  Farrington,  in  his  opinion  in  the  1903-04  case,  allowed  2y2% 
as  the  annual  allowance  for  flumes  and  wooden  structures,  which 
would  correspond  to  a  40-year  life.  From  the  best  information  I  can 
get  from  the  company's  records,  I  think  35  years  is  the  maximum  life 
of  them.  They  are  built  of  the  best  of  material,  and  they  are  built 
in  such  a  way  that  they  make  for  the  longest  life  possible.  I  exam- 
ined all  of  those  flumes  foot  by  foot.  I  walked  over  them  all,  and  I 
stepped  down  and  examined  them  underneath  as  well.  They  are 
constantly  kept  full  of  water;  there  are  flash-boards  there  which 
dam  up  the  water.  They  are  so  fixed  that  you  can  pull  them  out  very 
quickly.  They  are  carefully  blocked  up,  and  there  is  ventilation 
under  them.  The  main  structures  don't  come  in  touch  with  the  soil 
at  all,  and  if  one  block  rots  out,  you  can  put  in  a  fresh  block. 

I  have  given  the  standard  screw  pipe  40  years.  This  is  10  years 
less  than  the  age  assigned  to  similar  pipe  by  the  Wisconsin  Railroad 
Commission  in  the  Appleton  Waterworks  Case.  I  think  that  40  years 
in  a  sandy  soil,  such  as  most  of  that  pipe  is  laid  in,  is  fully  justified.       8049 

Buildings:  My  depreciation  figures  indicate  a  wide  range  of 
estimates  on  the  probable  life  of  wooden  buildings.  My  figures  are 
from  25  to  50  years.  It  would  be  impossible  to  assign  a  reason  for 
the  estimates  made  in  each  case,  but  in  general  I  took  into  considera- 
tion the  character,  the  location  of  the  structure,  the  use  to  which 
it  has  been  put  and  is  being  put,  the  degree  of  care  and  maintenance 
which  has  been  given  it  in  the  past,  and  what  its  probable  utility  or 
life  will  be.  I  examined  each  of  these  buildings  before  I  made  the 
appraisal  and  estimate.    I  think  there  are  two  or  three  out-buildings 
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at  Pleasanton  that  I  did  not  get  at,  but  the  best  you  can  say  for  some 
of  them,  is  that  by  courtesy  you  give  them  the  title  of  buildings. 
The  regular  structures  of  the  company,  used  in  the  operation,  are 
all  well  maintained.  The  company  keeps  the  system  up.  The  late 
policy  of  the  company,  I  think,  gives  them  an  added  value  in  making 
them  presentable.  In  other  words,  putting  in  nice  fences,  and  giving 
the  posts  coats  of  paint,  and  making  it  pleasing  in  appearance,  and 
giving  the  public  access  to  the  grounds.     Upkeep  does  tend  to  in- 

8050  crease  the  probable  life  of  the  structures.    It  is  absolutely  essential. 

Weighted  averages :  These  averages  were  computed  for  me  by 
Mr.  Ellis,  and  were  obtained  by  dividing  the  total  reproduction  cost 
new  of  the  structures  as  shown  in  my  appraisal,  by  the  total  annual 
depreciation  allowance,  obtaining  as  a  weighted-average-probable- 
life  for  all  structures,  71  years.  The  weighted-average-accrued-de- 
preciation of  26.5%  was  obtained  by  dividing  the  total  accrued  de- 
preciation by  the  total  reproduction  value  new.  This  gives  a  per- 
centage condition  of  73.5%.  My  average  actual  age  was  obtained 
by  multiplying  71  years,  being  the  average  probable  life,  by  the 
26.5%  of  accrued  depreciation.  This  gives  an  average  expired  life 
of  19  years,  or  an  expectant  life  of  52  years.  These  figures  are 
subject  to  the  weakness  that  they  include  structures  out  of  use,  and 
will  have  to  be  modified  by  agreements  between  the  parties  as  to 
certain  structures,  but  taken  as  a  whole,  they  give  a  fair  general  in- 
dication of  my  calculations  on  depreciation.  They  do  not  include  any 
reference  to  concrete  dams  and  structures,  which  I  have  given  un- 
limited life  to,  but  those  structures  figure  in  the  reproduction  cost 
new.  They  are  zero,  no  depreciation,  but  they  figure  in  reproduction 
cost  new,  and  if  you  exclude  them,  of  course,  the  ratio  is  affected. 

8051  Mr.  Hazen :  I  would  simply  like  to  enter  an  objection  to  the 
conclusion  that  the  average  age  can  be  computed  in  this  way.  I 
do  not  think  I  understand  this  process  clearly  enough  to  point  out  all 
the  defects,  but  as  I  understand  it,  the  age  is  a  reciprocal  function 
of  depreciation.  Perhaps  this  is  not  exactly  what  was  done,  but  it 
is  equivalent  to  this,  finding  the  reciprocal  of  certain  numbers,  and 
averaging  those,  and  then  taking  the  reciprocal  of  the  averages  as 
representing  the  averages  of  the  first  numbers.  As  a  mathematical 
proposition,  that  does  not  work  out  that  way,  and  that  method  will 
not  lead  to  true  results.  That  is  not  a  matter  of  speculation  on  my 
part,  I  have  tried  it  with  figures  many  times,  and  I  know  that  figures 
reached  in  that  way  cannot  be  taken  as  an  average  of  the  direct 
figures. 

Mr.  Dillman :  If  the  depreciation  is  figured  strictly  on  a  straight 
line  basis,  the  average  gotten,  as  Mr.  Dockweiler  has  it,  would  be 
the  average  gotten  in  the  way  Mr.  Hazen  has  gotten  it — the  weighted 
average. 

(It  was  suggested  here,  by  Mr.  Hazen,  that  they  try  it  on  a 
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specific  case,  and  see  if  it  does  come  out  as  Mr.  Dillman  states.    This 
was  done  as  follows:) 

Mr.  Hazen:  I  will  do  it  Mr.  Searls'  way;  that  is,  without  taking  8053 
a  structure  having  indefinite  life,  and  will  then  add  my  first  item  at 
the  end.  Call  the  first  $100.  There  will  be  50  years  of  age,  100 
years  life.  The  value  is  $50  and  the  depreciation  is  50.  Taking  an- 
other $100  item,  15  years  old,  with  a  20-year  life ;  the  depreciation 
will  be  $75,  with  $25  left.  Take  another  item  $100,  2  years  old,  40 
years  life.  That  will  have  $5  depreciation,  and  $95  left.  Adding 
those  up,  we  have  $300,  and  the  average  age  will  be  22  1/3  years ; 
the  depreciation  is  $130,  which  is  43.3%,  and  56.7%  condition.  The 
annual  depreciation  for  the  first  item  will  be  $2,  the  second  item  will  8054 
be  $5,  and  the  third  item  will  be  $2.50,  so  the  total  annual  deprecia- 
tion will  be  $9.50.  Then  we  divide  the  $300  by  $9.50,  and  it  gives 
us  an  average  life  of  31.6  years.  We  multiply  31.6  years  by  56.7% 
condition,  and  we  get  18  years  as  the  average  life,  whereas  the  direct 
comparison  gave  22  1/3  years. 

DIRECT  EXAMINATION  BY  MR.  SEARLS.  8055 

Mr.  Dockweiler :  If  I  were  going  to  use  the  sinking  fund  theory 
for  figuring  depreciation  in  this  case,  I  think  I  would  use  5%  as 
my  percentage  of  interest.  If  it  is  going  to  be  put  in  a  bank,  and  not 
used,  I  don't  see  where  you  can  get  over  4% ;  if  it  has  gone  in  the 
works,  I  would  say  5%,  but  you  are  all  going  to  get  back  to  the 
reliable  straight  line  theory  when  you  come  to  your  funds,  because  no 
interest  rate  is  straight  line.  The  straight  line  method  is  the  only 
way  I  can  get  at  it,  because  you  are  ultimately  going  to  get  back 
to  the  straight  line  method.  What  assumptions  can  a  man  make  as  to 
the  rate  of  interest  on  any  fund  of  a  long  life  structure  of  100  years ; 
it  is  beyond  me. 


Witness :    Geo.  L.  Dillman  for  Defendants.  Dillman 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Depreciation  is  a  fact,  but  its  amount  is  not  fixed  nor  definite. 
There  is  physical  depreciation — wearing  out,  or  rusting,  or  rotting  8057 
out.  There  is  a  diminishing  capacity  to  reservoirs  by  silting,  and 
to  pipes  by  diminishing  capacity.  There  is  a  functional  depreciation 
by  supercession,  such  as  applies  to  the  Upper  Crystal  Springs  Dam, 
and  the  Davis  Tunnel.  There  are  changes  in  the  art  which  make 
more  up-to-date  structures  desirable.  A  few  years  ago  there  was  a 
voiced  public  sentiment  against  water  from  Lake  Merced  which 
might  have  compelled  its  abandonment,  and  the  relegation  to  scrap 
and  second-hand  material  of  those  pumps  and  other  structures  for 
its  use. 
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This  depreciation  is  estimated  in  my  exhibit.  It  is  sometimes 
estimated  from  inspection,  but  generally  it  is  computed  from  an  as- 
sumed life,  by  what  is  called  the  straight  line  method. 

There  are  many  methods  of  computing  depreciation,  all  having 
their  advocates,  and  all  having  some  claim  to  being  right,  but,  as  the 
facts  of  depreciation  are  only  approximation,  refinements  in  compu- 
tation seem  out  of  place.  The  straight  line  method  is  the  simplest, 
with  the  exception  of  the  replacement  method,  with  the  probability 
of  its  being  as  near  the  truth  at  any  one  time  as  any  other  method.  So 
the  general  principle — "Whatever  simplifies  serves",  and  "Whatever 
complicates  is  bad",  warrants  its  adoption. 

Nor  is  there  much  practicable  difference  in  application  to  either 
the  rate-paying  public  or  the  water  company.  They  average  the 
thing  as  structures  are  being  renewed  and  replaced  at  irregular  in- 
tervals. While  other  methods  will  get  higher  or  lower  depreciation 
rates,  some  will  be  higher  while  others  are  lower,  so  the  average 
will  be  fairly  well  maintained. 

The  other  methods  considered  are  the  Replacement  Method,  the 
Sinking  Fund  Method,  and  the  Equal- Annual-Payments  Method. 

The  Replacement  Method  is  not  as  crude  as  would  seem  at  first 

8058        glance,  inequity  would  result  if  a  large  percentage  of  parts  would 

reach  the  end  of  their  useful  life  at  one  time,  but  in  practice  these 

times  are  so  scattered  that  his  method  might  closely  approximate  any 

other  method. 

The  Sinking  Fund  Method  is  logical,  but  the  result  depends 
upon  the  verity  of  assumption  as  to  probable  life,  and  also  the  rate 
of  return  on  the  fund.  The  computation  is  not  simple ;  it  has  to  be 
explained  frequently.  The  additional  assumption  and  lack  of  sim- 
plicity in  computation  are  reasons  for  its  rejection. 

The  Equal-Annual-Payments  Method  is  reached  by  the  Sinking 
Fund  computations,  with  a  view  to  avoiding  the  charge  that  depre- 
ciated value  is  the  proper  value  to  consider.  It  is  only  a  subterfuge, 
and  reaches  identical  results  with  the  Sinking  Fund  Method.  Here 
is  a  chart  which  I  have  made,  with  a  view  to  illustrating  these  dif- 
ferent methods  of  working  the  sinking  fund. 

(This  chart  was  introduced  and  marked  as  "Defendants'  Ex- 
hibit 163".) 

The  upper  lefthand  corner  of  the  chart  is  the  starting  point; 
value  100%  of  the  cost,  structure  new.  That  is  a  definite  point.  The 
lower  righthand  corner  of  the  chart  is  a  less  definite  point,  but  in 
these  computations  is  assumed  as  being  a  definite  point,  with  no 
scrap  value ;  if  the  scrap  value  is  10%  or  20%  of  the  original  value, 
then  the  lower  righthand  point  would  be  raised  1  or  2  inches,  as  the 
case  might  be.  However,  this  refinement  is  ignored,  and  I  think 
properly  so,  as  the  recovery  value  is  not  large  in  the  case  of  most  of 
this  property. 
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Any  part  of  a  plant  follows  some  line  from  the  upper  lefthand  8059 
corner  to  the  lower  righthand  corner  of  this  chart.  The  space  above 
the  line  followed  at  any  time  is  the  depreciation;  the  space  below 
is  the  value  of  the  plant ;  that  is,  the  cost  new  less  depreciation.  If 
the  replacement  method  is  followed,  the  upper  line  of  the  chart  is 
followed  from  the  upper  lefthand  corner  to  the  upper  righthand  cor- 
ner, and  then  at  the  end  of  the  life  is  depreciated  its  whole  amount, 
100%,  to  the  point  at  the  lower  righthand  corner.  If  the  straight 
line  method  is  followed,  the  diagonal  straight  line  shown  on  the 
chart  is  the  line  followed.  Between  these  two  points  any  number  of 
curves  can  be  drawn  which  may  approximate  the  truth,  but  each 
curve  will  depend  upon  the  assumption  of  life — and  so  does  the 
straight  line  as  to  that,  but  it  will  also  vary  with  the  rate  of  interest. 
I  have  drawn  two  of  these  curves,  showing  the  result  of  a  10-year 
life  assumption,  with  4%  interest,  and  a  50-year  life  assumption  with 
7%  interest.  I  have  marked  a  line  below  the  straight  line  path  which 
illustrates  ordinary  automobile  depreciation,  in  which  I  have  as- 
sumed that  the  machine  depreciates  50%  of  its  first  cost  every  year 
thereafter,  which  is  not  very  far  from  a  correct  assumption  in  my 
experience. 

The  advantage  of  the  sinking  fund,  or  equal-annual-payment 
method,  is  that  the  rate-payers  pay  an  equal  annual  amount  into  the 
depreciation  fund.  That  is  the  principal  argument.  Any  other  curve  8060 
between  those  two  points  might  be  followed.  It  might  be  assumed 
that  the  depreciation  was  the  reverse  of  this  automobile  deprecia- 
tion, which  would  result  in  a  conic  parabola;  it  might  be  assumed 
that  the  depreciation  took  place  the  other  way,  as  a  cube  of  the  re- 
maining life,  and  in  that  case  you  would  get  a  conic  parabola.  You 
might  assume  any  other  number  of  curves  there  with  equal  propriety 
as  assuming  the  sinking  fund  curves. 

If  you  are  going  to  apply  a  method  in  approximately  the  middle 
of  the  life  of  a  plant,  the  same  objection  as  has  been  offered  to  the 
straight  line  method  would  hold  if  the  same  curve  was  followed.  By 
beginning  in  the  middle  of  the  life  of  a  plant,  and  applying  one 
method — inspection  for  the  accrued  depreciation — and  then  a  care- 
fully computed  depreciation  for  the  future,  it  would  result  in  a  8061 
broken-backed  curve,  which  might  be  very  inequitable  and  incorrect 
in  result. 

I  have  taken  the  first  two  items  in  Mr.  Metcalf 's  Exhibit  160, 
page  5,  and  shown  the  2  curves  which  he  uses  for  those  two  items. 
In  the  first  case  the  curve  is  slightly  broken-backed,  but  not  seriously 
in  error ;  in  the  next  case  the  error  is  very  much  the  other  way ;  in 
other  words,  the  first  payments  are  very  much  greater  than  they 
would  be  by  the  straight  line  method.  To  explain  what  this  means : 
This  chart  is  the  same  as  the  other  chart,  except  that  this  is  expressed 
in  years.     These  two  items  have  a  72-year  life;  Mr.  Metcalf 's  as- 
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sumption  runs  to  here,  25  years,  and  if  carried  on  would  go  beyond 
the  72-year  life.  His  second  assumption  goes  to  15  years ;  that  would 
run  the  life  out  inside  of  15  years,  but  he  still  sticks  to  his  72-year 
assumption. 

8062  Questioned  by  Mr.  Greene. 

I  have  reached  an  answer  to  the  suggestion  Mr.  Hazen  made  this 
morning  with  regard  to  Mr.  Dockweiler 's  computation;  as  an  ab- 
stract proposition,  Mr.  Hazen 's  statement  is  correct,  that  the  age 
gotten  from  a  division  of  the  total  depreciation  by  the  annual  allow- 
ance is  not  the  average  age  of  the  part.  But  the  averages  of  the 
parts  has  nothing  to  do  with  the  thing,  and  instead  of  Mr.  Dock- 
weiler  and  myself  calling  that  quotient  the  average  age  of  the  parts, 
it  should  be  stated  that  that  time  is  the  time  when  the  annual  allowance 
will  wipe  out  the  first  cost,  which,  in  this  particular  problem,  is  con- 
siderably less  than  the  average  age ;  it  is  possible  that  it  may  be  more 
in  other  cases,  but  in  this  particular  case  it  is  about  two-thirds. 

Mr.  Dockweiler:  The  computation  itself  is  correct.  I  do  not 
claim  that  that  has  merit,  other  than  showing  that  result  by  the 
computation  made  by  us. 

Questioned  by  Mr.  Hazen. 

Mr.  Dillman :  The  figure  as  to  the  average  life  of  the  structures 
is  not  the  average  age  of  the  structures ;  it  is  less  in  this  case,  and  I 
think  it  is  less  in  every  case  that  I  can  think  of — I  think  it  is  in  the 

8063  problem  at  hand.  For  instance,  Dockweiler  gets  19  years,  and  I  get 
20  years  by  the  same  method ;  it  should  not  be  called  the  average  age 
of  the  structures,  but  it  should  be  called  that  time  when  the  annual 
allowance  would  wipe  out  the  principal,  or  that  part  of  the  principal 
that  has  accrued  depreciation  to  date.  I  am  talking  about  the  19 
years  now ;  in  other  words,  it  is  that  period  of  time  which,  multiplied 
by  the  annual  allowance,  would  equal  the  accrued  depreciation. 

Mr.  Dockweiler:  In  other  words,  had  $268,000  been  paid  for  19 
years,  it  would  measure  the  accrued  depreciation  up  to  date,  and 
that  is  all  that  can  be  said. 

Mr.  Dillman:  The  average  age,  I  think,  is  considerably  more 
than  that,  and  I  think  it  is  in  every  case,  as  far  as  that  is  concerned. 

Mr.  Searls :  The  effect  of  that  is  simply  to  show  that  the  accrued 
depreciation,  as  measured  by  our  method,  is  somewhat  greater  than 
the  actual  age  of  the  structure  shown,  but  it  does  not  mean  that  in- 
justice has  been  done  the  company  if  the  straight  line  method  be 
consistently  followed. 

Mr.  Metcalf :  I  want  to  think  it  over,  but  I  think  you  are  right, 
assuming  the  propriety  of  using  the  straight  line  method,  and  the 
accuracy  of  its  application. 

8064  I  was  trying  to  distinguish  between  what  you  might  get  by  com- 
putation, and  what  has  actually  taken  place  in  fact ;  in  other  words, 
it  being  my  belief  that  under  the  use  of  the  straight  line  method  you 
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get  an  apparent  accrued  depreciation  to  date,  which  was,  in  fact, 
greater  than  the  actual  depreciation  which  had  taken  place,  and  that 
in  the  use  of  the  sinking  fund  method  it  more  nearly  approached 
the  fact  in  waterworks  practice.  Of  course  it  is  accentuated  on  ac- 
count of  the  point  in  the  life  of  a  structure  at  which  we  approach 
this  problem,  but  I  believe  the  results  which  you  get  from  the  appli- 
cation of  the  sinking  fund  method  are  more  in  accord  with  the  facts 
as  to  the  actual  rate  of  depreciation  than  the  straight  line  method. 
In  other  words,  I  mean  that  the  sinking  fund  method  measures  the 
matured  depreciation  more  accurately  than  the  straight  line  method, 
by  the  term  "matured"  I  include  just  what  Mr.  Dockweiler  did;  in  8065 
other  words,  functional  as  well  as  physical  depreciation. 

(The  statement  of  Mr.  Dockweiler  was  read  here,  as  it  was 
thought  that  Mr.  Metcalf  had  misunderstood  the  statement.) 

Mr.  Metcalf:  I  was  talking  about  the  depreciation  in  the  exist- 
ing property,  regardless  of  the  abandoned  property,  and  as  to  that 
I  believe  that  the  results  obtained  by  the  sinking  fund  method  are 
more  nearly  in  accord  with  the  life  history  of  the  plant,  that  is,  the 
depreciation  which  takes  place  from  year  to  year,  than  by  the 
straight  line  method ;  in  other  words,  I  believe  that  the  straight  line 
method,  as  to  long-life  structures,  marks  too  large  a  depreciation  in 
the  earlier  life  history  of  the  plant. 

On  the  same  condition  of  facts,  depreciation  must  vary  as  the 
interest  rates  vary;  in  other  words,  when  you  were  getting  no  in- 
terest on  your  impounded  fund,  if  we  may  so  term  it,  then  you  have 
got  the  straight  line,  and  the  less  the  rate  of  interest,  the  nearer  you 
are  to  the  straight  line.  Of  course,  the  effect  of  the  application  of 
the  sinking  fund  would  vary  with  different  rates ;  the  lower  the 
rate  which  would  obtain,  the  higher  would  be  the  annual  amount 
which  you  would  get  by  the  application  of  that  principle.  In  effect 
it  is  a  straight  line  depreciation  allowance  with  no  interest  working. 

Assuming  the  same  age  of  the  structures ;  that  is,  the  actual  age, 
and  assuming  the  same  life  which  you  have  assumed  for  the  4%  rate,       8066 
you  would  get  a  smaller  accrued  depreciation  on  the  use  of  a  5% 
rate  than  you  would  on  the  use  of  a  4%  rate. 

I  am  saying  that  since  depreciation,  ordinarily,  in  a  waterworks 
plant  is  progressive,  and  not  equal  each  year,  it  follows  a  curve,  and 
that  the  sinking  fund  method  gives  that  curve.  It  makes  no  differ- 
ence whether  the  depreciation  to  be  earned  should  approximate  the  806T 
depreciation  in  fact  as  it  comes  along,  if  it  is  a  matter  of  contractual 
obligation,  and  it  is  understood  between  the  parties  at  issue  what 
method  shall  be  used ;  but  when  we  come  to  discuss  the  matter  from 
the  point  of  view  of  past  conditions,  when  there  has  been  no  such 
understanding,  I  understand  that  we  should  aim  to  find  the  actual 
depreciation,  as  distinguished  from  the  accounting  depreciation,  as 
closely  as  we  can.    So  far  as  paying  for  the  depreciation  is  concerned, 
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it  can  be  paid  for  by  any  correct  method  of  cost  accounting,  whether 
straight  line  or  curve  line;  whether  it  be  treated  as  a  problem  in 
maintenance  as  the  railroads  treat  it,  it  makes  no  difference. 

8068  Questioned  by  Mr.  Searls. 

Mr.  Metcalf :  If  you  assume  that  reproduction  cost  is  substan- 
tially greater  than  the  original  cost,  then  if  you  figure  your  depre- 
ciation on  the  basis  of  original  cost,  and  apply  your  percentages  to 
those  original  costs,  you  will  get  too  low  an  accrued  depreciation,  and 
in  this  case  it  would  not  be  fair  to  the  City;  if,  on  the  other  hand, 
the  reproduction  cost  is  less,  it  would  not  be  fair  to  the  company. 

8069  (Counsel  for  Defendants  here  stated  his  understanding  as  to 
what  constituted  a  confiscation  of  value,  and  that  the  courts  have 
not  anywhere  held  that  you  are  required  to  give  back  the  present 
day  value,  or  increase  your  depreciation  allowance  every  year  so  as 
to  make  up  for  the  continuing  increment  of  value,  but  that  you  must 
return  to  the  investor  the  money  originally  put  in  the  plant,  and 
allow  him  constantly  an  interest  return  on  the  value  of  his  plant  to 
date.) 

8069-8072  (Mr.  Metcalf  called  attention  to  an  error  in  the  table,  as  shown 

on  page  5  of  his  Exhibit  161,  covering  Stone  Dam  Syphon,  $70,000, 
which  should  be  $20,800.  He  advised  that  it  was  carried  into  the 
table  so  that  the  footing  should  be  $4,035,410,  instead  of  $4,085,410. 
On  the  recapitulation  line  of  that  page  5,  foot  of  the  column,  accrued 
depreciation  in  percent  should  be  19.3%,  instead  of  20.2%.  In  the 
line  underneath  that  the  4%  on  accrued  depreciation,  $826,600, 
should  be  $776,600.  The  next  column  of  annual  percentage  becomes 
0.69,  and  the  figure  underneath  it  0.77,  instead  of  0.81,  making  a  total 
of  1.46  instead  of  1.49,  and  the  $33,000  in  the  next  column  becomes 
$31,000.) 

Questioned  by  Master. 

Mr.  Dillman:  To  explain  as  to  how  I  can  plot  a  10-year  life 
and  50-year  life  on  the  same  chart :  You  see  the  circles  and  abscissae 
are  entirely  in  percentages,  so  that  it  is  a  universal  chart,  but  in 
this  chart  I  have  made  one  element  years,  instead  of  percentage  of 
life,  so  the  chart  is  intended  to  be  a  universal  chart,  as  illustrating 
depreciation  methods.  I  did  not  plot  any  of  these  parabolic  or  cyclo- 
idal  curves  in  there  that  I  mentioned,  but  it  is  obvious  that  any  trail 
can  be  followed  from  the  upper  lefthand  corner  to  the  lower  right- 
hand  corner ;  I  think  I  show  a  little  later  on  that  it  is  a  matter  of  no 
importance. 

I  have  estimated  large  dams  as  having  a  life  of  200  years.  I 
have  no  reason  to  believe  that  they  will  become  useless  in  200  years, 
but  it  seems  something  of  a  hazard  that  any  construction  subject  to 
any  sort  of  deterioration,  functional  or  physical,  can  be  considered 
to  have  a  life  of  over  200  years.  The  depreciation  amounting  to 
one-half  of  1%  per  annum,  is  not  very  serious  for  the  public  to  pay, 
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and  it  seems  to  me  that  some  sort  of  an  allowance  should  be  made 
to  wipe  off  the  value  of  everything  that  is  in  use  for  200  years 
anyway. 

In  Pilarcitos  Dam  I  have  considered  that  the  life  would  be  200 
years,  depreciation  23% ;  Stone  Dam  200  years,  depreciation  21% ;  8073 
San  Andres  Dam  200  years,  depreciation  20% ;  Crystal  Springs  Dam 
200  years,  11%  depreciation.  Upper  Crystal  Springs  Dam  200  years, 
80%.  This  is  a  functional  depreciation  in  the  upper  dam.  I  have  not 
given  it  very  great  consideration ;  in  connection  with  the  whole,  it  is  of 
such  minor  importance  that  I  simply  considered  that  it  was  80% 
depreciated.  I  did  not,  in  that  dam,  include  in  my  annual  allowance 
a  sufficient  amount  to  amortize  that  functional  depreciation  as  well 
as  physical. 

The  functional  depreciation  is  complete.  In  Sunol  Dam  I  con- 
sidered a  life  of  65  years,  depreciation  20%.  I  am  not  sure  where  I 
got  that  65  years ;  it  is  a  small  structure,  and  it  will  functionally  de- 
preciate by  reason  of  the  pollution  of  waters,  unless  it  is  very  care- 
fully guarded,  and  if  it  is  used  for  65  years,  it  seems  that  it  would 
be  rather  abnormal ;  the  65  years  corresponds,  I  think,  to  the  13 
years  of  life  mentioned,  which  is  20%.,  and  which  would  be  easy  to 
compute.  The  Niles  Dam  I  have  considered  to  have  a  life  of  50  years, 
with  a  50%  depreciation. 

Cast-iron  pipe  I  have  estimated  as  having  a  life  of  100  years.  I 
have  no  reason  to  believe  it  will  not  last  longer  than  that.  This 
makes  the  depreciation  in  the  City  District  No.  1,  27%,  City  District 
No.  2,  23%,  and  City  District  No.  3,  18%. 

Tunnels  I  have  estimated  as  follows: 

Pilarcitos  1  and  2,  200  years,  23%  depreciation. 

Stone  Dam,  1,  2,  13,  200  years,  21%  depreciation. 

Davis  Tunnel,  80%  depreciation;  that  was  because  the  purpose 
of  the  Davis  Tunnel  was  largely  taken  up  by  other  structures ;  in 
connection  with  these  other  structures,  it  would  hardly  be  applicable 
to  them ;  that  is  functional  depreciation. 

Bald  Hill  Tunnel,  100  years,  16%  depreciation;  some  time  in  8074 
the  visible  future  Bald  Hill  will  become  too  small  for  its  purpose. 
As  the  draft  from  San  Andres  is  increased,  and  it  should  be  and 
probably  will  be  with  the  increased  consumption  in  San  Francisco, 
it  will  warrant  another  conduit.  I  don't  know  whether  the  Bald 
Hill  Tunnel  will  be  abandoned,  or  whether  an  additional  conduit 
will  be  built,  so  I  have  simply  used  that  in  the  assumption  of  life 
of  100  years.  Incidentally,  the  depreciation  allowance,  the  annual 
allowance,  is  doubled  by  reason  of  that  assumption  over  the  assump- 
tion that  200  years  would  be  the  life. 

Mr.  Hazen :  It  means  that  if  the  tunnel  is  not  large  enough,  that 
you  would  have  to  put  in  another  tunnel.  Perhaps  it  should  not  be 
depreciated  in  that  way,  but  I  have  looked  at  it  from  the  standpoint 
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of  a  buyer  or  a  seller;  if  I  were  representing  somebody  wlio  wanted 
to  buy  this  property,  and  I  found  that  the  tunnel  was  not  large 
enough  to  serve  the  needs  through  a  term  of  years,  and  that  some- 
thing would  have  to  be  done  to  it,  I  would  consider  on  something 
being  knocked  off;  if  I  was  selling,  I  would  concede  something;  it 
depends  upon  how  close  that  is  what  allowance  should  be  made.    In 

8075  such  a  situation,  I  would  say  your  plant  was  not  built  right;  this 
tunnel  ought  to  have  been  larger. 

Mr.  Metcalf :   That  is  my  idea. 

Mr.  Dillman:  There  is  entire  accord  between  myself  and  Mr. 
Hazen  on  this  point. 

Mr.  Dockweiler :  I  think  I  have  the  same  viewpoint. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Dillman:  The  Sunol  Tunnels  I  have  estimated  at  65  years, 
and  20%  depreciation;  Lake  Merced  Tunnel  at  80  years,  20%  depre- 
ciation; Lake  Honda  Tunnel  60  years,  16%  depreciation;  Bernal  100 
years,  28%  depreciation;  Lake  Honda  Tunnel  on  Seventh  Avenue, 
100  years,  17%. 

Flumes  are  variously  estimated  as  follows:  Pilarcitos  and  Stone 
Dam  Flumes  at  40  years,  65  and  40%  depreciation,  respectively. 
Sunol,  20  years,  50%  depreciation;  Niles  30  years,  30%  depreciation. 

The  riveted  pipe  is  estimated  as  follows :  Pilarcitos  pipe  50  years, 
50%  depreciation;  Stone  Dam  Syphon  60  years,  50%  depreciation; 
San  Andres  60  years,  25%  depreciation;  College  Hill  60  years,  75% 
depreciation;  Ocean  View  60  years,  60%  depreciation;  Crystal 
Springs  70  years,  40%  depreciation;  Niles  40  years,  60%  deprecia- 
tion; Alameda  60  years,  25%  depreciation;  Lake  Merced  50  years, 

8076  10%  depreciation ;  Lake  Honda  60  years,  16%  depreciation ;  Central 
Pump  mains  60  years,  5%  depreciation;  City  Distributing  System 
No.  1,  60  years,  47%  depreciation;  City  Distributing  System  No.  2, 
60  years,  41%  ;  City  Distributing  System  No.  3,  60  years,  43%. 

These  different  lives  were  put  down  at  different  times,  and  there 
was  no  attempt  to  make  them  agree,  and  I  don't  know  that  such 
a  move  to  make  them  agree  would  approach  the  truth  any  closer 
than  the  estimate  as  it  is. 

In  regard  to  these  lives,  I  have  not  had  a  great  deal  of  experi- 
ence with  structures  that  are  played  out,  and  I  depended  to  a  certain 
extent  upon  the  best  information  I  could  get,  by  reading  and  other- 
wise, and  I  don't  know  that  there  is  any  need  to  read  these  into  the 
record.  I  have  a  good  many  schedules  of  proposed  lives  of  struc- 
tures for  valuation  purposes,  some  of  them  by  Mr.  Metcalf,  and  I 
presume  that  they  are  the  result  of  a  considerable  study ;  there  have 
been  a  great  many  writers  on  depreciation.  I  have  read  a  great  deal 
on  the  subject.  I  have  never  seen  but  few  cast-iron  pipe  that  had 
deteriorated  to  zero,  and  those  only  in  cases  where  the  attack  was 
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from  the  outside  from  salt  water.    I  think  the  concensus  of  opinion      8077 
of  the  various  writers  on  this  subject  is  that  cast-iron  pipe  should 
be  estimated  to  have  100  years  of  life,  and  I  think  that  is  probably 
the  reason  I  have  taken  it,  though  I  have  no  doubt  some  of  these 
pipes  will  last  considerably  longer. 

I  went  over  the  structures  of  the  Spring  Valley  Water  Co.,  but 
I  cannot  say  with  a  great  deal  of  care,  with  the  view  of  forming  my 
judgment  on  depreciation,  and  I  think  in  a  majority  of  cases  my  esti- 
mate of  depreciation  has  been  from  the  assumed  life  and  the  stated  age, 
rather  than  an  inspection.  The  depreciation  of  the  pumping  ma- 
chinery is  an  adopted  one  from  E.  P.  Jones'  estimate.  It  is  not  my 
own  estimate.  The  total  value  reproduction  cost  is  $621,000,  the 
pumps  $224,000;  present  value  $397,000,  and  the  depreciation  allow- 
ance $15,556.  That  would  make  approximately  40  years  as  my  as- 
sumed life  for  the  main  units. 

In  the  appraisal  of  the  Freeport,  111.,  Waterworks,  the  engi-  8078 
neers  appraising  it,  Mr.  Alvord,  Truneaure,  and  Marston,  gave  the 
life  of  cast-iron  pipe,  4  inches,  75  years;  from  6  to  16  inches,  100 
years;  for  wrought-iron  pipe,  25  years.  I  have  generally  used  60 
years.  If  what  they  referred  to  was  small  wrought-iron  screw  pipe.  I 
have  used  30  years.  For  cast-iron  specials  on  street  mains,  100  years, 
boiler  plants  25  years ;  pumping  stations,  such  as  we  have  here,  build- 
ing, brick  smokestacks,  pumping  engines,  Holly- Gaskill,  35  years. 
That  is  not  the  type  of  engine  that  is  in  the  Spring  Valley  pumping 
stations,  but  it  is  a  good  type  of  engine.  For  water  and  drain  pipes, 
and  appurtenances  in  buildings  and  grounds,  60  years;  meters  25 
years.  I  don't  know  whether  they  applied  those  on  the  sinking  fund 
method  or  not. 

Mr.  Hazen :  It  makes  a  fundamental  difference  in  the  probable  lives  8079 
whether  they  applied  the  sinking  fund  or  the  straight  line  method,  be- 
cause, to  get  a  fair  result  with  the  straight  line  method,  you  have  to  use 
entirely  different  lives  from  what  you  would  to  get  a  fair  result  with 
the  sinking  fund  method;  when  it  comes  to  boilers,  the  life  can  be 
known  with  some  degree  of  certainty ;  it  is  not  altogether  speculative, 
but  as  to  pipes,  nobody  knows  just  what  the  life  is.  The  only  way 
that  they  estimate  the  life  is  to  take  a  life  and  use  a  fair  rate  of  de- 
preciation, and  apply  it  in  a  certain  way;  if  you  use  the  sinking 
fund  method,  you  get  a  shorter  life,  and  if  you  use  the  straight  line 
method,  you  get  a  much  greater  life  with  the  same  data ;  and  to  take 
the  life  that  goes  with  the  sinking  fund  method — and  I  think  it  is 
so  with  what  Mr.  Dillman  has  read — and  then  apply  those  figures  to 
the  straight  line  method,  it  seems  to  me  would  produce  a  result  which 
the  data,  and  which  the  authors  wTould  not  have  stood  for  quoting 
at  all. 

Mr.  Metcalf:  As  a  matter  of  fact,  that  question  has  actually 
come  up,  as  Mr.  Hazen  says.    I  have  found  that  in  the  Middle  West 
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a  certain  corps  of  engineers,  of  which  Mr.  Alvord  was  one,  has  on  a 
number  of  cases,  assumed  varying  rates  of  interest  in  figuring  their 
sinking  fund,  varying  from  2%%  for  the  100  years  life,  and  4%  for 
the  shorter  lives,  and  the  amounts  varying  between  those  limits,  on 
the  theory  that  the  longer  the  life,  the  greater  the  speculation,  and 
therefore,  the  more  conservative  they  wanted  to  be ;  the  result  was 
that  when  I  came  to  act  with  Mr.  Alvord  in  one  case,  I  said  to  him 
that  I  had  been  in  the  habit  of  figuring  with  the  4%,  and  he  wanted 

8080  to  do  the  other,  because  more  of  the  engineers  of  that  locality  had 
used  that  method,  and  I  said  "All  right",  and  each  time  I  had  in 
mind  in  a  general  way  what  it  would  amount  to  on  the  4%  rate, 
and  he  was  figuring  on  2%%  rate,  and  then  we  compromised  our 
judgment  on  the  length  of  life  which  we  would  establish ;  so  that 
I  think  Mr.  Hazen  is  absolutely  right  in  saying  that  certain  engi- 
neers, at  all  events — I  confess  that  I  am  one  of  them — always  bear 
in  mind  the  resulting  annual  rate  which  they  get,  as  much  as  the  rate 
which  results  from  the  assumption  as  to  life,  and  I  think  it  has,  as 
a  matter  of  fact,  modified  my  judgment  in  many  cases  as  to  the 
length  of  life  which  I  have  assumed,  because  I  have  assumed  that  the 
results  which  I  got,  perhaps,  were  too  low,  or  were  too  high  for  that 
particular  case.  I  do  not  mean  that  I  figured  out  about  what  I 
thought  I  ought  to  have  in  the  way  of  an  annual  allowance  for  de- 
preciation, and  then  worked  out  my  probable  lives  from  that.  Mr. 
Hazen  and  I  do  not  agree  on  this  question,  but  this  is  the  situation : 
I  have  used  the  sinking  fund  method  of  computation  more  as  a 
yard  stick,  and  have  referred  everything  to  that.  I  might  have 
started  in  the  other  way  and  assumed  a  certain  percentage  for 
pumps,  and  then  compared  different  plants  on  that  basis,  only  it  so 
happened  that  I  did  begin  on  the  other  basis,  because  others  were 
doing  it,  and  so  I  have  compared  the  results  on  the  sinking-fund 
basis,  but  I  have  not  hesitated  to  modify  the  length  of  life  if  I  felt 
the  percentage  was  too  high  or  too  low,  that  is,  the  computations 
were  too  low  or  too  high. 

Questioned  by  Master. 

8081  Mr.  Metcalf :  I  start  in  the  first  place  with  a  theory  of  the  length 
of  life ;  it  is  modified  then  by  the  conditions  which  I  finally  find  on 
the  ground;  if  applying  that  theory  of  a  certain  length  of  life  and 
certain  rates  leaves  me  with  a  certain  percentage  of  accrued  depreci- 
ation, I  compare  that  with  the  condition  of  the  structures  as  I  see 
them,  and  if  it  seems  too  much,  I  may  modify  the  life  which  I  will 
give  to  that  structure,  or  if  it  is  too  small,  I  do  the  reverse.  In  other 
words,  it  is  substantially  a  modification  of  the  application  of  the 
sinking-fund  method  in  the  light  of  the  observed  conditions  as  far 
as  the  structure  goes,  or  the  possible  future  life  history  anticipated 
for  the  plant. 

The  Master:   It  seems  to  me  that  you  and  Mr.  Hazen  are  prac- 
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tically  at  one  in  determining  the  result,  only  he  does  not,  in  many 
cases,  consider  total  life,  because  he  thinks  it  is  an  unnecessary 
sequence  on  his  first  determination:  Isn't  that  about  it?  I  always 
started  in  on  the  length  of  life,  and  worked  from  that,  but  when  I 
asked  Mr.  Hazen,  for  example,  why  he  adopted  13%,  it  was  evident 
that  his  determination  of  that  was  obtained  from  other  considera- 
tions; as  I  remember,  he  said  that  was  its  loss  in  carrying  capacity — 
it  was  about  some  pipes — that  might  be  one  reason  for  getting  a  rate 
of  13%  ;  then  you  could  figure  it  into  lives  on  the  sinking  fund  bases  as 
you  chose. 

Mr.  Hazen:    I  did  not  take  the  carrying  capacity  as  the  sole      8082 
criterion ;  I  considered  it  as  one  thing  to  be  considered. 

Mr.  Metcalf :  I  think  the  result  is  probably  due  to  the  way  in 
which  I  go  at  it.  I  give,  perhaps,  some  greater  weight  to  the  obso- 
lescence theory  than  Mr.  Hazen  does,  because  starting  with  the  ordi- 
nary life  history  in  that  way,  and  then  modifying  it  to  the  condi- 
tions, my  result  is  somewhat  greater  as  regards  accrued  depreciation, 
than  Mr.  Hazen 's,  and  also  on  the  annual  allowance  it  would  indi- 
cate probably  that  I  have  given  somewhat  greater  weight  to  that  factor. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Mr.  Dillman :  In  the  Municipal  Journal  &  Engineer,  volume  23, 
1907,  in  the  valuation  of  waterworks  plants,  by  C.  B.  Burdick,  of 
Chicago,  he  gives  the  ordinary  life  of  waterworks  structures ;  well 
coated  cast-iron  pipe  and  specials,  75  to  100  years;  wrought-iron  pipe 
well  coated,  25  to  50  years.  I  think  that  is  small  pipe.  I  have  as- 
sumed 30  years ;  buildings  25  to  50  years ;  reservoirs  50  to  100  years ; 
pumping  machinery  15  to  50  years ;  boilers  10  to  20  years. 

In  the  Engineering  News,  volume  41,  page  283,  the  board  of 
engineers  appraising  the  Los  Angeles  City  Water  Co.,  Messrs.  Schuy-  §083 
ler,  Adams,  Koebig,  and  Lippincott,  cast-iron  pipe  in  the  better  soils, 
1.25%  per  annum,  corresponding  to  a  life  of  80  years  on  the  straight 
line  basis ;  cast-iron  pipe  in  the  poorer  soils  2%  per  annum ;  that  cor- 
responds to  a  life  of  50  years.  Sheet-iron  and  riveted  pipe  in  the 
better  soils  4%  per  annum,  corresponding  to  a  life  of  25  years;  the 
same  thing  in  poorer  soils,  6.67%,  corresponding  to  a  life  of  about 
16  years.  Wrought-iron  standard  screw  pipe,  in  the  better  soils, 
3.33%,  coresponding  to  a  life  of  30  years;  that  assumption  is  the 
same  as  mine;  in  the  poorer  soils,  5.71%,  corresponding  to  a  life  of 
15  years.  This  is  dated  1899.  In  the  case  before  the  Wisconsin 
Railroad  Commission,  the  Appleton  Waterworks  Case,  decided  in 
1910,  the  Commission  gave  a  life  of  100  years  for  cast-iron  river  in- 
take pipe,  and  Bryan  estimated  it  60  years,  and  Sturtevant  50 
years.  I  don't  know  what  method  of  depreciation  the  Wisconsin 
Commission  pursues  with  regard  to  waterworks. 

In  the  Journal  of  New  England  Waterworks  Association,  Leon- 
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8083V2  ard  Metcalf,  in  1910,  gives  the  general  limits  of  useful  life,  reservoirs 
50  to  100  years,  in  which  he  makes  a  note,  except  where  subject  to 
heavy  deposits  of  silt.  Pumping  machinery,  high  duty  in  large  units, 
30  to  50  years ;  steam  engines  15  to  25  years ;  boilers  12  to  20  years ; 
cast-iron  pipe,  large  diameter,  in  non-tuberculating  waters,  60  to  100 
years ;  in  tuberculating  waters  50  to  75  years. 

8084  I  think  these  waters  here  are  considered  as  non-tuberculating 
waters.  They  certainly  have  less  effect,  from  what  I  have  seen,  than 
what  I  have  read  of  tuberculation  in  the  East.  Cast-iron  pipe  of 
small  diameter  30  to  50  years ;  steel  pipe  25  to  40  years ;  meters  15 
to  25  years. 

Mr.  Metcalf:  My  impression  is  that  those  figures  of  mine  in 
the  New  England  Waterworks  Association  Journal  were  based  on 
the  sinking-fund  method.  I  presume  they  are  figured  both  ways. 
From  the  note  which  you  have  just  read,  it  indicates  that  I  show 
what  it  would  amount  to  in  both  methods,  but  in  my  own  practice 
I  have  always  used  the  sinking-fund.  I  use  the  same  lives  for  both 
methods  there. 

8085  DIRECT   EXAMINATION  BY   MR.    SEARLS. 

Mr.  Dillman :  The  city  reservoirs  I  have  generally  estimated  at 
200  years,  all  except  Lake  Honda  and  the  tanks.  University  Mound 
200  years,  life  14%  depreciation;  College  Hill  200  years  of  life,  21% 
depreciation ;  Lake  Honda  100  years  life,  50%  depreciation ;  Potrero 
Heights  200  years  life,  8%  depreciation;  Lombard  Street  200  years 
life,  25%  depreciation;  Francisco  Street  200  years  life,  25%  deprecia- 
tion. The  estimate  as  a  whole,  with  some  minor  corrections,  will 
stand  as  follows: 

Gross  reproduction  cost  $18,364,587. 

Net  reproduction  cost  $13,235,319. 

That  is  after  deducting  accrued  depreciation  from  the  gross  re- 
production cost. 

Annual  depreciation  allowance  $251,979.  Average  assumed  life 
73  years.  Average  age,  which  I  wish  to  change  now  to  the  average 
years  at  which  this  depreciation  allowance  would  wipe  out  the 
accrued  depreciation.  30  years.  The  average  depreciation  is  28%  ; 
gross  revenue,  1913,  as  given  to  me  by  Mr.  Metcalf  over  the  tele- 
phone, was  $3,362,000.    This  makes  the  depreciation  allowance  1.37% 

8086  on  gross  reproduction  cost,  or  1.9%  on  net  reproduction  cost,  or 
7%%  on  gross  revenue. 

Reverting  again  to  the  method  of  computing  depreciation,  each 
method  is  good,  but  not  wholly  so.  There  was  no  use  in  computing 
by  any  sinking-fund  method  until  the  interest  rate  was  fixed.  This 
is  not  specially  technical,  and  a  computation  by  that  method  can  be 
easily  made  when  the  rate  is  established.  Any  system  of  estimating 
depreciation,  and  an  annual  allowance  therefore,  is  wrong  in  prin- 
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ciple,  and  must  be  erroneous  in  result  that  does  not  connect  one 
with  the  other.  The  allowance  is  solely  for  the  purpose  of  compen- 
sating the  company  for  such  depreciation.  In  Mr.  Metcalf 's  Exhibit 
160,  pages  5  and  6,  6-a,  he  has  added  to  his  depreciation  allowance 
4%  on  the  accrued  depreciation.  This  seems  to  me  to  be  unwar- 
ranted, and  if  it  is  eliminated,  will  make  my  annual  allowance  a 
greater  percentage  of  value,  either  original  or  depreciated,  than  his 
estimate. 

In  the  operations  of  the  company  I  had  no  knowledge  of  what 
was  marked  off  for  depreciation.  I  think  it  should  be  eliminated 
simply  because  there  is  no  warrant  for  its  introduction,  unless  you 
do  it  to  compensate  the  company  for  past  losses  which  are  assumed, 
and  I  don't  know  what  they  amount  to,  nor  have  I  seen  any  figures 
to  reach  that  result;  but  unless  they  are  considered,  the  deprecia- 
tion has  been  equalled  by  the  depreciation  allowances,  and  the  de- 
preciation allowance  is  in  the  hands  of  the  company,  and  they  are 
allowed  to  use  it  in  any  way  they  see  fit.  They  are  not  hampered  by 
law,  as  I  understand  it ;  they  can  keep  it  intact,  or  they  can  reinvest 
it  in  the  property,  and  if  they  are  making  additions  and  betterments 
continually,  that  seems  to  me  to  be  the  very  proper  place  to  use  8087 
that  fund ;  and  to  ask  the  rate-payers  to  pay  returns  on  it  is  entirely 
unwarranted  by  any  of  the  premises  that  I  have  assumed. 

Assuming  that  the  company  in  the  past  has  earned  sufficient 
revenue  at  all  times  to  pay  its  operating  expenses,  and  to  set  aside 
a  fund  for  depreciation,  but  instead  of  setting  aside  the  fund  for 
depreciation,  the  company  has  elected  to  pay  dividends  out  of  that 
money,  that  would  not,  in  my  opinion,  justify  any  company  in  ignor- 
ing the  depreciation  of  its  plant  in  order  to  pay  dividends. 

In  Mr.  Hazen's  Exhibit  159,  on  page  26,  he  has  introduced  an 
item,  the  second  item  of  the  estimate.  Spring  Valley,  the  amount  of 
abandoned  structures,  $3,300,000,  and  from  that,  and  the  subsequent 
figures,  which  I  have  found  no  errors  in,  he  deduces  that  the  annual 
rate  of  depreciation  is  .99%,  and  the  depreciation  as  percent  of 
income  8.45%  ;  there  is  not  any  more  reason  for  taking  up  these 
abandoned  structures  as  a  part  of  this  compilation  and  computation 
than  there  is  in  the  attempt  to  recoup  any  other  losses.  These  aban- 
doned structures  either  pay  for  themselves  at  the  time  they  were 
abandoned,  or  they  were  a  bad  investment,  and  it  seems  entirely 
inappropriate  that  they  should  recover  on  those  abandoned  struc- 
tures at  this  late  day.  If  that  item  is  stricken  out,  and  the  figures 
correspondingly  changed,  Mr.  Hazen's  returns,  based  on  the  annual 
return  for  depreciation,  the  annual  allowance  would  be  4.3%,  instead  8088 
of  8.45%. 

Mr.  Searls:  Q.  In  justice  to  Mr.  Hazen,  there,  I  presume  that 
that  total  income  that  he  gives  includes  the  income  which  the  aban- 
doned structures  earned.    Have  you  taken  that  into  account?    A.    I 
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have  taken  that  amount,  $3,300,000,  from  both  of  them.  All  systems 
for  estimating  depreciation  and  allowance  therefor  that  do  not  con- 
nect them,  so  that  the  total  allowance  equals  the  total  depreciation  at 
the  end  of  life,  are  right.  A  corporation  of  this  kind  is  continually- 
spending  money  in  betterments  and  extensions  and  renewals,  and 
they  can  always  use  this  money  to  advantage,  and  for  that  reason  it 
makes  little  difference  to  them  whether  they  get  it  one  way  or  another, 
providing  they  get  it.  These  different  systems  of  estimating  depre- 
ciation affect  the  rate-payers  directly.  It  is  true  that  the  straight-line 
method  gives  bigger  payments  at  the  beginning  of  life  than  it  does 
later;  it  is  therefore  a  little  easier  on  the  earlier  rate-payers,  but  the 
difference  is  not  serious,  and  from  some  view  points  it  is  well  that 
they  should  pay  a  little  extra.  The  company  at  the  beginning  needs 
money  a  little  more  badly  than  it  does  later.  The  hardship  is  not 
onerous. 

8089  In  my  experience  utility  rates  have  gone  both  ways.  I  cannot 
say  which  way  they  have  averaged.  I  think  that  they  will  go  down, 
but  there  are  special  considerations  once  in  a  while  why  they  have  to 
go  up.  Some  of  them  are  a  little  specious;  but  in  the  operation  of 
municipal  supplies  in  Portland,  and  I  think  in  Seattle,  the  rates  have 
been  lowered  with  the  advance  of  time.  At  any  rate,  each  system  is  an 
approximation,  and  no  system  can  be  anything  else,  because  accidents 
and  incidents  of  operation  cannot  be  accurately  forecast.  A  5%  rate 
of  interest  seems  about  right,  but  I  have  no  special  issue  to  take  with 
either  4%  or  6%.  But  in  consideration  of  the  somewhat  doubtful 
premises  as  to  life,  ignoring  scrap  value  at  the  end  of  life,  and  the 
further  fact  that  error  here  is  partly,  if  not  wholly  offset  by  annual 
allowance,  I  can  see  no  reason  for  a  lot  of  arithmetical  gymnastics  in 
the  computations.  Moreover,  it  is  of  so  small  moment  in  comparison 
with  the  proper  rate  of  return,  it  seems  petty  to  stick  for  it.  I  there- 
fore advise  the  straight  line  method.  The  rate  of  assumed  return  on 
this  fund  is  eliminated,  and  it  is  simpler,  requiring  no  explanation,  no 
apologies. 

The  introduction  of  the  value  of  abandoned  structures  seems  en- 
tirely wrong.  If  their  use  during  life  resulted  in  no  returns,  or  inade- 
quate returns,  there  is  no  reason  for  collecting  now.  After  the  annual 
allowance  is  found,  it  can,  of  course,  be  expressed  as  a  percentage  on 
gross  reproduction  cost,  or  net  reproduction  cost,  or  gross  revenue,  or 
cents  per  capita,  or  dollars  per  capita,  or  a  percentage  of  anything 
desired.    The  presumption,  however,  that  it  will  vary  directly  with  any 

8090  of  these  things,  is  erroneous.  The  annual  allowance  to  be  right  should 
be  such  that  it  in  amount,  with  interest  at  fair  rates,  shall  exactly  re- 
produce the  part  in  question  at  the  end  of  life.  The  premises  being  all 
approximations  can  produce  but  an  approximate  result  in  conclusion. 
In  case  the  sinking-fund  is  used,  the  interest  is  to  be  considered. 

Whether  I  took  my  structures  with  their  full  reproduction  cost 
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depreciated  as  the  basis  for  determining  the  fairness  or  unfairness  of 
a  rate,  or  whether  I  took  them  undepreciated,  does  not  make  any  dif- 
ference ;  it  would  simply  be  a  different  rate  on  the  two  different  prin- 
ciples. This  is  computed  on  both  as  giving  you  a  percentage  on  the 
depreciation  allowance,  giving  a  percentage  on  the  cost  new,  on  the 
depreciated  cost,  on  the  gross  revenue — you  pay  the  money  and  you 
take  your  choice. 

I  think  if  I  were  going  to  use  a  sinking-fund  method,  I  would  8091 
advocate  the  5%  rate  of  interest.  I  don't  think  it  is  any  of  the  pub- 
lic 's  business  what  the  company  invests  that  fund  in ;  they  can  dis- 
tribute it  as  dividends,  provided  they  are  ready  to  dig  up  assessments 
if  they  want  to  make  improvements.  It  seems  to  be  entirely  unnec- 
essary to  say  what  they  can  do  with  this  fund;  it  is  there,  and  they 
can  get  as  much  as  they  want  out  of  it;  if  they  get  more  than  5%, 
well  and  good.  8092 

I  don't  know  what  the  experience  of  the  company  has  been  with 
respect  to  depreciation.  This  matter  of  public  regulation,  the  handling 
of  depreciation  funds,  has  not  always  been  before  the  company,  but  I 
discard  that  on  these  grounds :  Historically  this  water  company 
started  as  two  water  companies,  and  they  might  have  continued  as  two 
water  companies  until  one  of  them  went  to  the  wall,  and  all  of  these 
structures  were  abandoned.  There  is  no  reason  why  the  rate-paying 
public  should  be  required  to  pay  the  remaining  company  for  the  losses 
to  the  losing  company,  and  it  seems  the  same  thing  occurs  with  re- 
gard to  a  part  of  it ;  if  these  abandoned  structures  had  not  paid  for 
themselves  at  the  time  of  their  abandonment,  they  should  have,  and 
it  is  wrong  to  require  the  rate-paying  public  now  to  pungle  up  to  that 
extent,  if  there  is  a  loss  of  $3,000,000,  and  at  any  rate,  if  this  matter 
is  to  be  considered,  I  would  like  to  have  the  details  of  that  $3,000,000, 
rather  than  attempt  to  discuss  it  without  the  facts.  Of  course,  I  know 
what  some  of  these  structures  were ;  there  is  the  Locks  Creek,  which  is 
entirely  abandoned  at  the  present  time,  and  never  to  be  revived ;  there 
is  the  Lobos  Creek  Pumping  Plant,  and  that  I  know  has  been  sold  to 
the  United  States  Government;  there  is  the  flume  through  the  Pre- 
sidio, and  in  general  I  want  to  say  that  a  computation  in  the  interest  8093 
of  justice  covering  all  the  operations  of  the  company  should  not  be 
mixed  in  here  with  present  rates  or  present  values.  The  Locks  Creek 
Flume,  the  Presidio  Flume,  and  the  Lobos  Pumping  Station  are  of  no 
value  to  this  plant  today,  and  whether  they  lost  or  made  money  when 
they  were  in  use  is  not  pertinent  to  this  question,  and  I  therefore  elim- 
inate them  as  impertinent. 

I  don't  know  that  that  complete  depreciation  on  the  parts  of  the 
plant  which  have  suffered  complete  depreciation,  and  have  been  elim- 
inated, has  not  been  completely  allowed  for  during  the  life  of  the  parts. 
I  cannot  assume  that  they  have  not  until  I  get  the  history  of  the  plant 
in  sufficient  detail  to  ascertain  it,  and  that  is  another  long-winded 
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computation  I  imagine.  If  it  has  been  allowed  for  in  the  past,  it  cer- 
tainly should  not  be  allowed  for  now. 

Mr.  Hazen :  I  am  trying  to  find  a  rate  from  the  past,  of  the  de- 
preciation that  can  be  used  to  forecast  the  future,  and  estimate  the 
present  accrued  depreciation.    1  will  admit  that  the  depreciation  in  the 

8094        future  probably  will  not  be  just  the  same  as  it  has  been  in  the  past. 

I  think  I  assumed  that  all  of  the  abandoned  structures  were  struc- 
tures that  were  actually  used  and  useful  in  the  supplying  of  water  to 
San  Francisco.  I  was  not  very  well  posted  on  all  the  details  of  the 
consolidation  of  the  Spring  Valley  Water  Works  and  the  San  Fran- 
cisco Water  Works.  I  inquired  what  the  discarded  property  was  in 
this  case,  and  this  figure  was  given  to  me,  and  I  simply  used  it.  If  all 
of  one  of  the  plants  was  depreciated,  there  would  be  something  in  the 
item  of  not  charging  the  rate-payer  with  depreciation  on  all  of  that 
plant.  I  happen  to  know  about  consolidation,  and  while  there  was 
some  waste  in  the  cases  that  E  have  known  about,  most  of  the  property 
has  been  useful  to  both  plants ;  there  was  some  duplication,  but  a  long 
way  from  100%. 

g095  I  should  say  that  on  the  assumption  which  I  think  a  reasonable 

one,  without  knowing  what  the  facts  were,  that  the  two  plants  were 
both  useful,  one  perhaps  not  quite  as  useful  as  they  would  have  been 
if  they  had  been  built  together  so  as  not  to  duplicate  it.  There  is  some 
extra  depreciation  that  ought  to  be  marked  off,  but  it  would  not  be 
the  depreciation  on  one  plant  probably,  or  anything  like  it ;  it  would 
be  a  small  part  of  it. 

Mr.  Metcalf :  If  you  have  two  plants  to  maintain,  you  would  not 
have  consolidation ;  a  consolidation  is  brought  about  usually  because 
of  the  reduction  in  operating  expenses  which  may  result,  and  the  rate- 
payer gets  his  advantage  in  reduced  operating  expenses  which  may  be 
assumed  to  have  accrued  by  reason  of  the  consolidation. 

8096  Mr.  Dockweiler:    As  I  understand  it,  at  the  consolidation  of  the 

two  companies,  such  mains  as  the  management  insisted  were  dupli- 
cates were  sold;  another  point,  the  two  companies  entered  different 
fields,  and  a  great  deal  of  the  pipe  system  was  practically  useful  after 
consolidation,  from  the  fact  that  the  Spring  Valley  Water  Co.,  being 
the  younger  of  the  two  companies,  brought  in  its  water  from  Islais 
Creek,  and  its  pipe  system,  until  it  reached  the  older  company,  which 
came  in  from  the  north  and  west,  and  the  younger  company  coming 
from  the  south  and  east,  did  not  give  the  parallel  system  which  at  first 
thought  would  suggest  itself ;  in  that  zone  where  they  overlapped  those 
pipes  were  disposed  of. 

If  Mr.  Hazen  has  determined  the  ratio  of  the  property  that  went 
out  of  use  through  abandonment,  what  percentage  that  bore  to  the 
structural  properties  in  use,  because  now  applying  that  percentage  to 
structures  that  manifestly  had  cost  more,  and  that  are  longer  lived, 
would  not  give  a  ratio,  but  something,  a  line  to  work  along  with,  but 
not  conclusive. 
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Mr.  Hazen:    That  is  the  idea,  exactly. 

Questioned  by  Mr.  Dillman.  8097 

Mr.  Metealf :  I  have  not  used  this  value  of  abandoned  structures 
anywhere  in  my  computations,  except  as  giving  a  line  upon  the  prob- 
able future  annual  depreciation. 


Witness :    Allen  Hazen  for  Plaintiff.  Hazen 

CROSS  EXAMINATION  BY  MR.   SEARLS.  8098 

This  calculation  on  page  26,  where  it  comes  out  .99  of  1%  is  based  8099 
on  the  proposition  that  when  the  plant  is  constructed  at  the  end  of 
the  first  year,  a  certain  percentage  of  the  construction  cost  will  be 
written  off  in  depreciation,  and  the  amount  of  construction  during  the 
second  year  will  be  added  to  that,  and  then  at  the  end  of  the  year  the 
same  percentage  of  the  whole  construction  account  will  be  written  off 
again,  and  interest  presumably  will  always  be  reckoned  on  the  amount 
of  the  construction  account,  so  far  as  this  calculation  goes.  The  prob- 
lem is  to  find  out  what  rate  of  percent  used  in  that  way  from  the  be- 
ginning to  the  present  would  account  for  the  whole  depreciation,  that 
whole  depreciation,  including  both  the  depreciation  on  the  existing 
structures,  and  the  worth  of  the  abandoned  structures.  That  calcula- 
tion I  have  made  to  find  out  what  that  percent  would  be,  and  the  result 
is  .99  of  1%. 

This  is  not  my  idea  of  a  straight  line.  I  think  in  the  end  re-  8100 
suits,  as  applied  to  this  calculation,  it  is  equivalent  to  the  actual  de- 
preciation that  takes  place,  because  it  produces  a  depreciation  which 
I  estimate  in  the  existing  plant.  As  to  whether  it  is  exactly  fair  be- 
tween the  different  parts  of  the  elapsed  past  or  not,  I  cannot  say; 
there  may  be  some  inequalities  there,  and  I  expect  there  would  be  in 
any  method  perhaps  that  could  be  used,  but  I  am  inclined  to  think 
that  it  is  perhaps  a  pretty  fair  approximation  as  a  practical  method 
of  getting  at  it. 

Assuming  that  the  plant  had  a  value  of  $100,  and  that  the  annual 
depreciation  allowance  is  .99%,  that  would  not  mean  that  in  100  years 
you  would  have  taken  care  of  the  reproduction  of  the  plant  over  its 
life,  and  that  you  would  earn  interest  on  100%  also  in  addition  to  that, 
because  when  it  is  marked  off  it  disappears.  If  you  would  start  with 
a  plant  that  is  worth  $100,  and  you  mark  off  $1  per  year,  and  invest 
it  in  the  plant,  why  that  presumably  keeps  the  plant  up,  and  at  the 
end  of  the  100  years,  you  have  still  got  your  plant.  I  don't  think  the  8101 
original  plant  would  have  disappeared  at  the  end  of  the  100  years; 
some  parts  of  it  would  have  disappeared ;  some  parts  of  it  would  have 
been  replaced  quite  a  number  of  times,  and  some  parts  of  it  would  be 
left,  and  I  would  not  apply  it  to  a  single  item,  but  simply  apply  it  as 
a  method  to  an  actual,  composite,  growing  plant. 
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Any  percent  that  we  adopt  I  have  always  figured  should  be  on 
reproduction  cost  in  connection  with  reproduction  estimates;  that  is 
the  only  basis  I  have  ever  thought  of.  It  seemed  that  the  two  things 
went  together.    If  the  cost  of  reproduction  was  always  going  up,  the 

8102  percentage  being  fixed,  then  the  depreciation  allowance  would  go  up 
with  it,  but  of  course,  that  is  not  always  the  case ;  the  reproduction 
cost  has  gone  down  in  long  periods  of  years,  and  it  has  gone  up  in 
other  periods  of  years;  it  fluctuates  from  time  to  time,  and  whatever 
that  change  may  be,  I  have  assumed  that  the  calculation  made  at  any 
time,  and  as  of  a  certain  date,  will  be  constant  with  reference  to  the 
estimates  as  of  that  date. 

As  I  understand  it,  reproduction  costs  a  little  more  than  original 
cost.  There  undoubtedly  was  a  time  20  years  ago  when  the  cost  of 
reproduction  was  very  much  less  than  the  cost  of  the  works  up  to  that 
time,  perhaps  not  more  than  y2  to  2/3  of  what  the  original  cost  had 
been;  since  that  time  the  reproduction  costs  have  been  advancing.  I 
think  it  is  true  to  say  that  my  reproduction  allowance  would  not  be 
mathematically  correct  for  any  given  year  because  of  these  fluctua- 
tions in  value  of  any  reproduction  costs;  I  think  that  depreciation 
allowance  is  bound  to  vary;  it  will  vary,  not  only  with  the  conditions 
that  we  are  talking  about,  but  it  will  vary  with  the  management  of  the 
company ;  if  the  management  is  skillful,  the  depreciation  will  be  less, 
but  if  the  management  is  less  skillful,  the  depreciation  will  be  more. 

8103  I  figure  on  a  depreciation  based  on  reproduction  cost  of  the  plant 
to  December  31,  1913,  without  any  reference  to  its  original  cost,  and 
without  any  reference  to  what  its  reproduction  cost  would  be  on  De- 
cember 31,  1930,  for  instance.  I  am  not  very  familiar  with  the  methods 
used  by  the  company  in  reckoning  depreciation  in  the  past.  I  have 
heard  that  since  1908  they  have  written  off  $260,000  a  year.  I  do  not 
know  what  they  did  before  that.  It  was  not  customary  to  write  off 
depreciation  every  year  in  any  of  the  old  waterworks  properties  that 
I  have  had  to  do  with.  I  do  not  see  that  it  makes  any  difference  with 
the  estimated  cost  of  reproduction,  or  with  the  value  of  the  property 
as  it  stands,  whether  the  work  that  was  built,  some  in  the  past,  repre- 
sented new  capital,  or  whether  it  represented  money  that  was  put  in 
out  of  earnings,  and  which  was  an  offset  to  depreciation;  the  prop- 
etry  is  here,  it  would  cost  a  certain  amount  to  reproduce  it,  whether  it 
had  its  origin  one  way  or  the  other,  I  do  not  see  that  that  makes  any 
difference.  I  should  say,  generally  speaking,  that  in  figuring  depre- 
ciation that  it  was  fair  to  ignore  entirely  what  the  company  has  done 
in  the  past,  and  start  in  entirely  new  on  some  method  or  other ;  there 
may  be  some  exceptions  to  that. 

8104  If  the  company  had  used  the  replacement  method  of  depreciation, 
and  had  taken  out  of  operation  each  year  simply  enough  to  replace 
those  parts  of  the  plant  which  depreciated,  I  think  I  should  advocate 
changing  the  method  at  this  time  so  as  to  substitute  the  method  that 
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I  have  adopted;  I  think  that  some  systematic  method  of  estimating 
depreciation,  and  marking  it  off  each  year,  is  better  for  a  property 
of  this  kind  than  waiting  until  the  units  go  out  of  service.  If  in  writ- 
ing off  $260,000  a  year  since  1908  the  company  had  acquired  quite  a 
surplus  in  their  depreciation  reserve,  I  don't  think  I  would  take  that 
into  account  in  reckoning  depreciation  for  the  future.  This  is  on 
the  assumption  that  it  is  in  money  or  credit.  The  ordinary  way  would 
be  to  mark  off  that  amount  from  the  value  of  the  plant,  and  charge  it 
to  the  operating  account  as  an  expense,  and  if  that  is  done,  there 
would  not  be  any  money  or  anything  to  do ;  but  if  it  had  been  paid  as 
cash  to  a  separate  account,  I  should  invest  it  in  plant. 

The  $260,000  a  year  which  Mr.  Muhlner  stated  had  been  invested 
in  the  plant  must  be  given  account,  but  with  the  cost  of  reproducing 
a  plant  and  marking  off  the  depreciation  that  there  is  in  the  existing  8105 
structures.  If  your  question  relates  as  to  whether  it  would  be  proper 
to  again  mark  off  so  much  of  the  plant  as  represents  the  expenditures 
that  had  been  made  by  money  set  aside  for  depreciation,  I  say  no, 
because  to  do  that  would  be  to  take  it  off  twice.  I  don 't  think  it  makes 
any  difference  whether  they  use  that  money  in  new  structures,  or  re- 
placements ;  they  invest  it  in  the  plant,  and  it  represents  plant  there- 
after; whether  it  is  new,  or  replaces  old,  I  do  not  think  that  makes 
any  difference  at  all.  I  don't  think  it  makes  any  difference  whether 
it  is  straight  line,  or  sinking  fund,  or  any  other  method.  The  rate- 
payer is  given  credit  for  it  in  that  the  depreciation  is  marked  off  from 
the  value  of  the  plant,  and  the  amount  on  which  a  return  is  demanded 
from  him  is  reduced  by  that  amount ;  when  that  is  done,  his  claim  on 
that  is  gone ;  that  has  been  satisfied. 

I  should  not  pay  any  attention  in  calculation  to  that  actual  pay-  8106 
ment  of  $1,280,000  for  the  period  1908  to  1916,  eight  years,  but  I 
should  use  what  I  estimated  the  depreciation  fairly  would  be  for  those 
years,  and  I  should  deduct  each  year  from  what  otherwise  would  be 
the  construction  account,  and  the  amount  on  which  a  return  would  be 
expected  would  be  reduced  by  that  amount  each  year ;  if  that  deprecia- 
tion, or  if  no  depreciation  had  been  written  off,  then  we  would  have 
the  reproduction  cost  of  the  structures  without  depreciation ;  and  we 
have  a  smaller  amount,  because  this  allowance  has  been  made,  and 
depreciation  has  been  deducted ;  so  the  account  is  less  to  that  extent. 

In  figuring  my  accrued  depreciation,  I  did  not  multiply  the  .99% 
by  the  weighted  average  in  years  of  actual  life.  I  estimated  for  each 
structure  in  the  system  how  much,  in  my  judgment,  it  had  decreased 
in  worth  by  reason  of  wear  and  tear  and  corrosion,  and  also,  as  far  as  I 
thought,  it  was  applicable  by  what  is  called  functional  depreciation; 
so  that  it  is  made  up  from  a  consideration  of  each  of  the  structures  as 
I  saw  them,  and  in  the  light  of  what  I  could  find  out  about  them.  That 
is  a  personal  consideration  by  me.  That  was  a  determination  by  in-  8107 
spection  as  far  as  it  was  open  to  inspection,  and  backed  up  by  any 
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other  kind  of  information  that  was  pertinent.  The  amounts  that  I 
found  in  that  way  by  inspection  are  shown  in  Exhibit  97,  or,  rather, 
the  estimated  costs  of  reproduction  are  reduced  by  them.  I  have  writ- 
ten in,  instead  of  the  depreciation,  the  cost  of  overhead  less  deprecia- 
tion, and  the  depreciation  is  the  difference.  It  is  always  expressed  as  a 
percentage,  and  the  percentage  appears  in  the  next  to  the  last  column. 


ONE  HUNDRED  AND  ELEVENTH  HEARING.  MARCH  7,  1916. 

Witnesses :    Allen  Hazen  for  Plaintiff. 

Leonard  Metcalp  for  Plaintiff. 
J.  H.  Dockweiler  for  Defendants. 
Geo.  L.  Dillman  for  Defendants. 


Hazen  Witness :    Allen  Hazen  for  Plaintiff. 

8108  CROSS  EXAMINATION  BY  MR.   SEARLS. 

My  method  involves  taking  each  year  1%  of  the  depreciated  value 
of  the  property,  and  deducting  that  from  the  depreciated  value,  so  as 
to  obtain  a  basis  for  reckoning  the  following  year,  and  then  adding  in 
additions,  betterments  and  replacements  made  out  of  the  previous 
fund.  The  1%  is  not  a  fixed  percentage.  The  idea  is  to  find  out  what 
percentage  is  adequate,  and  use  that.  It  would  not  always  be  the  same. 
The  1%  is  the  one  which,  applying  this  method  to  the  history  of  the 

8109  Spring  Valley  property,  from  the  beginning  to  the  present  time,  on 
the  basis  of  records  I  have  had,  is  indicated  as  the  one  that  would 
account  for  the  past  history  of  depreciation.  If  the  1%  is  used,  I 
would  use  it  for  each  year  in  litigation.  In  discussing  the  future,  it 
is  a  fair  consideration  whether  the  depreciation  of  the  future  is  going 
to  be  the  same  as  that  of  the  past,  and  whether  the  same  rate  should 
apply.  I  think  that  I  should  use  the  same  rate  in  anticipating  the 
future  for  a  reasonable  period,  but  no  one  can  tell  in  advance  what 
the  depreciation  will  be,  and  even  after  it  has  occured  it  can  only  be 
ascertained  approximately.  My  method  is  intended  to  apply  to  a  com- 
posite property,  and  not  to  a  particular  item  going  to  make  up  the 
entire  system. 

8110  In  our  office  in  New  York  we  have  a  method  of  handling  depre- 
ciation which  is  very  simple.  We  carry  a  property  account,  every- 
thing that  is  bought  of  a  permanent  nature  is  charged  to  it,  regardless 
of  whether  it  is  replacement  or  something  new ;  at  the  end  of  the  year 
10%  of  the  face  of  that  accoupt  is  deducted,  and  charged  to  the  ex- 
penses of  the  business  for  that  year.  That  is  a  crude  application. 
After  having  carried  it  out  for  a  good  many  years,  however,  we  found 
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that  the  inventory,  made  up  at  fair  prices,  was  getting  to  be  a  little 
more  than  the  face  of  our  account,  which  shows  that  the  10%  is  a  little 
more  than  the  fair  allowance.  We  might  make  a  replacement  and  say 
we  should  use  8%  in  the  future  instead  of  10%.  This  method  that  I 
have  tried  to  apply  to  these  properties  is  really  doing  just  that  same 
thing  on  a  much  larger  scale.  On  either  of  the  two  methods  that  I 
suggest  here,  of  percentage  of  capital,  or  percentage  of  gross  income, 
I  would  rate  my  investment  return  on  the  depreciated  condition. 
There  are  some  people  who  believe  that  the  rate  ought  to  be  calculated 
on  the  cost  to  produce  new.  I  think  there  is  a  good  deal  of  force  in 
some  of  the  things  they  say.  If  an  old  waterworks  property  was  in 
all  respects,  from  an  operating  standpoint,  equal  to  a  new  waterworks 
property,  I  would  be  very  seriously  disposed  to  think  that  was  the 
right  method;  but  an  old  waterworks  property,  from  an  operating 
standpoint,  is  not  ordinarily  the  full  equivalent  of  a  new  waterworks 
property,  and  it  seems  to  me  that  this  allowance  for  depreciation  rep- 
resents, in  a  way,  that  difference ;  perhaps  it  does  not  represent  it  ex- 
actly at  all  points.  It  is  an  approximation ;  still  taking  that  into  ac- 
count, I  am  inclined  to  think  that  the  fair  way  of  getting  at  it  is  to 
take  the  depreciated  cost  of  reproduction  as  a  starting  point  for  these 
calculations. 

On  my  computation,  as  I  have  made  it  here,  resulting  in  approxi-  8111 
mately  1%,  method  requires  me  to  rate  my  investment  on  depreciated 
condition,  because  that  was  the  assumption  in  the  calculation.  I 
stated  the  two  methods  in  this  manuscript,  Exhibit  159,  page  24;  I 
stated  three  methods  as  1,  2  and  3,  but  I  used  2  and  3.  If  I  had  been 
going  to  figure  the  rates  on  the  cost  of  reproduction  without  deprecia- 
tion, I  would  have  used  the  first  method  instead  of  the  second,  and  in 
that  event,  instead  of  getting  1%,  I  should  have  gotten  a  smaller  fig- 
ure. How  much  smaller  I  do  not  know,  because  I  did  not  make  the 
calculation  that  way. 

Mr.  Metcalf :  There  is  an  indication  of  that  on  page  32  of  my 
Exhibit  160,  in  which,  using  my  estimate  of  depreciation,  which  was 
somewhat  greater  than  Mr.  Hazen 's,  I  got,  on  line  B,  column  6,  as 
based  upon  the  depreciated  reproduction  cost,  1.06%  per  annum;  as 
based  upon  gross  reproduction  cost,  0.93%. 

Mr.  Hazen :  I  think  perhaps  it  is  true  that  there  is  no  question 
of  fairness  in  rating  the  condition  new,  or  depreciated  condition,  be- 
cause it  is  all  a  matter  of  mathematical  calculation.  If  you  figure  on 
the  whole  cost  of  reproduction,  the  depreciation  allowance  that  goes 
with  it  would  be  less,  but  presumably  it  would  be  the  same  either  way.       8112 

Mr.  Metcalf:  May  it  not  be  that  in  allowance  on  continuing 
property,  like  a  railroad,  in  which  some  discretion  may  be  exercised 
by  a  board  of  directors  in  regard  to  the  renewals  of  stations  and  other 
property  so  as  to  keep  the  actual  renewals  fairly  uniform  in  amount, 
that  the  application  of  the  two  methods  is  virtually  the  same,  growing 
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out  of  this  fact,  that  as  applied  to  the  property  new,  you  would  always 
use  the  100%  basis;  as  applied  to  depreciated  properties,  what  you 
find  in  effect  under  the  conditions  which  I  cite,  is  that  you  maintain 
your  property  at  a  certain  average  uniform  standard,  which  the  rail- 
road men  speak  of  as  being  70%  or  80%  condition.  Now,  so  long  as 
you  maintain  your  property  at  a  uniform  percentage  of  service  con- 
dition, you  would  get,  by  the  application  of  a  certain  percentage  to 
that  uniform  rate,  just  as  you  would  in  the  event  that  you  based  it 
upon  the  total  full  value.  It  is  only  when  you  have  violent  fluctuations 
from  the  70%  service  basis  value  that  you  would  get  substantial  dif- 
ferences in  your  results.  My  distinction  is  in  the  difference  between 
methods  of  depreciation,  emphasizing  the  idea  of  longevity,  and  em- 
phasizing the  idea  of  service. 

8113  It  does  make  some  difference  what  theory  you  assume  for  figuring 
your  depreciation,  with  reference  to  the  magnitude  of  the  amount  of 
the  accrued  depreciation,  which  you  get  by  your  mathematical  formula, 
as  compared  with  the  actual  condition  of  the  properties,  so  far  as  it 
can  be  determined.  No  injustice  will  be  done  if  it  is  understood  in 
advance  from  beginning  to  end. 

8114  My  position  as  to  the  straight-line  method  is  this :  That  if  a 
waterworks  plant  test  by  other  means  than  this  problem  of  cost  ac- 
counting, that  is,  by  actual  inspection  and  knowledge  of  the  history  of 
other  plants,  show  that  that  depreciation  marked  off  is  too  great,  it 
would  very  well  follow  that  your  annual  allowance  is  also  too  great. 

Mr.  Hazen:  As  with  the  lives  of  structures  that  have  been  as- 
sumed. If  the  true  value  of  the  lives  could  be  ascertained,  it  may  be 
that  some  of  them  would  turn  to  be  much  longer  than  they  are,  and 
others  might  not  be  so  great.  But  even  so,  it  seems  to  me  that  with 
the  class  of  structures  that  have  short  lives,  and  where  we  know  the 
history  more  definitely,  for  instance,  the  flumes  or  the  pumps,  the 
straight-line  method  puts  a  large  excess  of  costs  on  the  first  part  of  the 
life  of  the  structure,  and  too  little  on  the  last  part.  The  normal  his- 
tory of  a  waterworks  unit  ordinarily  is  that  the  low  factor  increases,  it 
does  more  work  after  it  has  been  in  use  for  a  while,  and  it  is  approach- 
ing the  end  of  its  useful  life,  than  it  does  at  the  start ;  from  the  stand- 
point of  distributing  the  load  on  the  basis  as  fairly  as  it  can  be,  the 
method  of  apportioning  the  income  strikes  me  as  having  a  good  deal 
of  merit. 

I  am  not  particularly  enthusiastic  about  a  method  which  involves 
an  assumption  of  the  estimated  life,  because  of  the  impossibility  of, 

8115  in  all  cases  at  least,  estimating  with  accuracy.  There  is  the  other 
point  that  seems  to  me  important, — the  structures  of  a  class  do  not 
have  the  same  lives ;  for  instance,  if  you  say  that  cast-iron  pipe  has  an 
average  age  of  100  years,  if  you  lay  100  miles  of  pipe,  you  take  up 
some  part  of  that  100  miles  within  a  year.  That  is  waterworks  ex- 
perience.   You  take  up  some  of  it  every  year ;  nobody  knows  how  long 
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the  last  part  of  it  will  be  in  service.  Now,  supposing  100  years  is  the 
average  age  of  all  that  pipe,  then  the  depreciation  computed  by  the 
sinking-fund  method,  or  the  straight-line  method,  and  replacing  that 
pipe  in  100  years,  will  not  be  the  amount  that  will  actually  replace  all 
the  parts  of  the  pipe  when  they  have  to  be  replaced ;  it  is  an  entirely 
different  matter;  the  divergence  between  the  average  payments  re- 
quired to  meet  the  different  parts  of  the  replacement  at  different 
times,  is  a  very  different  thing  from  the  payment  that  goes  to  make 
the  average  of  the  whole.  It  is  only  necessary  to  write  down  items  that 
will  average  100  years,  or  any  other  time,  and  get  the  amounts  that 
go  with  those,  and  compare  them  with  the  amounts  that  go  with  the 
average  of  the  whole,  to  show  that  there  is  a  very  wide  divergence.  I 
think  the  method  is  defective  in  that  respect  also,  and  in  making  that 
remark  I  assume  that  cost  and  reproduction  cost  are  the  same. 

Mr.  Metcalf :  I  think  that  stricture,  in  a  general  way,  is  justi- 
fied. I  think,  on  the  other  hand,  that  in  discussing  the  sinking-fund  8116 
method  and  the  life  of  the  structure,  the  chance  of  my  making  a  seri- 
ous error,  growing  out  of  the  consumption  of  life,  is  rather  less  than  if 
I  start  in  attempting  to  guess  the  actual  percentage,  because  it  makes 
less  difference ;  in  the  long-lived  structure  the  effect  of  an  error  of  10 
years  upon  the  percentage  which  I  would  have  is  comparatively  small. 
In  attempting  to  estimate  that  percentage,  in  the  first  place,  I  should 
have  far  greater  difficulty  in  weighing  those  effects.  I  think  it  is  a 
little  easier  for  me,  personally,  to  give  somewhat  greater  weight  to  the 
question  of  the  possible  obsolescence  of  the  structure.  I  am  not  so  apt 
to  overlook  that  in  estimating  in  that  way. 

I  think  what  will  actually  happen  is  this :  As  time  passes,  let  us 
say  100  years  from  now,  I  think  we  shall  be  on  the  basis  that  Mr. 
Hazen  suggests  of  discussing  things  on  a  percentage  basis,  or  some  such 
basis,  in  the  light  of  the  history  of  many  plants,  or  many  structures 
of  like  character,  and  then  modify  those  results ;  but  until  we  get  that 
experience,  I  feel  as  if  I  were  making  more  accurate  comparison  of  the 
conditions  in  different  plants  by  referring  it  to  some  such  yard  stick 
as  that  which  we  used.  As  a  matter  of  fact,  we  both  consider  the  con- 
dition of  the  property,  and  what,  on  the  face  of  the  experience  with 
that  particular  property  may  seem  reasonable  in  reviewing  the  results 
which  we  got,  he,  by  a  discussion  of  the  percentage,  and  I  by  a  con- 
sideration of  the  life,  and  the  percentage  which  results  from  that. 

Mr.  Hazen :    I  have  here  a  paper  by  Alfred  Erickson,  the  Chair- 
man of  the  Wisconsin  Railroad  Commission,  presented  at  a  conference       8117 
in  Philadelphia  last  fall,  in  which  he  states : 

"Much  has  been  said  about  the  relative  merits  of  the  straight- 
"line  and  sinking-fund  methods  of  providing  for  depreciation.  With- 
"out  going  into  details  in  this  matter,  it  can  be  said  that  the  sinking- 
-fund method  implies  a  more  efficient  use  of  reserves.  It  also  means 
"that  because  of  such  use,  the  amounts  the  customers  will  have  to 
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"contribute  to  cover  depreciation  is  less  than  under  the  straight-line 
"method.  The  inference  that  can  be  drawn  from  these  facts  is  that 
"the  sinking-fund  method  is  the  most  economical,  and  hence,  would 
"also  seem  to  be  the  best  of  the  two  methods  from  the  point  of  view 
"of  public  interests." 

I  think  that  may  be  taken  as  settling  the  question  where  lives 
are  quoted  in  railroad  matters  in  Wisconsin,  that  they  refer  to  lives 
used  in  connection  with  the  sinking-fund  method,  and  not  the  straight- 
line  method — I  mean  as  applied  to  waterworks  structures. 

8118  Questioned  by  Mr.  Searls. 

Mr.  Hazen:  My  accrued  depreciation  was  computed  by  an  in- 
spection of  the  properties,  and  a  determination  of  their  present  con- 
dition, and  the  percentages  of  conditions  new.  I  made  no  inquiries 
with  reference  to  what  sums  the  company  may  have  expended  in  the 
past  out  of  earnings  for  replacements,  whether  it  was  charged  spe- 
cifically to  a  depreciation  fund  or  not.  I  was  simply  trying  to  find 
what  the  facts  were  at  the  time  of  the  inquiry. 

Questioned  by  Mr.  Greene. 

The  depreciation  fund,  to  which  Mr.  Searls  referred  yesterday, 
would  not  make  any  difference  with  my  estimate.  If  things  have  been 
done  that  were  quite  divergent  from  my  estimate,  it  may  be  that  there 

8119  would  be  some  equitable  consideration  within  the  statute  of  limita- 
tions that  might  be  considered  and  corrected.  I  don't  know  whether 
there  would  be  or  not.  So  far  as  my  estimate  was  concerned,  it  would 
not  have  made  any  difference. 

Questioned  by  Mr.  Searls. 

Mr.  Hazen:  Supposing  that  for  many  years  the  company  had 
charged  rates  that  were  so  high  that  it  could,  and  actually  had  charged 
off  the  whole  value  of  the  plant  to  depreciation,  so  that  it  did  not 
stand  them  in  a  cent,  what  is  the  value  of  the  service  today  ?  It  seems 
to  me  that  the  plant  is  here,  it  has  value,  and  the  service  must  be 
rated  on  the  plant  as  it  is.  The  fact  that  the  customers  in  a  former 
generation  have  paid  more  than  fair  rates  is  another  question.  That 
is  assuming  the  extreme  case.    Whether  the  rates  were  excessive  in  the 

8120  early  years  of  the  Spring  Valley  Water  Co.,  I  don't  know.  I  have 
no  reason  to  think  they  were,  but  they  may  have  been  for  all  I  know. 
It  would  not  make  any  difference  in  my  judgment  of  the  value  of  the 
property,  and  of  the  work  of  the  service  if  they  had  been  excessive, 
or  if  they  had  been  deficient.  That  is  when  I  am  addressing  myself 
to  accrued  depreciation  particularly,  getting  at  the  value  of  the  prop- 
erty as  a  rating  base.  Whether  the  past  allowance  was  too  much  or 
too  little,  I  neglected  in  my  calculations.  If  there  is  any  obligation 
to  make  it  good  between  the  two  parties,  that  is  another  matter;  it 
has  not  entered  into  my  calculations. 
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Questioned  by  Mr.  Greene. 

Mr.  Hazen:  I  should  say  that  there  is  not  any  exact  relation 
between  the  allowance  for  accrued  depreciation  and  an  annual  allow- 
ance for  depreciation.  Of  course,  there  might  be  some  limiting  de- 
preciation. That  is  to  say,  if  we  were  to  estimate  an  annual  deprecia- 
tion of  half  a  million  dollars,  and  a  total  accrued  depreciation  of  a 
million  dollars,  or  two  years  allowance  for  an  old  property,  I  would 
say  on  the  face  of  it  that  that  was  absurd  and  unreasonable.  I  do  not 
recognize  that  there  is  any  fixed  ratio  that  can  be  determined  and  in- 
sisted upon.  The  ratio  could  be  ascertained  from  my  calculations ;  but 
the  two  methods  that  I  have  made  are  intended  to  be  such  that  if  they 
had  been  made  from  the  beginning  they  would  have  produced  the 
present  result,  so  I  would  say  that  they  are  strictly  consistent.  I 
would  not  say  that  that  bound  the  fair  allowance  to  be  made  at  the 
present  time,  that  an  allowance  that  was  out  of  harmony  with  that 
ratio  was  necessarily  unreasonable ;  it  might  be  that  the  plant  at  the 
present  time  was  more  permanent,  or  that  conditions  might  have 
changed  in  various  ways,  and  there  might  be  other  reasons  for  modi- 
fying the  percentage ;  if  there  were  such  reason,  it  seems  to  me  it  would 
be  modified,  and  then  the  ratio  that  is  shown  by  the  calculation  would 
apply. 
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Witness :    Leonard  Metcalp  for  Plaintiff.  8124 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

In  giving  my  estimated  life  on  cast-iron  pipe  at  87  years,  I  did  Metcalf 
that  with  the  sinking-fund  method  in  mind.  I  did  not  assume  that  the 
water  of  the  Spring  Valley  system  would  be  harder  on  cast-iron  pipe 
than  our  Eastern  waters.  I  thought  the  conditions  on  the  whole  were 
somewhat  more  advantageous  than  in  the  East,  though  the  difference 
is  not  great.  I  think  the  age  of  87  years  is  somewhat  less  than  has 
been  taken  by  most  of  the  Eastern  commissions  and  rate-making 
bodies  for  cast-iron  pipe  in  distribution  systems.  I  think  that  more 
often  is  taken  as  100  years. 

In  arriving  at  my  estimate  of  life  we  had  made  such  examinations 
as  we  could  of  the  pipe  systems,  and  I  had  that  before  me.  I  think 
I  have  had  in  mind  perhaps  also  the  question  of  what  I  should  feel 
perfectly  confident  was  a  safe  allowance  from  the  point  of  view  of 
what  we  know  upon  the  subject;  I  could  not  justify  an  87  years  life 
any  more  than  I  could  a  120  years  life.  I  think  the  fact  of  the  matter 
is,  probably,  that  we  shall  all  of  us  find  that  pipes  of  12  inches  or 
larger  in  diameter  will  have  a  much  longer  life  in  fact  than  we  have 
assumed  heretofore  in  waterworks  practice,  but  it  seemed  the  conser- 
vative thing  to  do,  and  it  is  in  line  with  what  I  had  heretofore,  the 
result  perhaps  of  my  experience  in  this  field ;  but  we  have  not  the  data  8125 
to  say  definitely  what  will  happen. 
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Questioned  by  Master. 

If  you  were  to  suppose  that  I  had  taken  50  years,  and  that  I 
should  have  taken  100  years,  then  my  annual  depreciation  allowance 
would  be  too  large,  as  would  also  be  the  accrued  depreciation.  My 
annual  allowance  is  consistent  with  the  accrued  depreciation;  I  have 
used  the  same  rate  in  figuring  the  annual  allowance  that  I  have  the 
accrued  depreciation.  On  the  4%  sinking-fund  basis  on  100  years  it 
is  .08  of  1%,  and  on  50  years  it  is  .65,  about  2/3  of  1% ;  on  a  5% 
basis  the  amount  becomes  respectively  .038  of  1%,  and  about  .48  of  1%. 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

In  estimating  my  accrued  depreciation  on  these  different  items, 
I  have  taken  both  the  inspection  and  the  lives  that  I  have  assumed 
into  consideration.  In  some  cases,  for  instance,  I  have  assumed  that 
the  life  would  be  shortened  on  account  of  obsolescence,  and  there  the 
obsolescence  rate  has  controlled  rather  than  the  inspection  rate.  That 
was  the  case  on  the  Ocean  View  Station. 

8126  I  assumed  certain  lives,  based  on  my  general  experience,  and 
computed  my  accrued  depreciation  on  that  assumption.  I  considered 
it  from  the  point  of  view  of  life,  and  then  saw  the  result  I  got,  and 
unless  that  seemed  unreasonable,  I  adopted  that  result. 

If  the  rate  base  is  to  be  reproduction  cost  new,  then  you  would 
take  the  accrued  depreciation  as  I  have  figured  it,  and  the  annual 
rate  as  I  have  figured  it,  excluding  the  4%  allowance.  If,  on  the  other 
hand,  you  figure  it  from  the  point  of  view  of  the  depreciated  value, 
I  mean,  use  the  depreciated  value  of  the  property  as  your  rating  base, 
then  you  would  add  that  4%  allowance.  In  other  words,  I  used  the 
addition  merely  to  connect  up  the  results  which  I  have  gotten  by  the 

8127  application  of  the  sinking-fund  method  with  the  equal-annual-pay- 
ment method  results,  which  are  shown  in  the  last  two  columns  of  my 
table.  I  do  not  think  it  would  make  any  difference  at  all  with  the 
amount  that  I  figured  that  percent  on  if  I  knew  the  past  practice  of 
the  company  in  that  respect.  I  am  trying  to  arrive  at  a  result  which 
may  correctly  represent  the  condition  of  this  plant  as  I  find  it;  but 
when  you  come  to  consider  the  value  of  the  property  as  a  whole,  and 
what  is  equitable,  as  between  the  city  and  the  company,  I  think  then 
you  may  take  into  consideration  the  fact  as  to  whether  the  company 
has  been  permitted  to  earn  an  equitable  rate  of  return,  such  that  it 
may  be  assumed  to  have  provided,  not  only  for  operating  expenses, 
repairs,  taxes,  and  a  fair  return  on  the  fair  value  of  the  property,  but 
also  a  fair  depreciation  allowance  which  would  in  fact  maintain  the 
property. 

It  is  my  theory  that  the  rate-payer  should  return  to  the  company 
the  value  of  its  property  rather  than  the  cost.  I  have  been  thinking 
of  the  question  which  you  asked  me  a  day  or  two  ago,  Mr.  Searls,  in 
regard  to  whether  you  should  base  this  depreciation  allowance  upon 
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original  cost,  even  though  you  are  now  discussing  reproduction  cost 
of  the  property,  and  it  has  occurred  to  me  that  I  might  put  my  answer 
in  this  way  in  order  to  show  you  my  view-point :  As  I  understand  the 
legal  point  of  view,  it  is  that  the  investor  shall  have  his  investment 
kept  intact ;  in  other  words,  he  is  entitled  to  maintain  the  integrity  of 
the  property  through  this  depreciation  allowance.  Let  us  assume  that 
he  made  his  investment  years  ago,  and  that  the  reproduction  cost  to- 
day is  much  greater  than  the  original  cost.  If  it  is,  you  figure  the  8128 
depreciation  allowance  on  the  basis  of  original  cost,  and  not  reproduc- 
tion cost ;  when  the  particular  structure,  or  group  of  structures  under 
consideration  goes  out  of  service  and  has  to  be  replaced,  he  will  have 
in  hand  the  same  amount  which  he  originally  expended  upon  these 
structures,  but  by  reason  of  the  advance  in  market  conditions,  he  will 
not  be  able  to  rebuild  the  structures,  nor  will  he  be  able  to  do  with 
that  money  the  equivalent  which  would  give  to  him  the  same  amount 
of  useful  work  that  he  was  originally  able  to  do  with  that  sum  of 
money.  In  other  words,  by  reason  of  the  advance  in  prices,  the  pur- 
chasing power  of  his  money  has  fallen,  and  his  investment  is  no  longer 
intact.  He  can  neither  reproduce  that  structure  at  the  same  cost,  nor 
can  he  invest  his  money  to  the  same  advantage  in  another  field  at  the 
same  cost ;  in  other  words,  he  is  not  made  whole.  On  my  hypothesis 
the  investor  is  not  able  to  make  as  advantageous  investment  in  other 
fields,  and  make  just  as  much  return  on  his  money  as  he  was  originally 
in  putting  it  into  the  waterworks.  The  hypothesis  which  I  made  was 
that  the  reproduction  cost  had  advanced  in  this  period  of  years.  In 
the  same  way,  if  the  reproduction  cost  has  declined  in  the  period  of 
years,  then,  in  order  to  make  him  whole,  you  need  not  repay  him  the 
amount  of  his  original  cost,  but  a  sum  less  than  the  original  cost,  by 
the  decline  in  cost,  or,  to  put  it  in  another  way,  the  increased  purchas- 
ing power  of  money. 

It  is  my  assumption  that  the  rate-payer  is  obliged  to  return  to 
the  original  investor  the  purchasing  power  of  his  money.  If  you 
make  the  assumption  that  if  the  original  investor  got  his  property  8129 
itself  rather  than  the  money  he  put  into  it,  I  might  reach  my  con- 
clusion, provided  none  of  the  structures  have  gone  out  of  service. 
I  assume  still  that  if  I  were  discussing  original  cost  conditions,  and 
reproduction  cost  conditions,  I  should  aim  to  apply  to  the  original 
cost  a  depreciation  allowance  commensurate  with  original  cost,  and 
in  discussing  reproduction  cost,  I  should  discuss  the  reproduction 
cost,  but  when  I  came  to  the  point  of  reasoning  from  cost  to  value, 
it  seems  I  must  give  consideration  to  the  fact  which  I  mentioned ; 
in  other  words,  the  value  of  money,  or  the  purchasing  power  of 
money.  The  only  reason  we  are  discussing  reproduction  cost  here 
is  that  it  enters  into  the  question  of  the  value  of  the  property,  and 
the  constitutional  guarantee  is  against  taking  the  property  without 
due  return.  8130 
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If  I  were  appraising  here  on  investment  basis,  I  would  rate  my 
depreciation  on  original  cost,  and  would  not  be  talking  about  repro- 
duction cost. 

Questioned  by  Mr.  Dillman. 

Presuming  that  equity  has  been  done  in  the  past,  I  have  assumed 
that  the  accrued  depreciation  has  been  returned  to  the  company. 
The  accrued  depreciation,  and  the  depreciated  cost  add  up  to  the 
same  amount  as  the  cost  new.  In  computing  my  depreciation  allow- 
ance, I  have  computed  approximately  1%  on  the  depreciated  value, 

8131  but  I  have  not  added  to  that  4%  on  the  accrued  depreciation.  On 
page  5  Of  my  exhibit,  in  the  first  summary  there,  is  shown  4%  on 
accrued  depreciation,  but  the  first  figure  of  the  annual  depreciation 
rate  corresponds  to  the  gross  reproduction  cost.  When  you  first 
asked  your  question,  I  thought  that  you  were  referring  to  the  next 
to  the  last  column.  In  that  I  base  my  computation  on  the  depre- 
ciated value  of  the  property,  and  the  anticipated  remaining  life  for 
that  depreciated  value  of  the  property.  In  the  column  to  which 
you  have  referred,  I  have  based  my  annual  allowance  on  the  total 
life  of  the  property. 

Questioned  by  Master. 

If  you  will  return  to  the  report  of  our  committee,  which  gives  on 
page  34  a  statement  with  regard  to  the  equal-annual-payment  method 
of  computing  depreciation — as  an  illustration  a  property  item  having 
a  20-year  life  is  taken,  which  when  new  has  a  value  of  $100.  The 
depreciation  allowances  are  based  on  the  5%  interest  rate.    On  that 

8132  basis,  if  we  use  the  sinking-fund,  and  at  the  end  of  each  year  as- 
sume that  the  fund  itself  shall  earn  5%  rate  of  interest,  we  need 
set  aside  for  that  item  each  year  but  $3.02.  At  the  end  of  the  20- 
year  period  then,  we  shall  have  set  aside  $60.40:  That  is  all.  The 
fund  then  must  itself  earn  the  difference  between  that  $60.40  and 
the  $100,  and  it  does  that  through  the  agency  of  the  compounding 
effect  of  5%  on  that  $3.02  each  year.  Under  those  circumstances 
it  is  clear  that  unless  the  rating  basis  is  taken  at  $100  for  each  and 
every  year  throughout  the  life  of  that  unit  structure,  injustice  will 
be  done  to  the  investor  because  he  will  not  be  getting  a  return  upon 
his  property  throughout  that  time,  unless  you  do  allow  him  his  rate 
of  return  upon  the  full  value  of  the  property ;  you  may  not  assume 
that  the  interest  upon  the  accumulating  fund,  in  other  words,  the  in- 
terest upon  the  accrued  depreciation  fund,  is  part  of  his  return,  be- 
cause if  you  assume  that  it  is  part  of  his  return,  you  will  not  have 
in  the  fund  at  the  end  of  the  20-year  period  any  more  than  $60.40, 
where  he  would  be  entitled  to  $100  at  the  end  of  that  time.  If,  on 
the  other  hand,  you  assume  that  the  fund  need  not  earn  its  own 
interest,  but  you  regard  that  as  an  amortizing  of  capital  to  pay  back, 
not  only  the  $3.02,  but  the  interest  compounded  annually,  then  you 
may  deduct  the  amount  of  depreciation  allowance  each  year  at  the 
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end  of  the  year,  and  allow  him  a  rate  merely  upon  the  depreciated 
value  of  that  structure.    That  is  exactly  what  I  have  done  here. 

Questioned  by  Mr.  Searls. 

The  sinking-fund  method  gives  the  company  the  money,  and  it 
then  can  invest  that  in  the  plant  just  as  well  as  in  the  straight-line 
method.  The  accounting  of  the  compounding  of  the  interest  is  a 
little  bit  more  difficult  a  bookkeeping  problem.  From  that  point 
of  view,  the  straight-line  method  is  easier,  unless  you  do  this:  If 
you  invest  your  fund  in  the  securities  of  the  company,  then  you 
simply  clip  the  coupons,  add  them  to  your  fund,  reinvest  those  in 
additional  securities,  and  it  is  no  more  difficult.  If  it  goes  back 
into  the  property,  then  of  course  the  property  itself  must  be  per- 
mitted to  earn  a  return,  but  that  return  must  be  accounted  to  the 
fund.  The  logical  thing  to  do  always  with  your  depreciation  is  to 
reinvest  it  in  plant.  If  you  have  a  sinking-fund,  from  which  your 
replacements  are  being  made,  we  will  say  you  expend  $100  for  cer- 
tain replacements  the  first  year,  and  that  replacement  goes  into  the 
plant,  and  is  worth  $100,  then  and  at  all  times.  You  are  going  to 
compound  your  interest  each  year  on  that  particular  item  so  as  to 
bring  out  the  fund  at  the  right  figure  at  the  end  of  the  life,  because 
you  keep  note  in  your  system  of  accounts  of  the  total  amount  of  the 
sinking-fund,  and  you  simply  figure  your  4%  rate  on  that,  and  ac- 
count that;  you  don't  consider  each  structure;  you  usually  carry  it 
in  one  account.  You  may  distribute  it  as  between  various  accounts, 
but  that  involves  great  difficulties  in  accounting.  In  other  words, 
you  would  charge  your  interest  against  your  earnings.  The  total  8134 
annual  depreciation  allowance  plus  interest  which  should  be  allowed 
in  this  case  on  the  theory  which  I  have  used,  would  be  identical  with 
the  total  depreciation  allowance  plus  interest  if  the  Master  should 
adopt  the  straight  4%  sinking-fund  basis,  and  allow  a  return  on 
the  value  new  of  the  property,  and  the  result  is  also  approximately 
the  same  as  would  be  gotten  by  figuring  the  annual  rate  which  should 
be  allowed  to  amortize  the  depreciated  value  of  the  property  in  the 
anticipated  remaining  life  estimated  for  the  several  structures. 

Questioned  by  Mr.  Greene. 

There  is  not  any  necessary  relation  in  my  mind  between  the  ac- 
counting allowance  and  the  actual  depreciation.  In  the  accounting 
allowance  we  assume  average  conditions  corresponding  to  certain 
theoretical  bases  of  amortization  which  have  been  assumed.  By 
actual  depreciation,  I  mean  depreciation  which  has  actually  taken 
place,  as  ascertained  by  inspection.  The  average  of  that  amount, 
taken  over  a  period  of  years,  would  be  the  amount  which  would 
be  the  average  of  one  year,  and  that  is  just  what  happened  at  the 
time  of  the  earthquake. 
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8135  Witness :    J.  H.  Dockweiler  for  Defendants. 

CROSS   EXAMINATION   BY   MR.    GREENE. 

In  determining  depreciation,  I  take  into  consideration  the  con- 
dition of  the  structures.  That  is  one  of  the  means  I  have  of  deter- 
mining in  my  mind  the  life. 

If  the  Sunol  Tunnel  No.  4  were  built  in  1913,  and  I  were  value- 
ing  it  as  of  1913,  I  would  give  it  its  full  value,  as  there  would  be  no 
depreciation  in  it  until  it  was  a  year  old,  and  that  would  be  only 
a  functional  depreciation.  I  think  the  tunnel,  as  it  stands  there  now, 
is  just  as  good  as  when  it  was  built.    Taking  the  fact  that  the  tunnel 

8136  was  in  as  good  condition  in  1913  as  it  was  at  the  time  it  was  built, 
there  would  be  a  greater  allowance  on  account  of  functional  depre- 
ciation in  1913  than  there  would  have  been  had  it  been  built  in  that 
year,  because  that  is  the  annual  contribution ;  there  is  no  way  that  I 
know  of  that  you  can  determine  the  annual  contribution  if  you 
omit  or  eliminate  the  estimated  life.  The  total  accrued  depreciation 
is  a  measure  of  the  annual  depreciation,  applying  it  to  the  units, 
and  I  have  thus  determined  the  total  depreciation  by  determining 
the  annual  depreciation  of  each  unit,  and  thus  arrived  at  the  total, 
which  has  given  me  the  annual  depreciation,  and  also  the  total  ac- 
crued depreciation. 

My  depreciation  allowance  is  based  on  actual  physical  condition, 
for  the  reason  I  examined  a  flume,  and  knowing  the  time  it  has  been 
in  existence,  I  determined  that  that  will  have  a  life  of  35  years,  and 
it  is  an  admixture  of  all  the  facts ;  you  cannot  say  what  is  controlling. 
I  examined  the  steel  pipes ;  they  have  been  in  use  so  and  so,  and  I 
estimate  that  their  condition  is  about  so  and  so,  and  taking  into  con- 
sideration that  the  physical  deterioration  that  is  evident  does  not  give 
you  an  indication  of  the  full  deterioration  owing  to  the  impossibility 
of  ascertaining  it — to  instance,  we  know  that  a  hoisting  cable  will 
last  about  so  long,  yet,  judged  by  its  appearance  alone,  you  would 

8137  say  there  is  not  anything  that  will  warrant  you  in  assigning  that 
so  short  a  life,  but  you  do  know  from  experience,  and  from  the  con- 
ditions under  which  that  cable  is  being  used,  that  it  has  just  so  long 
a  life,  and  that  you  are  not  warranted  in  assuming  any  longer.  Ex- 
perience shows  that  a  car  wheel  is  good  for  just  as  many  miles,  yet 
the  physical  evidence  of  deterioration  or  wear  isn't  there  to  justify 
the  amount  of  depreciation  that  you  would  charge  off  on  it,  but  it 
is  existent  nevertheless.  Take  a  piece  of  timber;  you  may  be  able 
to  determine  physically  very  little  deterioration,  but  that  it  has  de- 
teriorated is  a  fact,  nevertheless,  so  that  when  you  are  at  those 
things,  when  you  view  them,  you  have  to  keep  that  in  mind.  Take 
a  pipe,  for  instance,  you  may  examine  a  piece  of  it  and  it  has  very 
few  pits,  but  you  know  that  the  time  is  coming  when  that  pipe  is 
going  to  be  pitted,  so  that  it  does  not  pay  to  repair  it,  and  you  have 
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got  to  throw  it  away ;  so  the  inspection  method  does  determine,  and 
it  is  a  method  that  I  have  employed  to  the  best  of  my  ability.  I 
have  gone  on  the  ground  and  viewed  these  structures,  and  made  that 
deduction.  It  has  stood  up  under  its  use,  and  it  will  last  so  much 
longer ;  here  is  its  condition ;  as  a  structure  it  may  last  a  great  deal 
longer,  but  as  a  structure  in  use  it  will  be  cast  aside,  in  my  opinion, 
at  the  end  of  a  certain  time. 

Taking  the  Sunol  Tunnel,  and  assuming  that  it  was  built  in  8138 
1900,  under  the  functional  theory  it  has  depreciated  13%  on  an  esti- 
mated life  of  100  years.  There  is  no  physical  depreciation  at  all ;  it 
is  only  functional.  In  other  words,  you  might  say  it  has  100%  effi- 
ciency, it  is  just  as  good  as  when  it  was  built.  There  is  no  dif- 
ference between  that  tunnel  physically  now  as  against  the  time  if 
it  was  built  today,  but  the  depreciation  which  goes  against  it  is  a 
functional  depreciation.  It  is  my  opinion  that  it  won't  be  in  use 
after  100  years.  I  took  100  years  as  an  average  for  the  life  of  tun- 
nels ;  I  could  not  give  any  reason  why  I  should  not  have  taken  90  or 
110,  but  that  was  my  opinion  that  those  tunnels  would  be  in  use  in 
one  form  or  another  for  100  years. 

Supposing  one  of  these  tunnels  had  been  built  in  1900,  another 
in  1910,  and  another  in  1913 ;  on  the  theory  which  I  have  employed 
in  this  case,  I  would  depreciate  one  of  the  tunnels  not  at  all;  the 
other  based  on  a  10  years  past  life,  and  the  other  on  a  23  years  past 
life.  I  do  that  by  averaging.  For  instance,  if  a  tunnel  was  built  8139 
in  1900,  that  in  my  opinion  had  a  life  of  100  years.  The  one  that 
was  built  in  1910  would  only  have  an  estimated  life  of  90  years ;  in 
other  words,  I  assume  that  all  of  these  tunnels  will  cease  to  be  useful 
at  the  same  time.  That  is,  the  oldest  of  them  will  be  in  use  100 
years  from  1900.  even  if  there  was  one  built  in  the  same  system  in 
1930.  That  one  would  only  have  an  estimated  useful  life  of  70  years,  ac- 
cording to  my  theory,  but  in  getting  down  to  that  refinement,  strictly 
to  be  true  to  the  theory  which  I  employed,  I  should  have  differen- 
tiated, and  if  one  tunnel  were  built  4  or  5  years  later  than  the  other 
one,  that  tunnel  should  have  had  an  estimated  life  just  that  much 
less,  so  that  all  of  these  tunnels  on  the  Sunol  Aqueduct  should  have 
gone  out  of  use,  according  to  my  assumption,  in  the  same  year.  I 
think  I  have  given  them  all  100  years  average.  It  is  not  my  theory 
that  one  of  the  tunnels  would  go  out  of  use  100  years  from  the  time 
of  its  construction,  and  a  later  one  100  years  from  the  time  of  its 
construction;  I  have  averaged  it.  If  you  take  the  Sunol  Aqueduct 
from  the  dates  whenever  those  tunnels  were  built,  I  assume  that 
they  will  have  a  life  of  100  years  in  use.  If  that  Tunnel  No.  4  was  8140 
built  10  years  later,  it  would  have  an  estimated  life  of  only  90  years, 
so  that  the  tunnels  of  the  Sunol  Aqueduct,  in  my  opinion,  will  all 
go  out  of  use  through  obsolescence  in  100  years.  The  Sunol  Tunnel 
No.  4  will  go  out  of  use  100  years  from  the  date  of  the  construction 
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of  the  first  Sunol  Tunnel,  but  I  give  an  average  of  100  years  for  all 
of  them,  regardless  of  the  time  at  which  they  were  built.  That 
applies  also  to  the  tunnels  on  the  Peninsula,  and  there  is  no  physical 
deterioration  of  those  tunnels  that  you  can  notice. 

8141  I  have  taken  100  years  life;  basing  it  on  the  Peninsula,  those 
Sunol  tunnels  would  have  had  just  that  much  less  life;  in  other 
words,  some  of  the  Peninsula  tunnels  were  driven  in  the  seventies, 
while  these  Sunol  tunnels  were  driven  about  1900,  so  that  the  Sunol 
tunnels  would  have  had  30  years  less  of  useful  life  than  I  have  as- 
signed to  them,  but  there  is  this  to  be  noted  also,  that  they  are  on  the 
Alameda  System,  which  is  a  different  system.  That  does  not  affect 
their  physical  condition.  The  best  test  is  that  you  could  not  tell 
the  age  of  these  tunnels  by  looking  at  them;  the  work  is  good.  I 
did  not  come  to  any  conclusion  as  to  whether  the  Peninsula  tunnels 
are  going  out  of  use  prior  to  the  time  that  the  Sunol  tunnels  go  out 

8142  of  use.  There  are  so  many  possibilities  in  connection  with  the  Hetch- 
Hetchy  water  supply,  and  the  handling  of  the  company's  waters, 
the  possibility  of  the  State  Commission  of  this  state  coming  in  and 
saying  "We  have  the  superior  use,  and  are  going  to  allow  you  to 
"transport  so  much,  and  leave  here  so  much" — that  there  is  too 
much  speculation  to  go  into  it.  I  did  go  into  it,  and  resolved  it  in 
favor  of  the  company  rather  than  against  it,  because  the  shorter  the 
lives  of  the  tunnel  relatively,  the  greater  would  have*  been  the  ac- 
crued depreciation,  and  letting  the  depreciation  account  run  over 
100  years,  it  is  practically  3  generations ;  it  was  just  a  question  of 
judgment.  If  I  were  asked  why  I  did  not  take  90  years,  or  110 
years,  I  could  not  give  you  any  reason  better  than  to  state  it  was 
my  judgment ;  but  for  the  Peninsula,  I  can  see  where  the  increase 
in  the  growth  of  the  City  of  San  Francisco  will  necessitate  a  re- 
alignment, if  you  may  so  state.  The  basis  of  my  depreciation  of 
these  tunnels  here  is  functional ;  the  growth  of  the  city,  and  the  pos- 
sible co-ordination  in  these  various  sources  of  supply.  I  take  the 
same  allowance  on  the  Sunol  side,  because  I  took  an  average.  As- 
suming that  the  tunnels  on  the  Peninsula  were  in  1913  fifty  years 

8143  old,  and  the  Sunol  tunnels  are  10  years  old,  the  functional  deprecia- 
tion should  not  be  the  same  allowance  for  all  of  the  tunnels  as  of 
1913,  because  those  on  the  Peninsula  have  been  in  use  longer.  I  am 
giving  you  an  estimated  life  of  100  years  of  each  structure  in  use, 
and  if  it  has  been  in  use  50  years,  50  years  of  its  life  and  value  has 
gone.  If  it  had  been  in  use  90  years,  it  would  be  worth  only  10%, 
and  if  that  were  my  assumption,  I  would  assume  that  these  tunnels 
would  go  out  of  use  in  10  years  more.  If  they  had  been  in  exist- 
ence 99  years  in  December,  1913,  I  would  say  that  these  tunnels  were 
worth  1/100  of  the  amount  which  I  put  on  them ;  in  other  words, 
they  would  go  out  in  one  year,  and  that  is  having  them  in  exactly 
the  same  physical  condition  that  they  were  in  in  1913.    If  they  were 
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105  years  old,  I  would  make  an  estimated  life;  I  would  not  get  a 
negative  result,  that  is  obvious.    For  instance,  you  may  assume  pipe, 
this  little  screw-thread  pipe,  you  take  an  average  of  30  years.    You       8144 
may  run  across  one  that  will  last  longer,  but  your  average  will  still 
hold  good,  because  some  will  have  a  shorter  life. 

My  depreciation  account  of  $8,500,000  out  of  a  total  construction 
account  of  $22,500,000,  or  38%,  roughly,  seems  to  me  a  reasonable 
allowance  under  all  the  circumstances.  The  average  age  of  these  8145 
properties  I  should  judge  to  be  over  19  years.  It  must  be  longer, 
because  there  are  pipes  in  the  system  now  that  I  guess  are  50  odd 
years  old.  Whatever  it  is,  I  still  think  that  that  is  a  reasonable  al- 
lowance. 

For  instance,  if  the  depreciation  measures  only  what  you  can 
see,  why  then  there  might  be  some  hypothesis  or  grounds  for  it,  but 
I  contend  that  there  is  a  depreciation  which  you  cannot  see,  which 
is  existent,  nevertheless,  and  I  have  cited  to  you  the  instances; 
it  is  going  on,  but  you  cannot  measure  it ;  a  flume  may  look  in  good 
shape,  and  may  be  kept  up  and  repaired,  but  you  will  find  that  at 
the  end  of  35  years  it  has  to  be  replaced,  because  it  does  not  pay  to 
keep  patching  it  up,  and  the  same  thing  will  happen  to  your  pipes. 
I  have  not  really  given  it  thought  in  percentages  of  the  whole ;  the  8146 
deductions  that  I  have  made  piling  it  up  by  units,  I  think  are  fair. 

RE-DIRECT  EXAMINATION  BY  MR.  SEARLS. 

For  the  structures  that  have  gone  out,  there  is  a  complete 
measure  of  depreciation,  but  while  some  of  these  structures  have 
gone  out,  there  are  structures  still  remaining  which  have  not  gone 
out,  and  you  are  including  the  measure — if  that  $3,000,000  worth 
of  structures  that  have  gone  represented  the  total  depreciation  of 
the  system  up  to  a  certain  date,  then  there  might  be  something  in 
the  point  that  in  taking  into  account  the  depreciation  of  the  whole 
structures,  including  the  structures  which  are  out  of  use,  that  one 
must  bear  in  mind  that  there  are  $3,000,000  worth  of  structures  that 
have  gone,  and  that  you  cannot  see  at  all,  and  that  any  offhand  im- 
pression gotten  of  the  plant  without  considering  those  would  very 
likely  be  erroneous ;  but  that  was  the  visible  matured  depreciation, 
and  it  carried  not  with  it  that  unmatured  depreciation  of  the  struc- 
tures which  are  still  in  use,  and  which  have  been  carried  on  forward 
into  the  present  system;  that  may  have  measured  the  depreciation 
of  the  $3,000,000,  if  the  $3,000,000  worth  of  structures  went  out, 
but  there  might  have  been  $6,000,000  or  $8,000,000  in  use,  of  which 
only  $3,000,000  went  out,  but  part  of  that  $6,000,000  or  $8,000,000  has 
been  carried  into  the  present  estimate,  and  is  part  of  it. 

RE-CROSS  EXAMINATION  BY  MR.   GREENE.  8147 

In  my  opinion  the  straight-line  hits  the  depreciation  of  water- 
works  structures   closer;   the   observed   deterioration   seemingly   is 
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slower,  but  that  isn't  all.  I  don't  know  as  any  human  being  knows 
whether  the  depreciation  goes  on  evenly  from  year  to  year;  but  as 
against  trying  to  take  the  curved  line,  which  is  varying  as  the  rate 
of  interest,  it  is  on  a  pathway  that  is  absolutely  broad  and  straight, 
as  against  this  curved  linear  proposition  which  can  be  above  or  below 
the  line  as  the  will  whispers  and  the  hardness  of  the  money  market 
dictates.  How  are  you  going  to  get  at  it?  For  small  lived  struc- 
tures you  will  say,  if  they  are  small  lived,  we  will  take  the  straight- 
line  ;  there  is  no  difference  in  principle.  If  a  structure  that  has  10 
years  of  life  is  to  have  its  depreciation  measured  by  the  straight-line, 
there  is  no  reason  that  I  can  see  why  a  structure  that  has  50  years  of 
life  should  have  its  depreciation  measured  by  a  line  other  than  a 
straight  line ;  if  it  is  wrong  in  principle  in  the  long-lived  one,  it  is 
wrong  in  principle  with  the  short-lived  one.  This  curve  line  basis 
has  only  come  in  recently,  and  I  think  that  is  against  it.  Before 
people  thought  along  straight  lines ;  now  we  are  getting  to  be  on  a 
curve  line  proposition. 

8148  You  cannot  compare  human  life  to  the  depreciation  of  a  struc- 
ture. Under  the  straight-line  you  are  going  to  have  things  averaged ; 
you  have  got  pipes  that  are  coming  into  use  all  the  while,  and  in  a 
waterworks  where  there  are  great  numbers  of  similar  structures,  it 
will  balance  itself  just  as  on  the  same  proposition  as  ties — a  tie  has  a 
life  of  8  years ;  charging  off  1/8  each  year,  you  have  the  straight- 
line  system.  The  point  has  been  made  that  we  ought  to  take  depre- 
ciation on  earnings.  It  is  urged  that  the  straight-line  is  more  ex- 
pensive on  the  consumer  in  the  beginning.  The  consumer  pays  in- 
terest and  depreciation,  taxes  and  repairs.  The  taxes  are  not  the 
heaviest  in  the  very  beginning ;  they  are  increasing  as  you  get  along. 
The  repairs  are  getting  heavier  in  the  latter  part  of  the  life  of  the 
structure ;  the  maintenance  and  operation  is  more  expensive  with  the 
older  structures  than  it  is  with  the  newer  ones,  so  that  those  things 
have  a  tendency  to  balance  themselves.  You  cannot  simply  say 
there  is  more  service  being  given  by  a  structure  in  the  latter  years 
of  its  life  than  the  earlier. 

The  Pilarcitos  Reservoir,  or  the  tunnel  leading  therefrom,  has 
been  running  about  as  much  water  through  it  in  each  year  of  the 
past  30.  "Why  shouldn't  that  have  a  depreciation  annually  the 
same  ?    Take  pipes ;  there  may  be  pipes  that  are  laying  in  the  out- 

8149  lying  districts  that  in  earlier  years  ran  more  water  through  them 
than  they  do  now,  and  where  in  its  early  life  it  ran  more  water 
through,  under  the  curved  line  theory  you  would  have  to  reverse 
conditions.  The  straight-line  evens  out  all  these  things,  and  says 
each  year,  "You  shall  pay  so  much".  It  is  well  known,  I  think,  that 
the  consumer  has  the  right,  if  justice  is  rendered,  to  elect  which 
way  he  will  pay  his  bills,  because  under  the  curved-line  he  pays  more 
money  than  he  does  under  the  straight-line  in  the  life  of  a  structure ; 

2346 


Dockweiler 

SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OF  SAN  FRANCISCO 

you  may  juggle  the  figures  as  you  will,  but  I  showed  in  my  testimony 
in  the  Contra  Costa  case  that  the  consumer  pays  on  the  full  value  of 
the  structure  during  its  entire  life,  and  that  he  lays  aside  such  a 
sum  annually,  which,  if  put  into  a  fund,  will  pay  back  the  cost  of  the 
structure  at  the  end  of  the  estimated  life.  You  may  call  it  an  equal- 
annual-payment,  but  I  can  show  you  that  under  the  equal-annual- 
payment  the  consumer  pays  the  interest  on  the  depreciated  value ; 
he  contributes  this  sinking  fund,  and  he  also  pays  interest  on  the  sink- 
ing-fund, but  it  is  not  a  fund  that  is  set  aside  and  given  to  the  com- 
pany ;  so  that  it  is  just  merely  taking  a  set  of  figures  and  making  them 
fit  over  to  your  own  theory,  but  the  fact  is  that  you  are  paying  this 
sum,  and  no  matter  under  what  sugar  coating  of  logic  you  give  it,  the 
bill  is  there. 

I  do  not  think  that  the  structures  in  this  system  are  performing 
less  service  now  than  they  did  in  years  gone  by.  The  city  distribu- 
tion system  has  been  extended  now  to  serve  a  greater  number  of  8150 
consumers;  the  same  reservoirs  are  in  existence,  and  your  pipe  lines 
leading  in  from  the  reservoirs  are  carrying  more  water.  If  a  pipe 
is  just  carrying  what  it  will  by  gravity,  that  is  its  capacity.  By 
putting  on  a  booster,  as  they  have  done  here,  you  can  send  more 
water  through  it.  By  putting  all  the  water  you  can  through  those 
pipes  at  this  time,  you  are  straining  the  system ;  it  has  not  the  co- 
efficient of  safety  that  it  had  some  time  ago.  The  storage  is  the 
same  in  the  city  as  it  was  several  years  ago,  and  yet  the  daily  draft 
is  more,  so  that  your  factor  of  safety  has  been  diminished  just  that 
much.  Taking  that  part  of  the  Alameda  pipe  line  from  the  Ravens- 
wood  Booster  into  Belmont;  it  hasn't  the  factor  of  safety  under  the 
present  booster  conditions  that  it  had  formerly.  It  is  being  sub- 
jected to  a  higher  pressure,  and  also  to  a  pulsation  stress  that  it 
was  not  subjected  to  when  it  was  merely  serving  as  a  gravity  con- 
duit ;  I  have  no  criticism  to  make  of  that,  I  merely  state  it  as  a  fact. 

The  visible  depreciation  shows  itself  more  as  years  go  by  in 
ordinary  waterworks  structures.  The  amount  of  functional  deprecia- 
tion is  constant,  but  functional  depreciation,  as  a  matter  of  fact, 
actually  happens  on  the  instant,  because  the  minute  you  have  de- 
cided to  put  it  out  of  use,  then  it  comes  in  so  that  under  my  theory  8151 
I  know  of  no  other  way  of  handling  functional  depreciation.  The  func- 
tional depreciation  must  be  a  constant  year  by  year ;  it  cannot  be  a 
depreciation  other  than  that  of  accounting.  It  does  not  necessarily 
follow  that  if  that  is  a  constant,  and  the  visible  depreciation  is  de- 
creasing as  the  years  go  by,  that  my  depreciation  decreases  as  years 
go  by.  To  give  the  application :  The  flumes  will  have  a  life  of  35 
years,  and  they  will  lose  l/35th  of  their  value  each  year;  the  two 
together  make  for  a  shorter  life,  but  the  flume  loses  in  value  each 
year  just  l/35th.  With  regard  to  visible  depreciation,  it  starts  out 
at  zero,  and  increases  each  year  as  time  goes  on.    I  assume  that  each 
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8152  year  the  depreciation  is  the  same.  You  cannot  figure  that  and  say 
one  year  might  take  1/3 6th,  and  the  next  year  might  take  l/34th, 
or  use  2%  one  year  and  4%  the  next.  The  sum  of  the  functional 
depreciation  and  the  physical  depreciation  must  necessarily  repre- 
sent the  total  annual  depreciation  each  year,  but  I  have  not  at- 
tempted to  assign  any  value  to  each.  The  visible  depreciation  is 
greater  in  the  latter  years  of  a  structure  than  in  the  first;  that  is, 
more  apparent.  The  functional  depreciation  is  not  in  evidence  until 
it  happens — it  is  the  action  of  an  instant. 

8153  There  is  more  physical  depreciation  at  the  end  of  six  years  than 
there  was  at  the  end  of  four,  but  there  is  not  more  physical  depre- 
ciation in  the  latter  years  of  a  structure,  such  as  a  flume,  than  there 
is  in  the  earlier  years.  You  are  getting  a  cumulative  effect;  you 
have  gotten  a  weakening  of  all  the  members,  you  might  say,  but  it 
is  there  as  a  percentage  only.  The  depreciation  in  a  flume  seems  to 
be  greater  in  the  last  five  years  than  it  is  in  the  first  five,  but  the 
first  five  had  to  pass  to  bring  about  the  condition  of  the  last  five, 
and  to  try  and  get  into  that  refinement  leads  you  nowhere.  I  am 
taking  the  structures,  and  I  am  trying  to  figure  the  bricks  in  the 
layers;  we  may  figure  that  the  topmost  layer  has  so  much  less  to 
carry,  but  the  wise  man  will  widen  his  footings  and  say,  here  I  am 
not  going  to  get  any  unit  of  pressure  in  excess  of  a  certain  pre- 
determined amount ;  you  are  in  the  same  fix  in  trying  to  differentiate. 

8154  In  the  matter  of  the  flume,  there  seems  to  be  more  evidence 
of  the  depreciation  in  the  last  years  than  in  the  first  years,  but 
whether  it  is  or  not,  I  cannot  admit  that.  I  have  seen  pipe  that  has 
decayed,  and  flumes  and  timbers  that  have  rotted,  houses  that  have 
gone  out,  but  to  state  that  these  things  between  such  periods  went 
faster  than  at  other  periods,  I  don't  know  as  anyone  has  made  any 
measurements  of  that ;  for  instance,  you  can  paint  timber  up  to  a 
certain  time,  but  when  it  gets  too  badly  rotted  away  you  cannot 
paint  it,  as  the  paint  won't  hold  on  to  it;  yet  the  last  condition  is 
the  result  of  the  working  of  all  the  time  that  has  elapsed  previous 
to  that,  and  it  seems  that  it  is  rotting  away  faster  in  the  last  years, 
but  I  think  appearance  is  deceptive,  that  although  the  rotting  away 
would  seemingly  be  faster  in  the  latter  years,  that  it  had  all  to  be 
present  and  be  acting  in  the  earlier  years  before  the  condition  that 
confronts  structures  in  the  last  years  was  possible;  they  are   all 

8155  links  in  the  chain. 


Dillman  Witness :    Geo.  L.  Dillman  for  Defendants. 

CROSS   EXAMINATION   BY   MR.    GREENE. 

I  did  not  depreciate  the  value  of  any  of  the  water  company's 
dams  because  of  the  silting  up  of  reservoirs.     The  silting  does  not 
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amount  to  anything,  and  I  have  not  taken  it  into  consideration.  My 
depreciation  allowance  is  fundamentally  an  accounting  allowance 
rather  than  one  resulting  from  an  inspection  of  the  structures,  but 
I  think  that  the  condition  of  the  structures  should  be  taken  into 
consideration  in  fixing  that  allowance  where  they  can  be.  I  do  not 
think  that  if  two  appraisements  are  made,  one  of  which  does  take 
into  consideration  that  fact,  and  the  other  of  which  does  not,  that 
one  is  entitled  to  more  consideration  than  the  other.  The  deprecia- 
tion from  an  examination  will  be  a  very  variable  amount ;  it  will  vary 
with  every  man  that  makes  the  examination ;  it  will  vary  with  two 
examinations  made  by  the  same  man,  and  while  it  has  some  value, 
it  will  result  in  very  peculiar  conclusions.  It  is  very  apt  to  result 
in  an  appraisal  of  structures  only  a  short  time  apart  as  showing  an 
actual  appreciation,  and  lessening  of  accrued  depreciation,  by  at- 
tempting it.  I  believe  in  inspection,  and  think  it  is  very  important,  8156 
and  should  be  taken  into  consideration  on  deciding  on  the  life  of  a 
structure.  I  made  an  inspection,  myself.  I  used  it  in  fixing  my  time 
of  life,  and  to  the  extent  I  have  used  it  in  the  other  way,  which  is 
only  to  a  small  percentage  of  the  structures,  and  probably  insignifi- 
cant. I  really  think  that  my  estimates  should  be  revised.  By  the 
time  of  life,  I  mean  the  probable  life. 

Referring  to  the  Pilarcitos  Dam,  which  I  estimated  would  cost 
$198,000  to  reproduce  in  December,  1913 ;  if  that  dam  had  been  re- 
constructed in  1913  along  the  lines  that  I  had  in  mind,  it  would  have 
been  the  same  dam  as  is  there  now  as  a  physical  structure.  If  it 
had  been  constructed  in  1913,  I  would  have  made  no  allowance  at 
all  for  depreciation  in  my  valuation  in  this  case.  8157 

The  structure  in  use  has  practically  100%  of  its  original  value. 
The  only  reason  for  considering  a  depreciation  is  to  give  weight  to 
the  idea  that  it  is  not  reasonable  to  consider  that  any  structure  hav- 
ing known  lines  of  depreciation  functionally,  otherwise  would  last 
more  than  200  years.  If  it  had  been  a  matter  of  rates  alone  that  I 
was  considering,  I  don't  know  whether  I  should  have  depreciated 
it;  at  the  same  time,  whatever  the  depreciation  is,  it  is  allowed  on 
the  other  side  of  the  column  in  the  depreciation  allowance,  and  the 
straight-line  method  of  depreciation  was  used.  The  23%  results 
from  46  years  life,  and  to  the  extent  the  assumptions  are  wrong,  the 
results  are  wrong. 

My  work  started  as  a  value  for  condemnation.  If  I  had  the 
rates  alone  to  consider,  I  should  have  used  the  reproduction  method, 
and  not  considered  any  allowance  of  depreciation.  I  would  not  have 
any  depreciation  at  all.  If  I  were  not  considering  condemnation 
proceedings,  I  would  just  consider  it  as  capital  account ;  the  depre- 
ciation is  a  fact,  but  unknown,  and  the  depreciation  allowance  is  a 
payment  made  by  the  rate-payers  to  cover  the  whole  value  of  the 
structure  during  its  life,  and  therefore  I  say  that  depreciation  is  sim- 
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ply  one  way  of  making  the  account.     I  do  not  think  the  physical 

8158  depreciation,  or  the  functional  depreciation  of  Pilarcitos  is  23% ; 
I  do  not  think  the  combined  depreciation  is  23%,  but  I  do  think  that 
in  consideration  of  an  assumed  life,  which  is  in  itself  subject  to 
revision  and  discussion,  that  this  23%  should  be  deducted  on  account 
of  the  46  years  of  life,  and  at  the  end  of  200  years  of  life  the  com- 
pany will  have  been  reimbursed  for  that  structure;  it  is  no  very 
serious  matter  to  the  rate-payers;  the  company  might  as  well  have 
the  benefit  of  that  money,  and  it  might  last  500  years.  I  have  not 
assumed  that  anything  would  last  over  200  years,  but  with  that 
assumption  of  a  200  years  life,  and  46  years  of  age,  straight-line  de- 
preciation points  directly  to  23%.  In  a  rate  case  alone,  I  would 
simply  get  the  same  ultimate  results  as  to  returns  in  a  little  more 
direct  and  simple  method.  I  would  simply  return  a  rate  based 
on  the  full  value  which  was  slightly  in  excess  of  ordinary  interest 
rates,  plus  the  operation  and  maintenance  expenses  to  the  company. 
In  other  words,  I  would  figure  my  return  on  reproduction  costs  un- 
depreciated. 

8159  Functional  depreciation  is  an  element  of  the  future.  It  is  not 
anything  that  can  be  reckoned  by  direct  computation.  I  know  the 
Pilarcitos  country,  and  with  the  advent  of  Sierra  Nevada  water, 
it  is  perfectly  possible  that  Pilarcitos  water  will  not  be  brought 
this  way,  and  that  is  one  thing  which  convinces  me  that  Pilarcitos 
has  a  limited  life,  although  there  is  no  sign  of  that  limit.  I  think 
there  is  some  hazard  in  the  future  as  to  the  possible  continuous  oper- 
ation of  the  system,  and  I  put  that  into  figures  by  considering  that 
its  life  is  200  years. 

Your  supposition  that  the  Pilarcitos  Dam  was  built  when  it  was, 
46  years  ago,  and  the  San  Andres  Dam  was  a  duplication  of  it,  and 
was  built  50  years  later,  with  the  question  to  me  of  whether  it  would 
be  fair,  or  would  represent  the  fact  to  depreciate  one  of  those  struc- 
tures 23%,  and  the  other  2%,  purely  from  the  point  of  view  of  func- 

8160  tional  depreciation,  simply  brings  into  review  my  assumption  that  a 
structure  of  that  kind  ought  to  be  depreciated  100%  in  200  years; 
if  that  is  wrong,  of  course  the  result  will  be  wrong,  but  whatever 
the  error  is  as  to  actual  depreciation,  it  is  partly,  if  not  wholly,  made 
up  for  by  the  annual  depreciation  allowance  which  results  from 
that  same  assumption. 

The  Davis  Tunnel,  prior  to  the  construction  of  the  Lower  Crystal 
Springs  Dam,  diverted  water  from  San  Mateo  Creek  to  San  Andres, 
which  can  now  be  diverted  in  two  other  ways  into  San  Andres,  and 
if  it  is  not  diverted  in  either  of  those  three  ways,  it  will  be  captured 
in  Crystal  Springs;  therefore,  its  purtenance  to  the  job,  its  duty  in 
the  machinery  of  the  waterworks,  is  small  in  comparison  with  its  use 
when  it  started ;  it  has  depreciated  in  use,  but  not  in  physical  depre- 
ciation.   That  is  why  I  depreciated  it  80%. 
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Mr.  Dockweiler:  The  Davis  Tunnel  was  built  to  divert  the  8161 
water  of  the  upper  reaches  of  the  San  Mateo  Creek  into  the  San 
Andres  Reservoir.  That  tunnel  is  not  necessary  now,  because  the 
water  can  be  caught  at  one  of  the  two  dams  at  the  dam  where  the 
Pilarcitos  pipe  line  crosses  San  Mateo  Creek  it  can  be  diverted  into 
that  tunnel,  and  be  sent  into  the  San  Andres  Reservoir;  then  it  can 
be  sent  into  San  Andres  by  the  Stone  Aqueduct  Conduit,  the  water 
being  diverted  by  the  San  Mateo  concrete  Dam  No.  2,  and  sent 
through  that  tunnel  into  the  San  Andres,  so  the  company  has  two 
whacks  at  that  same  water. 

Mr.  Dillman:  Whatever  the  reason  for  its  construction,  and 
whenever  it  was  built,  it  would  not  be  built  today  with  a  remodeling 
of  the  plant. 

Mr.  Metcalf :   I  gave  it  a  nominal  rate.    That  is,  I  considered  it       8162 
practically  an  unlimited  life. 

I  think  what  Mr.  Dockweiler  says  is  true,  that  you  can  divert  at 
either  of  the  other  points.  You  get  some  advantage,  but  I  don't  know 
how  material  it  is,  from  the  fact  that  the  added  capacity  of  that 
tunnel  enables  you  to  put  a  little  more  storm  water  through  that 
would  perhaps  go  down  and  get  into  Crystal  Springs.  It  may  result 
in  your  actually  getting  a  little  more  of  the  water  into  the  high  ser- 
vice of  San  Andres. 

Mr.  Searls:  Do  you  think  the  tunnel,  in  view  of  that  situation, 
would  have  the  full  value  of  other  tunnels  in  use  which  are  absolutely 
necessary  would  have? 

Mr.  Metcalf :  If  you  mean  by  that  that  I  think  that  if  the  plant 
was  being  built  de  novo,  that  is,  at  the  present  time,  would  three  tun- 
nels be  built ;  I  think  very  likely  they  might  not,  that  is,  the  company 
is  facing  a  different  situation  today  from  what  it  faced  at  the  time  of 
the  construction  of  these  several  tunnels. 

Mr.  Hazen :  I  did  not  give  any  depreciation  to  the  Davis  Tunnel 
at  all.  I  did  this  with  the  Davis  Tunnel,  and  the  other  tunnels  which  8163 
Mr.  Dillman  has  mentioned;  I  separated  out  from  the  various  places 
in  the  inventory  where  they  were  all  the  structures  that  carried  water 
to  San  Andres  by  gravity  that  would  otherwise  go  to  Crystal  Springs, 
in  Table  4,  and  considered  the  question  of  whether  those  structures  in 
the  aggregate  were  reasonable  for  that  use.  These  structures  do  not 
add  anything  to  the  supply  of  the  company.  Every  one  of  them  could 
be  obliterated,  and  all  the  water  could  be  available ;  but  they  do  mean 
that  a  certain  large  quantity  of  water  is  available  at  San  Andres  in- 
stead of  at  Crystal  Springs,  with  the  exception  of  the  last  three  items, 
which  go  with  the  pumping  station  and  the  flume,  all  the  rest  of  it, 
amounting  to  $567,000,  could  be  wiped  out,  and  the  water  could  be 
pumped  from  Crystal  Springs  to  San  Andres.  I  don't  mean  that  the 
Pilarcitos  and  the  Stone  Dam  structures  would  not  be  useful.  In  my 
Table  No.  4,  Exhibit  97,  I  separated  the  structures  along  those  lines, 
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instead  of  along  the  lines  in  the  inventory,  because  I  wanted  that  in- 
formation. You  will  find  in  Table  No.  2  the  structures  for  carrying 
Pilarcitos  water  to  the  Crystal  Springs  Catchment  Area.  If  those 
structures  were  obliterated,  the  Pilarcitos  water  and  the  Stone  Dam 
water  would  go  to  the  Pacific  Ocean  and  be  lost,  so  they  are  necessary 
to  save  the  water.  Now  the  $567,000  worth  of  structures  in  Table  4, 
excluding  the  last  three  items,  save  pumping,  and  the  cost  of  pumping 
water  from  Crystal  Springs  into  San  Andres,  would  be  a  good  deal 
more  than  the  return  on  this  $567,000.     Some  of  the  water,  as  far  as 

8164  the  Davis  Tunnel  is  concerned,  would  go  to  San  Andres  by  either  of 
the  other  two  ways  without  pumping,  but  not  all  of  it  would  go,  be- 
cause of  the  capacity. 

CROSS   EXAMINATION   BY    MR.    GREENE. 

Mr.  Dillman:  I  depreciated  the  Lake  Honda  Reservoir  80% 
because  it  is  an  old  reservoir,  and  it  is  along  the  earthquake  fault,  and 
it  is  valuable  property  for  residential  purposes  which  makes  it  more 
liable  to  go  out  of  use.  Therefore,  I  have  shortened  the  life  of  it  on 
that  account.     The  more  valuable  it  became  as  real  estate,  the  more 

8165  liable  it  is  to  go  out  of  use,  and  the  shorter  its  life.  I  don't  know  how 
long  that  has  been  used.  It  was  buiV  before  Schussler's  time  by  Von 
Schmidt.    I  gave  it  a  life  of  100  years. 

For  the  main  reservoir  on  College  Hill,  I  depreciated  that  21%, 
and  gave  it  a  200  years  life.  I  suppose  it  is  42  years  old.  I  cannot 
say  that  that  is  all  functional  depreciation  in  those  two  reservoirs.  I 
suppose  College  Hill  would  be  used  forever,  but  from  a  consideration 
of  this  200  years  assumed  life,  and  the  42  years  of  age  today,  it  re- 
sults in  that  21%.  It  is  the  same  basis  that  I  used  for  the  dam.  The 
functional  depreciation  is  considered  just  in  the  estimated  life  of  the 
structure ;  that  is  where  it  is  put  into  figures.  There  is  no  allowance 
to  be  made  for  physical  depreciation  in  that  part  of  it ;  there  are  other 
parts  of  College  Hill  structures  that  depreciate  more.  For  instance, 
I  have  given  some  of  the  wooden  fences  and  gates  a  different  figure, 
20  years  of  life,  and  50%  of  depreciation. 

University  Mound  I  have  considered  as  having  a  200  year  life, 
and  14%  depreciation.    Taking  the  reservoirs  as  they  stand,  I  do  not 

8166  think  there  is  any  essential  difference  in  condition  between  University 
Mound  and  College  Hill  as  far  as  depreciation  is  concerned.  That  is, 
not  of  the  main  reservoirs;  some  of  the  auxiliary  structures  are  dif- 
ferent. Those  small  distributing  reservoirs  have  great  value  to  the 
distributing  system,  and  even  should  they  silt  up,  they  would  be 
cleaned  out  on  a  maintenance  charge  at  a  very  reasonable  expense. 

I  have  depreciated  the  city  distribution  system  47%,  and  that 
figure  is  reached  in  the  same  way.  I  think  that  40%  is  probably  for 
riveted  pipe  in  District  No.l.  I  have  estimated  it  as  60  years  of  life, 
and  28  years  old.    I  did  not  make  any  examination  of  that  pipe.    It  is 
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all  underground  so  far  as  I  know.  I  made  an  allowance  for  deprecia- 
tion on  the  cast-iron  pipe  in  District  No.  1  in  the  city  27%  ;  District 
No.  2  in  the  city  23% ;  District  No.  3  in  the  city  18%,  corresponding 
to  100  years  estimated  life,  and  27,  23  and  18  years  of  age.  I  did  not 
make  any  examination  as  to  the  physical  condition  of  that  pipe.  It  is 
all  underground. 

Questioned  hy  Mr.  Searls. 

I  saw  some  cast-iron  pipe  in  the  yards,  and  it  is  in  good  condition. 
I  don't  know  that  it  will  play  out  in  100  years ;  I  think  some  of  it  will 
be  in  use  for  more  than  100  years,  maybe  most  of  it.  The  small  pipe 
will  probably  be  replaced.  8167 

CROSS   EXAMINATION   BY   MR.    GREENE. 

Depreciation  in  this  case  is  not  from  a  lessening  of  use,  but  it 
is  from  a  known  fact  that  a  great  many  of  these  structures  will  go  out, 
and  the  assumed  fact  that  the  large  reservoirs  will  be  abandoned  for 
some  reason  in  200  years,  and  the  cast-iron  pipe  in  100  years.  I  con- 
sider that  39%,  roughly,  of  the  total  cost  of  the  structures  is  a  reason- 
able allowance  in  a  property  of  this  kind,  and  in  the  condition  that  this 
property  now  is  in. 

I  don 't  think  that  depreciation  increases  as  the  life  of  an  ordinary 
waterworks  structure  increases  annually.  I  think  these  curve  line  de- 
preciations are  more  for  getting  a  uniform  accounting  to  mark  off, 
than  for  any  actual  facts  of  depreciation.  While  it  is  true  that  a 
flume  is  considerably  stronger  at  the  first  years  of  its  life,  and  needs 
less  maintenance,  and  that  it  requires  greater  maintenance  in  the  last 
years  of  its  life,  until  it  reaches  such  a  point  that  the  maintenance  is  so 
onerous  that  it  demands  renewal,  I  see  no  reason  to  believe  that  the 
actual  depreciation  is  along  the  curve-line  at  all. 


ONE  HUNDRED  AND  TWELFTH  HEARING.    MARCH  8,  1916. 

Witness:    C.  E.  Grunsky  for  Plaintiff.  Grunsky 

CROSS  EXAMINATION  BY  MR.  SEARLS.  8170 

Referring  to  my  map,  ''Plaintiff's  Exhibit  158";  in  making  my 
study  of  the  indicated  costs  of  reservoir  lands  of  the  Crystal  Springs, 
I  selected  as  examples  of  the  watershed  lands  Parcels  39,  90,  48  and  49, 
as  shown  by  my  table.  There  was  no  particular  reason  for  leaving  out 
Parcels  73  and  72.  I  used  these  four  tracts,  39,  90,  48  and  49,  as  tracts,  g*y* 
two  of  which  are  near  the  northerly  end  of  the  reservoir,  and  two  near 
the  southerly  end,  and  in  each  of  these  tracts  the  watershed  area  is 
very  much  in  excess  of  the  reservoir  area,  and  therefore,  as  a  first  indi- 
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cation  of  the  amount  that  was  probably  paid  for  the  watershed  lands, 
these  four  tracts  serve  the  purpose. 

I  also  left  out  Tract  41,  which  is  on  the  west  side  of  the  reservoir 
near  the  north  end,  and  I  also  left  out  Tract  42,  which  is  on  the  Crystal 
Springs  watershed.  This  latter  tract  was  a  small  tract  of  land,  and  it 
did  not  give  a  very  clear  idea  of  what  watershed  lands  would  be  worth 
in  that  vicinity,  in  view  of  the  very  large  other  tracts  that  were  under 
consideration  in  getting  a  first  idea  of  cost.  I  think  there  is  no  ques- 
tion but  in  1874,  $175  an  acre  was  paid  for  Tract  42.    If  $175  per  acre 

8172  was  paid  for  Tract  42,  and  $133  for  Tract  41,  that  would  be  some  in- 
dication to  me  of  the  price  that  was  paid  for  small  tracts  of  watershed 
lands  at  that  time.  Parcel  39,  which  I  have  used  as  an  example  of 
watershed  lands,  outweighs  in  the  average  all  of  the  other  parcels 
which  I  have  used,  because  of  its  great  acreage.  I  am  familiar  with 
the  topography  of  that  country,  and  Parcel  39  extends  up  to  the  sum- 
mit of  Sawyer  Ridge.  That  parcel  contains  a  great  deal  of  the  rough 
land  that  is  on  the  Crystal  Springs  watershed,  and  it  contains  very 
much  more  of  it  than  any  of  the  other  parcels  that  I  have  considered 
in  this  connection;  it  is  a  very  much  larger  tract  than  any  of  the 
others. 

8173  I  was  endeavoring  to  determine  what  the  difference  in  the  cost 
price  was  as  between  the  valuable  valley  land  within  the  reservoir 
area,  and  the  land  of  the  character  of  the  watershed,  some  of  which 
is  very  rough  and  broken.  I  should  say  that  land  of  the  character 
that  is  contained  in  39  could  be  compared  in  this  way  with  valley  land, 
that  is,  to  find  out  what  the  difference  in  value  is,  or  what  amount  was 
paid  for  it,  but  I  do  not  wish  to  say  that  the  very  rough  watershed 
land  was  as  valuable  as  level  tracts  of  land  within  that  watershed.  If 
this  valley  had  been  totally  unavailable  as  a  reservoir  site,  the  distinc- 
tion in  value  may  have  existed,  though  perhaps  not  quite  in  the  same 
degree.  I  can  readily  conceive  the  land  within  the  valley  of  what  is 
now  Crystal  Springs  Eeservoir  being  sold  at  from  5  to  10  times  as 
much  as  the  adjacent  rough  land  which  is  not  in  the  valley,  or  not  in 
close  connection  with  the  valley.  I  don't  believe  that  I  gave  any  con- 
sideration to  the  Mills-Easton  land  which  lies  between  Parcels  73  and 

8174  42  in  this  study  as  to  the  relative  price  paid  for  the  selected  tracts 
which  were  enumerated  in  my  tables.  The  Mills-Easton  Tract  would 
probably  be  of  the  same  general  character  as  Tract  42,  although  it  ex- 
tends up  on  the  west  side  of  the  valley  more.  If  the  Mills-Easton 
Tract  had  been  acquired  in  1874,  or  at  any  time  between  that  and  1886, 
it  would  probably  be  in  some  relation  to  these  amounts  on  Tracts  42 
and  73,  but,  of  course,  I  don't  know  what  the  cost  of  the  Mills-Easton 
Tract  was. 

Referring  to  Parcel  41 — reservoir  land — the  relative  areas  of 
reservoir  and  watershed  lands,  based  on  Mr.  Sharon's  figures,  are  5.6% 
of  reservoir  lands,  as  against  94.6%  of  watershed  lands.    I  think  that 
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was  selected  as  a  reservoir  parcel  principally  for  the  reason  of  the  8175 
large  per-acre  price  that  was  paid  for  land  in  that  vicinity.  That 
might  just  as  well  have  been  omitted  from  this  table  that  is  given  in 
my  statement  on  page  4.  I  selected  mainly  tracts  that  had  reservoir 
lands  in  fairly  large  area  for  indicating  the  reservoir  land.  Parcel  41 
might  just  as  well  have  been  omitted  from  that  statement.  I  think  it 
was  really  left  in  there  by  inadvertance.  At  the  time  I  made  these 
figures  1  was  attempting  to  fix  in  my  own  mind  about  what  the  costs 
of  reservoir  lands  was  at  the  time  the  purchases  were  made ;  so  I  was 
interested  in  the  large  per-acre  cost,  or  in  those  tracts  in  which  the 
per-acre  cost  was  high. 

Parcel  No.  94  was  the  Drinkhouse  purchase,  and  it  is  nearly  all 
in  the  reservoir;  there  is  just  a  little  marginal  strip  that  is  out  of  it. 
I  was  employed  some  years  after  1886  to  appraise  this  Drinkhouse  8176 
land,  and  the  value  that  I  placed  on  it  at  the  time  that  I  testified  in 
the  Drinkhouse  case,  according  to  my  recollection,  was  $1,250  per  acre. 
In  that  case  I  testified  for  the  owner  of  the  land.  When  I  became  City 
Engineer  I  think  I  used  the  same  figure  in  the  report  that  I  made  to 
the  Board  of  Works  in  1901  for  that  tract.  That  report,  I  think,  was 
introduced  in  evidence  in  the  last  Spring  Valley  case  practically  as  a 
whole.  I  am  not  familiar  with  the  improvements  that  were  on  that  8177 
Drinkhouse  land  at  the  time  it  was  bought — referring  to  Tract  94. 

Mr.  Searls :  In  the  decision  of  the  Drinkhouse  case  that  was  re- 
versed by  the  Supreme  Court,  the  trial  court  found  that  the  value  of 
the  land  and  improvements  was  $4,667.50;  that  the  damage  by  sever- 
ance was  $435.50 ;  that  the  costs  to  be  allowed  the  defendant  were  $100 ; 
that  made  a  total  of  $5,203,  or  $362  per  acre.  Taking  the  testimony  of 
all  the  witnesses  from  the  record  in  that  case,  they  show  an  average 
record  of  $2,000  for  improvements.  The  case  was  appealed  to  the 
Supreme  Court  by  Mr.  Drinkhouse,  and  the  Supreme  Court  reversed 
the  case  on  the  ground  that  the  trial  court  had  excluded  any  consid- 
eration of  reservoir  values,  and  had  also  refused  to  permit  Mrs.  Drink- 
house to  give  her  opinion  of  the  value  of  the  property.  The  case  was 
sent  back  for  trial  in  the  court  below,  and  the  company  made  a  deposit 
in  court  of  an  additional  $5,000  to  cover  damages  under  the  section 
of  the  Code  of  Civil  Procedure,  which  permits  them  to  take  possession  8178 
of  the  property  upon  making  such  a  deposit.  Then  Mrs.  Drinkhouse 
applied  again  to  the  Supreme  Court  for  a  writ  of  restitution,  and  the 
Supreme  Court  denied  the  writ.  The  first  case  in  the  Supreme  Court 
is  reported  in  92  Cal.  and  the  second  in  94  Cal.  The  history  ends 
there,  as  far  as  anything  we  have  been  able  to  find  about  the  ultimate 
disposition  of  the  $5,000  that  was  deposited  in  court  was  concerned. 
The  company  has  charged  that  up  to  the  purchase  price  of  the  land. 

Mr.  Olney:  Whatever  was  paid  into  court  in  order  to  keep  the 
property  in  the  meantime,  under  the  section  of  the  Code,  would 
naturally  be  applied  on  the  purchase  price  when  the  final  time  came. 
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This  figure  of  cost  must  be  the  figure  that  the  company  finally  had  to 

pay. 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

Mr.  Grunsky:     I  understood  at  the  time  that  the  record  in  this 

8179  case  shows  that  there  were  improvements  of  some  value  on  this  prop- 
erty. I  did  not  make  any  deduction  for  those  in  estimating  my  per- 
acreage  value,  because  I  was  simply  interested  in  what  it  cost  the 
Spring  Valley  "Water  Co.  to  acquire  the  land,  regardless  of  whether 
there  were  improvements  on  it  or  not. 

I  made  no  inquiry  to  ascertain  whether  Parcels  39  and  90,  and 
the  other  watershed  acreage  parcels  that  I  used  contained  any  improve- 
ments, but  I  presume  they  did.  1  think  that  was  the  case  with  ref- 
erence to  39,  although  I  am  not  informed  at  all,  and  I  did  not  make 
any  inquiry  about  it.  If  there  were  improvements  on  Parcel  39,  they 
would  bear  a  very  much  smaller  proportion  to  the  total  cost  of  the 
parcel  than  the  improvements  on  Parcel  94  would  bear  to  the  total  cost 
of  that  parcel,  because  the  cost  price  of  94  was  about  $10,000,  or  a 
little  more,  and  the  cost  price  of  39  was  nearly  $39,000,  so  that  the 
same  amount  of  improvement  would  affect  the  average  per  acre  less  in 
the  case  of  39  than  in  the  case  of  94. 

I  was  not  familiar  with  the  Sherwood  place — Parcel  92 — as  far 

8180  as  its  boundaries  are  concerned  prior  to  the  time  the  dam  was  built.  I 
didn't  know  the  tract  as  the  Sherwood  Tract,  nor  had  I  been  on  it  so 
far  as  I  know.  I  have  a  recollection  that  it  was  a  very  beautiful  coun- 
try home.  I  was  at  the  site  of  the  dam  in  1886  and  1887,  and  I  was 
there  again  at  the  time  that  the  dam  was  about  half  completed.  I  had 
a  very  favorable  impression  of  that  locality,  although  I  did  not  know 
the  locality  sufficiently  to  identify  the  particular  tracts. 

There  were  a  number  of  country  homes  in  the  Crystal  Springs  Val- 
ley, and  there  were  the  improvements  in  the  valley  that  had  been  made 
by  the  San  Mateo  Water  Co.  There  was  farm  use  made  of  the  valley, 
but  I  cannot  give  that  in  detail,  as  I  have  not  any  notes  to  refer  to  as 
to  just  what  that  situation  was  at  the  time  I  was  there,  and  it  is  not 
clearly  impressed  upon  my  mind  now.  I  was  there  at  the  time  the 
surveys  were  being  made  by  Mr.  Allardt,  who  had  a  contract  for  mak- 
ing a  topographical  survey  of  the  Crystal  Springs.  The  work  was  in 
direct  charge  of  Mr.  C.  H.  Kluegel,  who  was  my  superior  when  I  first 
commenced  engineering  work.    I  spent  a  day  with  Mr.  Kluegel,  who 

8181  was  then  residing  at  the  dam,  which  was  then  in  the  course  of  construc- 
tion. I  got  a  fair  impression  of  the  valley,  and  of  the  situation  there, 
but  I  did  not  make  a  critical  examination  of  the  entire  valley.  It  is 
my  recollection  that  there  was  a  hotel,  known  as  the  Crystal  Springs 
Hotel.    I  do  not  recall  what  parcel  that  was  on. 

The  total  acreage  of  87.64  acres,  which  was  shown  by  the  Spring 
Valley  deed  to  this  Parcel  92,  as  compared  with  the  80  acres  which  the 
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tract  was  afterwards  found  to  actually  contain,  would  make  the  dif- 
ference between  $406,  which  I  have  shown  as  the  actual  cost  price,  and 
$371,  which  may  have  been  the  price  per  acre  the  parties  thought  they 
were  getting  at  the  time  they  made  the  sale.     There  is  about  60%  of       8182 
that  tract  in  the  reservoir. 

I  have  no  recollection  as  to  whether  there  were  any  improvements 
on  the  Carey  Place,  Parcel  96.  It  was  a  small  tract,  containing  about 
24  acres,  with  about  one-half  of  it  in  the  reservoir.  I  do  not  recall 
whether  there  were  any  improvements  on  Tract  47,  which  was  just  at 
the  point  where  the  Upper  Crystal  Springs  Dam  is  located.  I  don't 
recall  the  appearance  of  the  country  near  the  dam  there.  I  mean  by 
that,  at  the  time  of  the  purchase  in  1875,  or  at  the  time  I  saw  it  in  1876.       8183 

In  Parcel  68,  which  was  the  San  Mateo  "Water  Works  purchase, 
I  include  all  the  sub-divisions  or  acreages  in  my  table  where  used.  The 
San  Mateo  "Water  Works  property  included  some  small  reservoirs  that 
I  cannot  describe  at  this  time.  In  1883,  when  that  purchase  was  made, 
the  upper  dam  of  the  Crystal  Springs  had  already  been  constructed, 
and  there  was  a  reservoir  there  at  that  time. 

(It  was  here  found  that  there  was  a  misunderstanding  on  the  part       8184 
of  the  witness,  who  thought  that  Counsel  for  Defendants  was  referring 
to  the  south  end  of  the  lake,  whereas,  he  was  in  fact  referring  to  the 
north  end  of  the  lake,  and  that  there  didn't  seem  to  be  anything 
marked  68  in  that  locality). 

There  is  a  little  tract  in  the  middle  of  the  reservoir  which  is  in- 
cluded in  my  acreages,  and  I  remember  there  was  a  reservoir  in  that 
vicinity,  but  I  do  not  recall  any  details  in  reference  to  it.  That  is  to 
the  northwest  of  the  present  Lower  Crystal  Springs  Dam. 

Taking  my  total  acreages,  and  basing  my  percentage  on  Mr. 
Sharon's  figures  as  to  reservoir  and  watershed  acreages,  there  was  only 
15.3%  of  the  San  Mateo  Water  Works  purchase  which  lies  within  the 
Crystal  Springs  Reservoir.  In  that  case,  the  Spring  Valley  Water  Co.  8185 
moved  the  San  Mateo  Water  Works  down  to  the  present  screen  tank 
lot,  and  supplied  the  water  they  had  always  used  from  the  Crystal 
Springs  Reservoir ;  they  were  under  obligations  to  deliver  300,000  gal- 
lons a  day. 

The  selection  of  tracts  indicated  on  page  4  of  my  statement  was  8186 
made  for  the  purpose  of  getting  an  idea  of  the  amount  per  acre  that 
was  paid  for  lands  having  a  considerable  amount  of  reservoir  area,  and 
determining  what  the  proper  relation  would  be  between  the  cost  of  the 
reservoir  lands  and  the  watershed  lands.  I  therefore  made  a  selection 
of  the  tracts  of  land  for  which  the  highest  price  per  acre  had  been  paid 
that  contained  fair  amounts  as  reservoir  land,  in  getting  my  first  idea 
of  what  reservoir  lands  cost ;  taking  those  tracts  of  land  in  which  the 
watershed  predominated,  for  getting  some  idea  as  to  what  watershed 
lands  cost,  I  did  the  same  thing.  Then  if  the  cost  at  the  time  these 
purchases  were  all  made  was  any  indication  of  value,  some  conclusion 
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could  be  drawn  from  that  fact.  I  selected  only  those  tracts  for  which 
a  high  price  was  paid,  because  they  gave  an  idea  of  the  amount  that 
was  being  paid  under  certain  circumstances  for  reservoir  lands. 

I  could  find  nothing  in  Tract  37  at  $30  per  acre  that  would  indi- 
cate cost  of  the  reservoir  land.  The  cost  of  the  reservoir  land  in  that 
tract  was  probably  very  much  higher  than  the  cost  of  watershed  land, 
but  there  was  no  segregation  made  at  the  time  of  the  purchase.  If  you 
will  turn  to  my  Table  No.  19,  the  10  to  1  ratio  would  indicate  that  $77, 

8187  or  about  that  amount,  was  paid  for  the  reservoir  land,  and  about  $7.70 
for  the  watershed  land,  and  that  is  based  on  a  pure  assumption.  It  is 
correct,  in  a  way,  to  say  that  I  have  sought  to  prove  my  assumption  by 
taking  the  original  costs  of  land  which  was  presumably  reservoir  land, 
and  comparing  them  with  the  original  cost  of  land  which  was  pre- 
sumably watershed  land.  It  is  certainly  evident  that  in  some  cases 
purchases  may  have  been  made  at  more  than  market  value;  in  other 
cases  purchases  may  have  been  made  at  much  less  than  market  value ; 
the  average  price  in  the  case  of  this  particular  tract,  37,  was  $30  per 
acre.  The  probability  is  that  less  was  paid  per  acre  for  that  land,  both 
in  the  watershed  area  and  in  the  reservoir  area,  than  the  average  that 
was  paid  for  the  entire  Crystal  Springs,  reservoir  and  watershed,  be- 
cause if  you  add  all  the  purchase  prices  together,  and  the  total  area, 
and  then  divide,  you  will  find  that  the  average  will  be  higher  than  $30. 
Tract  37  was  used  in  the  final  analysis,  but  in  getting  my  first  idea  of 
what  was  the  probable  cost  of  the  reservoir  land  as  compared  with  the 
probable  cost  of  the  watershed  land,  it  was  not  used.  My  final  analysis 
amounts  to  nothing  more  than  a  segregation,  according  to  my  assumed 
indication  of  10  to  1,  but  I  find  that  assumed  indication  to  be  about 

8188  correct,  or  rather,  less  than  what  actually  existed  in  the  vicinity  of 
Crystal  Springs  as  shown  on  this  statement  I  have  prepared.  I  don't 
think  there  is  any  question  about  the  accuracy  of  that  result.  The 
thing  that  shows  it,  if  it  shows  it  at  all,  is  the  fact  that  the  average 
price  paid  for  lands  which  were  largely  in  the  reservoir  was  ten  times 
the  average  price  paid  for  lands  which  were  largely  watershed. 

In  the  ultimate  analysis  I  drew  the  line  between  the  lands  that  I 
put  in  the  reservoir  category,  and  the  lands  that  I  put  in  the  water- 
shed category.  In  getting  my  starting  point,  I  did  not  use  Tract  37, 
for  the  reason  explained.  I  used  the  selected  tracts,  which  included 
No.  68,  to  find  out  about  what  the  amount  was  that  was  paid  for  con- 
siderable areas  of  reservoir  lands.  I  found  four  or  five  tracts  in  which 
these  amounts  per  acre  were  from  $200  to  $700.  Then  I  did  the  same 
with  reference  to  the  watershed. 

It  is  substantially  correct  to  say  that  wherever  I  found  a  high 
price  paid  for  land,  I  assumed  that  it  was  paid  because  part  of  the 
land  was  in  the  reservoir,  and  wherever  I  found  a  low  price  paid,  I 
assumed  it  was  low  because  it  was  watershed  land,  and  as  I  say,  it  is 
substantially  correct  to  say  that,  because  that  was  what  was  done  in 
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making  those  purchases.  Where  a  tract  of  land  included  reservoir  land,  8189 
there  were  higher  prices  paid  than  when  the  land  was  watershed.  I 
am  not  sure  whether  Tract  37  hears  out  that  contention  or  not.  The 
probability  is  there  was  more  paid  for  the  land  in  the  reservoir  than 
for  the  land  that  was  outside  of  it;  there  was  no  segregation  made  at 
the  time  of  the  purchase,  and  therefore  we  have  no  positive  evidence 
with  reference  to  that,  and  we  can  only  conjecture  as  to  what  might 
have  been  the  cost  price  of  the  reservoir  land,  and  of  the  watershed 
land,  taken  separately. 

I  did  make  such  an  assumption  with  regard  to  Parcel  68,  and  it 
appears  in  Table  19.  The  use  I  made  of  Tract  68  in  the  first  place 
was  simply  to  assist  me  in  getting  a  starting  point.  You  will  find  that 
in  Table  19,  Tract  68,  on  the  basis  of  10  to  1  ratio,  shows  $1700  per 
acre  for  reservoir  land,  and  $170  per  acre  for  watershed.  I  think  prob- 
ably that  more  was  paid  in  the  acquisition  of  that  tract  per  acre,  both 
for  watershed  and  reservoir  land,  than  market  value  of  lands  at  that 
time,  but  that  was  the  price  paid,  and  that  goes  in  to  make  the  ultimate 
average.  I  think  these  improvements  in  the  shape  of  artificial  reser- 
voirs were  all  in  that  part  of  the  tract  which  I  would  class  as  reservoir 
land  in  the  Crystal  Springs. 

Tract  44,  that  contains  that  little  island  in  the  southern  part  of 
the  lake,  I  did  not  include  in  the  reservoir  category ;  that  is,  in  getting 
my  first  impression  of  reservoir  land  costs ;  it  was  not  included  in  that  8190 
list  that  is  given  on  page  4  of  my  statement.  I  did  not  use  Parcel  55 
down  at  the  southerly  end  of  the  lake  in  getting  my  first  impression  of 
per-acre  cost.  1  did  not  include  Parcel  50,  bought  in  1875,  but  I  do 
not  wish  to  be  understood  as  saying  that  they  were  at  all  ignored  in 
reaching  a  conclusion  as  to  what  the  probable  average  price  paid  for 
reservoir  lands  was.  After  I  ascertained  about  what  amounts  were 
being  paid  for  reservoir  land,  and  what  amount  was  being  paid  for 
watershed  land,  and  constructed  Table  19,  I  reached  the  conclusion 
that  in  the  cost  of  the  Crystal  Springs  Eeservoir,  and  its  adjacent 
watershed,  that  at  least  10  times  as  much  was  paid  for  reservoir  land 
as  was  paid  for  watershed  land.  The  segregation  is  given  for  each 
particular  tract  in  this  table,  although  the  segregation  applies  to  the  8191 
totals  given  in  the  last  line.  The  average  price  paid  for  Parcels  37, 
44,  55  and  50  simply  goes  into  the  final  result  that  appears  in  the  last 
line  of  the  table.  Every  one  of  the  tracts,  the  average  prices  of  which 
I  have  used  as  a  basis  for  getting  my  indicated  cost  of  reservoir  land, 
with  the  single  exception  of  the  San  Mateo  Water  Works  purchase, 
was  under  100  acres  in  area,  and  all  of  the  tracts  which  I  have  used  as 
a  basis  for  getting  the  indicated  cost  of  the  watershed  land,  were  com- 
paratively large  areas  of  over  400  acres,  I  think,  everyone  of  them.  It 
is  possible  that  these  small  tracts  under  100  acres  in  area  were  for  the 
most  part  used  as  homesites.  It  seems  probable  to  me  that  they  were 
so  used.    I  think  it  would  cost  the  company  more,  leaving  all  consid-     8191^2 
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eration  of  reservoir  lands  out,  to  buy  lands  of  that  sort  per  acre  than  it 
would  to  purchase  large  tracts  of  land  such  as  is  classed  in  Tract  39, 
assuming  that  the  Crystal  Springs  Valley  was  utterly  unadaptable  as 
a  reservoir  site. 

8192  Parcel  130,  consisting  of  390  acres,  is  all  in  the  San  Andres  water- 
shed. I  did  make  a  distinction  between  land  in  the  San  Andres  water- 
shed, and  land  that  is  in  some  other  watershed,  in  comparing  my  res- 
ervoir costs  with  my  watershed  costs.  The  fact  that  Mr.  Sharon's  seg- 
regation shows  that  only  42^2%  of  this  parcel  is  in  the  San  Andres 
watershed,  and  the  rest  is  on  the  other  side,  and  on  top  of  Sawyer 
Ridge,  draining  into  San  Mateo  Creek,  would  not  make  any  difference 
in  my  apportionment.  It  simply  indicates  that  the  average  amount  of 
$15.38  was  paid  for  that  character  of  land  which  was  on  that  ridge, 
and  extending  down  upon  both  sides  of  the  ridge.  There  was  no  dis- 
tinction made  as  to  the  cost  of  the  watershed.  I  was  simply  using  that 
tract  as  an  index  of  about  what  was  being  paid  for  lands  of  that 
character. 

8193  Tract  13  was  not  classified  as  watershed  land,  but  the  price  paid 
for  that  land,  of  $24.40,  was  used  as  indicating  an  upper  limit  of 
what  was  paid  for  watershed  lands ;  the  average  price  having  been 
$24.44,  the  probability  is  that  if  the  watershed  had  been  acquired  by 
itself  apart  from  the  reservoir,  the  average  price  paid  for  that  land 
would  have  been  less  than  that  amount.  That  was  purchased  in 
1868.  Parcel  43,  purchased  in  1874,  cost  $5  an  acre  more  than  Parcel 
13.  I  would  not  attribute  that  difference  entirely  to  the  difference  in 
time  of  purchase.  Parcel  43  helps  to  show  what  watershed  land  cost 
at  that  time. 

Tract  14,  purchased  in  1868,  has  25%  in  the  reservoir,  and  cost 

8194  $27  an  acre,  which  is  less  than  Tract  43  cost  six  years  later.  Tract 
15  was  acquired  in  1868,  and  was  the  only  tract  of  land  on  the  east 
side  of  the  reservoir  which  has  a  large  excess  of  watershed  over  res- 
ervoir area.  The  average  cost  of  that  was  $70  an  acre,  with  only 
7%  in  the  reservoir.  The  land  that  was  above  the  reservoir,  on  the 
east  side  of  San  Andres  Reservoir,  at  the  time  that  Tract  15  was  pur- 
chased, cost  somewhat  less  than  $70  per  acre.  I  think  anyone  would 
conclude  that,  just  from  the  fact  that  only  a  small  portion  of  that 
tract  was  in  the  reservoir,  the  reservoir  land  would,  undoubtedly, 
if  it  were  purchased  separately,  and  as  reservoir  land,  have  cost 
more  than  the  average  price ;  consequently  the  remainder  of  the 
land  of  the  watershed  area  would  cost  somewhat  less  than  $70  an  acre. 

The  average  cost  of  Parcels  16  to  21  was  a  trifle  less  than  $120 ; 
one  parcel  is  a  little  below  $120,  the  average  cost,  and  that  was 
Parcel  18,  the  average  per-acre  cost  of  which  was  $91.95. 

8195  Parcel  51,  purchased  in  1876,  at  $80  per  acre,  was  a  small  tract, 
and  it  would  not  have  given  me  any  particular  indication  of  the 
general  value  of  land  outside  of  the  reservoir,  and  it  would  have 
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been  of  no  particular  help  to  me  in  getting  my  first  approximation 
of  the  cost  of  watershed  lands.  Furthermore,  it  is  valley  land  just 
at  the  upper  end  of  the  reservoir.  So  far  as  reservoir  and  watershed 
values  are  concerned,  it  does  not  make  any  difference  to  me  whether 
it  is  valley  land  or  hillside  land.  I  was  endeavoring  to  get  an  idea 
of  the  approximate  cost  of  the  watershed  lands,  in  order  that  I 
might  segregate  the  amount  paid  in  each  particular  case  between 
the  reservoir  land  purchases  and  watershed  land  purchases.  Parcel 
42,  like  Parcel  51,  would  have  been  of  no  particular  aid  in  making 
my  first  approximation  of  the  cost  of  watershed  lands,  because  it 
was  a  small  parcel. 

In  the  Pilarcitos  I  have  an  average  cost  on  Parcel  5-2,  of  $5.48 
an  acre,  and  Parcel  5-1,  with  only  3.3  acres,  or  10%  of  its  area  in 
the  reservoir,  cost  $24.92.  Then  I  have  Parcel  106,  with  an  average 
cost  of  $10  an  acre,  and  only  24  acres,  or  7%%  of  the  area,  in  the 
reservoir. 

I  gave  consideration  to  the  fact  that  if  I  assume  the  watershed 
cost  was  the  same  as  the  average  cost  on  Pilarcitos  of  $4.85,  that 
would  make  my  reservoir  cost  40  times  that,  when  I  came  to  apply  8196 
my  theory  to  Parcel  5-1.  In  the  first  place,  Tract  106  was  purchased 
in  1889,  and  the  other  tract  was  purchased  in  1866.  In  the  second 
place,  it  is  quite  possible  that  the  per-acre  cost  of  watershed,  as 
well  as  reservoir  area,  was  larger  in  the  case  of  106  than  in  the 
-case  of  5-2.  There  is  one  reason  why  I  endeavored  to  obtain  some 
ratio  that  would  enable  me  to  approximate  in  the  aggregate  about 
how  to  apportion  total  cost  to  watershed  and  to  reservoir  lands.  If 
I  should  determine  a  price  paid  for  the  watershed  as  the  average, 
and  then  apply  that  to  each  individual  tract  that  contained  both  res- 
ervoir and  watershed,  it  would  lead  to  absurd  results  in  some  cases, 
just  as  in  the  case  of  106.  That  is  quite  possible  when  you  apply 
watershed  values,  no  matter  how  determined,  to  all  the  individual 
tracts. 

I  did  not  intend  to  segregate  the  watershed  lands  according  to 
any  percentage,  and  I  think  that  5-2  gives  a  fair  indication  of  the  8197 
price  that  was  actually  paid  for  watershed  lands.  In  speaking  par- 
ticularly of  Pilarcitos,  I  thought  I  made  it  clear  in  my  statement 
that  the  ratio  of  10  to  1  would  fit  as  well  as  any  other,  but  that 
there  was  not  any  clear  indication  of  what  the  ratio  might  have 
been  in  the  case,  as  explaining  how  I  get  an  indication  out  of  these 
lands  purchased  as  to  what  price  was  paid  for  reservoir  lands.  That 
does  not  apply  to  the  segregation  when  all  the  three  reservoirs  are 
taken  collectively.  I  used  the  figures  of  Messrs.  Baldwin  &  Hoag 
on  the  watershed  lands  in  checking  my  apportionment  of  figures,  to 
see  where  that  would  lead.  I  have  no  means  of  knowing  what  their 
conclusion  would  have  been  if  they  had  included  the  reservoir  lands 
in  their  appraisal. 
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In  considering  the  weight  to  be  given  individual  parcels  in  all 

8198  three  of  these  reservoirs  in  making  up  my  averages,  I  did  not  take 
into  account  my  assumed  appreciation  of  land  per  year.  That  had 
nothing  to  do  with  this  segregation.  It  was  simply  made  for  the 
purpose  of  determining  prices  paid  for  the  land.  Wherever  I  have 
used  the  percentage  of  41/o%  or  5%,  I  mean  that  it  should  be  com- 
pounded every  year.  I  based  that  assumption  of  percentage  on  a 
study  of  increase  in  values  that  has  occurred  in  the  vicinity  of  San 
Francisco  Bay,  and  that  was  the  study  I  presented  in  my  first  testi- 
mony. If  simple  interest  is  referred  to  in  connection  with  increase 
in  land  value,  some  term  has  to  be  named,  as  for  instance,  10  years, 
at  which  you  begin  anew  and  apply  your  simple  interest.  If  that 
is  not  done,  it  will  be  equivalent  in  the  course  of  say  30  or  40  years 
to  basing  your  annual  increase  in  value  upon  a  percentage  that  is 
applied  to  a  value  that  existed  30  or  40  years  ago.  In  obtaining  that 
estimate  of  increase  for  San  Mateo  County,  I  made  a  study  of  in- 
creases in  the  land  value  that  related  to  the  entire  county,  so  that  it 
included  everything. 

Questioned  by  Mr.  Greene. 

If  periods  are  under  consideration  of  30  or  40  years,  and  simple 
interest  were  figured,  based  upon  an  original  value  of  $100,  we  will 

8199  say,  at  any  assumed  interest,  as  for  example  5%,  the  increase  by 
simple  interest  would  be  150%  in  30  years;  if  some  period  was  se- 
lected, as  for  example,  10  years,  at  which  a  new  start  were  made, 
and  the  interest  was  then  applied,  the  result  would  be  several  times 
greater  in  the  course  of  30  years  or  40  years. 

CROSS  EXAMINATION  BY  MR.   SEARLS. 

I  understood  that  there  was  some  public  land  in  San  Mateo 
County  in  1868,  and  the  early  seventies,  but  not  very  much.  That 
would  not  be  subject  to  assessment  until  it  finally  passed  into  private 
ownership.  In  considering  the  total  assessed  value  as  a  basis  for 
estimating  my  annual  increased  percentage,  I  have  taken  into  ac- 
count some  new  land,  coming  on  to  the  assessment  roll  in  that  way. 
It  would  be  trifling  in  amount,  and  would  not  affect  the  result  any. 

8200  RE-DIRECT  EXAMINATION  BY  MR.   GREENE. 

I  didn't  consider  the  improvements  in  my  consideration  of  costs, 
because  what  I  was  after  was  the  price  that  was  paid  per  acre 
for  the  reservoir  land,  and  it  made  no  difference  what  the  purchase 
included  in  the  matter  of  improvements  upon  the  land;  it  resulted 
in  the  acquisition  of  a  certain  number  of  acres  of  reservoir  lands, 
and  what  I  was  interested  in  was  the  price  paid  per  acre  for  that 
land  in  a  condition  ready  for  use  in  the  reservoir. 

The  figure  of  $42.10,  Table  19,  which  is  my  average  on  a  10  to 
1  basis  for  the  watershed  lands,  would  give  a  slightly  smaller  amount 
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than  the  average  of  the  figures  given  by  Mr.  Baldwin  and  Mr.  Hoag, 
if  interest  is  added  at  the  rate  that  I  have  suggested  as  proper; 
if  a  5%  increase  in  value  annually  is  assumed,  we  would  have  to  start 
with  $45.30  per  acre  to  reach  the  appraisal  as  found  by  Baldwin  and 
Hoag. 

The  figures  concerning  which  inquiry  was  made  this  morning, 
by  Mr.  Searls,  related  to  figures  that  were  used  by  me  as  a  first 
approximation  of  the  cost  of  the  watershed  and  the  reservoir  lands, 
and  particularly  the  cost  of  the  watershed,  because  I  wanted  to  know 
the  cost  of  the  watershed  in  the  case  of  those  tracts  of  land  which 
contained  a  considerable  area  of  reservoir  land,  and  then  finally 
determine  about  how  in  the  aggregate  the  apportionment  should  be  8201 
made.  Taking  the  Crystal  Springs  Reservoir  as  an  illustration,  upon 
inspection,  it  appeared  that  the  first  approximation  to  the  cost  of 
the  reservoir  land  would  be  about  $400  per  acre,  and  that  the  average 
price  that  had  been  paid  for  watershed  lands,  taking  those  tracts 
which  are  enumerated  in  my  Table  No.  1,  was  about  $50  per  acre, 
and  that  indicated  that  the  average  ratio  that  I  developed  was  about 
8  to  1 ;  that  was  the  first  approximation ;  then  by  using  that  ratio, 
and  taking  Tracts  39,  90,  48  and  49,  a  closer  approximation  could  be 
made  of  cost  of  reservoir  lands,  and  by  that  system  of  gradual  ap- 
proximation, I  reached  the  conclusion  that  the  average  cost  per 
acre  of  the  watershed  lands  in  the  selected  tracts  at  the  Crystal 
Springs  Reservoir  was  about  $27  per  acre.  I  think  that  appears 
fully  in  the  statement  which  I  made  under  direct  examination.  If 
I  had  used  $27  per  acre  instead  of  $42.10  per  acre,  the  cost  that 
would  have  been  estimated  for  reservoir  lands  would  have  exceeded 
$421. 

Questioned  by  Mr.  Olney. 

I  was  endeavoring  to  find  out  about  what  watershed  lands,  as 
such,  cost  the  company  away  back  in  the  years  when  these  particular 
tracts  were  purchased,  and  I  did  that  by  taking  certain  tracts  which 
were  made  up  most  largely  of  watershed  lands,  and  ascertaining  the 
actual  average  value  per  acre  that  was  paid  for  the  lands  included 
in  those  tracts.  Assuming  that  $50  per  acre  was  the  actual  cost  of 
these  lands,  made  up  most  largely  of  watershed  lands,  I  concluded 
from  that  that  the  actual  average  cost  of  the  watershed  lands  by 
themselves,  which  were  included  in  these  particular  tracts,  would 
be  something  less  than  that.  I  do  not  know  how  much  less,  particu- 
larly, but  where  I  have  made  the  assumption  of  $50  an  acre  for  all 
the  land  in  the  tracts,  both  reservoir  and  watershed,  I  would  say, 
purely  as  an  assumption,  that  most  of  the  land  being  watershed,  that 
the  average  price  of  the  watershed  lands  alone  would  be  $40  an  acre. 
In  the  same  manner  I  took  tracts  of  land  made  up  chiefly  of  reservoir 
land,  and  got  the  actual  average  price  per  acre  that  was  paid  for 
those  lands.    Then  I  concluded  that  in-as-much  as  there  was  in  those 
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tracts  of  land  some  watershed  land,  that  the  price  paid  for  the  reser- 
voir lands  would  be  somewhat  higher,  how  much,  exactly,  I  did  not 
know,  than  the  average  price  that  I  got  for  those  tracts.  Then  with 
those  figures  I  tested  my  proportions  of  2  to  1,  3  to  1,  5  to  1,  and 
10  to  1,  with  this  intermediate  step,  that  the  price  paid  for  the 
watershed  land  was  used  in  making  a  closer  approximation  of  the 
cost  of  the  reservoir  lands,  in  those  tracts  which  contained  both  res- 
ervoir and  watershed,  and  particularly  in  those  tracts  which  con- 
tained a  large  proportion  of  reservoir  lands. 

I  used  the  figure  which  I  got  at  in  this  method  concerning  the 
average  price  of  watershed  lands  in  getting  the  price  paid  for  the 

8203  reservoir  lands,  because  if  the  watershed  cost  is  approximate,  even 
if  it  is  somewhat  in  error,  and  a  tract  is  under  consideration  that  con- 
tains considerable  reservoir  land,  a  closer  approximation  can  be 
made  of  the  cost  of  that  reservoir  land  by  using  that  watershed 
cost,  than  if  we  simply  took  the  average. 

In  order  to  get  at  the  average  cost  of  watershed  lands,  I  have 
not  included  in  this  list  all  watershed  tracts  made  up  largely  of 
watershed  lands,  and  that  was  done  intentionally.  I  simply  wanted 
to  get  from  certain  purchases,  that  were  apparently  best  indicators 
of  what  watershed  land  cost,  an  approximation  of  the  cost  of  water- 
shed lands,  and  it  was  not  necessary  for  that  purpose  to  give  con- 
sideration to  all  of  the  tracts.  Then  when  I  reached  the  conclusion 
that  the  ratio  of  about  10  to  1  was  sufficiently  close  to  enable  me  to 
segregate  the  amount  of  money  that  was  paid  in  the  aggregate  for 
reservoir  land,  and  in  the  aggregate  for  watershed  land,  then  all 
tracts  that  appear  in  the  table  entered  into  the  calculation. 

Questioned  by  Mr.  Searls. 

As  to  my  basis  of  selection  of  those  tracts:    In  the  first  place, 

8204  the  relative  amount  in  reservoir  and  in  the  watershed,  that  is,  with- 
out using  any  definite  percentage,  but  simply  a  tract  that  contained 
a  large  amount  of  watershed  land  might  be  used  as  indicating  fairly 
well  what  the  price  paid  for  watershed  land  was,  or  in  the  reverse 
case,  a  tract  which  was  in  the  heart  of  the  reservoir,  and  contained  a 
large  amount  of  reservoir  land,  even  if  it  did  not  outweigh  in  acres 
the  amount  of  watershed  land,  could  serve  as  an  index  of  the  price 
that  was  paid  for  reservoir  lands.  In  other  words,  what  the  market 
value  of  the  reservoir  lands  was  at  the  time  that  these  tracts  were 
purchased ;  it  gave  some  indication  of  that  fact.  Throughout  this 
whole  study  I  was  endeavoring  to  find  those  facts  which  would 
bear  upon  the  market  value  in  one  way  or  another,  and  the  object 
of  this  segregation  of  the  amount  paid  for  the  lands  into  the  amounts 
paid  for  the  reservoirs  and  for  the  watershed,  became  necessary,  be- 
cause I  was  giving  consideration  only  to  the  reservoir  lands.  In  the 
case  of  the  Crystal  Springs,  I  made  my  selection  in  this  way:  I 
took  two  tracts  that  were  large  in  the  matter  of  watershed  area 
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at  the  northerly  end  of  the  reservoir,  and  two  tracts  at  the  southerly 
end,  to  give  me  a  starting  point.  I  did  not  consider  the  result  con- 
clusive, but  I  simply  used  that  as  a  first  approximation. 

Questioned  by  Mr.  Greene. 

That  represents  actually  what  I  did  when  I  started  in  on  this 
study  of  costs.    Then  I  made  this  tabular  exhibit  of  where  a  10  to  1       8205 
ratio  would  lead,  a  5  to  1  would  lead,  a  3  to  1  would  lead,  and  a  2  to 
1,  and  I  reached  a  conclusion  that  for  the  purpose  of  segregating 
costs,  10  to  1  was  near  enough. 

Questioned  by  Mr.  Olney. 

If  instead  of  limiting  myself  to  4  tracts,  I  had  taken  into  con- 
sideration as  a  part  of  the  same  table  other  tracts  of  land  largely 
made  up  of  watershed  lands,  the  ultimate  conclusion  would  not 
have  been  modified,  even  if  I  had  started  out  taking  all  the  tracts 
that  are  listed  at  Crystal  Springs,  because  they  all  contain  some 
watershed;  I  would  have  had  an  average  cost  per  acre  of  perhaps 
about  $120.  That  may  apply  to  the  entire  purchases,  but  those  that 
I  have  listed  will  amount  to  about  $110  per  acre.  If  I  had  used  $110 
per  acre  as  the  first  approximation  of  cost  of  watershed  lands, 
and  had  applied  that  to  these  tracts  that  contained  considerable  pro- 
portions of  reservoir  land,  I  would  have  had  a  first  approximation 
of  reservoir  land  value  a  little  lower  than  I  actually  made ;  it  would 
have  been  very  much  higher  in  the  case  of  Tract  68,  but  it  would 
have  been  lower  in  the  case  of  all  of  those  tracts  where  in  Table  8206 
19  the  per-acre  value  of  watershed  is  shown  less  than  $100. 

Questioned  by  Mr.  Searls. 

It  would  have  made  the  watershed  a  little  higher  in  the  case  of 
68,  because  the  10  to  1  ratio,  for  example,  gives  the  watershed  per- 
acre  cost  at  $170 ;  if  that  had  been  assumed  to  have  been  the  cost  of 
watershed  land,  $100  to  $110,  I  would  have  obtained  from  some  of 
the  purchases  an  approximation  of  the  cost  of  the  reservoir  lands. 
Then  using  that  cost  of  the  reservoir  land,  I  could  have  made  a 
closer  approximation  in  all  of  the  tracts  largely  made  up  of  water- 
shed of  the  per-acre  of  watershed,  and  it  would  have  ultimately 
led  me  to  the  same  conclusion  which  I  have  reached  that  the  average 
price  actually  paid  for  watershed  in  the  vicinity  of  Crystal  Springs 
was  somewhere  in  the  neighborhood  of  $27  per  acre. 

RE-DIRECT  EXAMINATION  BY  MR.  OLNEY.  8207 

If  I  had  included  in  the  list  which  I  have  on  page  3  of  my  sup- 
plementary report  the  tracts  72  and  73,  and  the  other  tracts  to  which 
Mr.  Searls  called  my  attention,  the  effect  upon  the  ratio  as  gotten  at 
by  means  of  those  tables  would  have  been  very  slight ;  for  instance, 
if  Tract  No.  41  had  been  included,  which  is  about  45  acres  in  area, 
and  which  has  about  42  acres  in  the  watershed,  the  average  cost 
of  which  is  $133.48  per  acre,  it  would  only  have  changed  the  result 
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of  the  average  cost  per  acre  perhaps  $1 ;  it  would  have  been  a  very- 
small  effect  that  that  would  have  produced  upon  my  first  approxi- 
mation of  watershed  costs.  Tract  41  is  not  a  tract  that  is  of  any 
significance  in  the  matter  of  indicating  what  the  probable  cost  of 

8208  watershed  in  that  vicinity  was,  at  the  time  that  this  reservoir  was 
constructed,  or  at  the  time  that  these  lands  were  acquired,  because 
it  is  a  very  small  tract  in  relation  to  the  entire  purchase,  and  the 
cost,  if  it  were  included,  together  with  the  other  tracts  39,  90,  48 
and  49,  would  have  modified  the  approximated  per-acre  cost  by  only 
about  $1. 

I  did  not  follow  to  a  final  determination  as  to  what  my  conclu- 
sion would  be,  the  ratio  as  determined,  by  a  consideration  of  the 
actual  purchases  at  Crystal  Springs,  between  the  price  paid  for 
watershed  lands,  and  the  price  paid  for  reservoir  lands,  but  it  is 
in  the  neighborhood  of  18  to  1.  That  is,  the  reservoir  land  costs 
about  18  times  as  much  as  the  watershed,  based  upon  the  analysis 
as  far  as  it  has  been  carried  by  me,  but  the  matter  of  finding  a  ratio 
made  very  little  difference.  I  want  to  modify  that  statement:  Tak- 
ing the  lands  in  the  neighborhood  of  Crystal  Springs,  and  using  a 
ratio  of  10  to  1,  the  cost  per  acre  of  reservoir  is  $421 ;  using  a  ratio 
of  18  to  1,  which  is  more  likely,  the  acre  cost  of  reservoir  lands 
would  then  be  indicated  at  $490  per  acre,  or  about  16%  greater  than 
shown. 

8209  Questioned  by  Mr.  Searls. 

That  18  to  1  is  indicated  by  an  approximation  of  the  cost  that 
was  paid  for  the  watershed  by  direct  analysis  of  individual  tracts, 
and  a  direct  analysis  of  individual  reservoir  tracts.  Every  tract 
that  contains  reservoir  land,  also  contains  some  watershed.  If  the 
entire  amount  that  was  paid  for  watershed  and  reservoir  of  the 
tracts  that  are  listed  in  Table  19  were  apportioned  on  these  two 
ratios  that  I  have  just  mentioned,  then  the  statement  that  I  have 
made  applies.  The  18  to  1  would  apportion  the  cost  probably  more 
nearly  in  accord  with  the  facts  than  the  ratio  of  10  to  1,  but  if  18 
to  1  were  used  at  Crystal  Springs,  it  would  only  change  the  probable 
cost  of  land  at  the  Crystal  Springs  in  the  reservoir  from  $421  to 
$490 ;  therefore,  I  say  it  does  not  make  much  difference  whether  that 
ratio  is  determined  with  great  precision  or  not. 

I  made  a  calculation,  including  all  the  tracts  which  you  mention, 
to  see  how  that  affected  my  indicated  relation.  That  is,  excluding 
from  the  reservoir  the  tracts  which  you  suggested  were  more  prop- 
erly watershed  land,  and  including  in  the  reservoir  the  tracts  which 
contained  as  much,  at  least,  reservoir  land  as  I  have  used  in  the 

8210  minimum  cases  that  I  have  selected.  You  will  find  that  on  page  6 
of  my  statement,  where,  after  making  a  first  approximation  of  what 
was  probably  paid  for  watershed  land,  an  estimate  is  made  of  the 
average  cost  per  acre  of  all  watershed  lands  included  in  the  tracts 
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enumerated  in  Table  1.  If  Tracts  72  and  73  are  included  with  Tracts 
39,  90,  48  and  49,  it  would  change  the  amount  from  $27  to  $28  per 
acre. 

RE-DIRECT  EXAMINATION  BY  MR.  OLNEY. 

This  consideration  of  costs  for  these  various  tracts  of  land  was  8211 
simply  one  of  the  elements  that  assisted  me  in  forming  my  conclu- 
sion as  to  the  value  of  the  reservoir  lands  on  December  31,  1913, 
and  it  was  confirmatory  of  the  conclusion;  the  costs,  having  been 
approximated  at  the  time  these  lands  were  purchased,  and  assumed 
increase  in  land  values  being  applied,  indicated  the  values  at  the 
close  of  1913  that  were  consistent  with  my  conclusion.  My  conclu- 
sion was  based,  not  upon  this  consideration,  but  upon  all  the  various 
elements  that  would  be  considered  by  a  purchaser  in  determining 
what  the  market  value  of  such  a  property  is,  everything  that  in  any 
way  might  affect  market  value. 

RE-CROSS   EXAMINATION   BY    MR.    SEARLS. 

The  ratio  which  I  find  existing  between  the  cost  of  watershed 
lands  and  the  cost  of  reservoir  lands  in  1874  does  not  necessarily 
continue  throughout  all  the  advance  in  prices  in  real  estate  lands  in  8212 
San  Mateo  County.  Assuming  that  reservoir  lands  had  the  increased 
value  which  I  indicate  at  the  date  they  were  purchased,  it  would  not 
necessarily  follow  that  they  still  bear  the  same  ratio  to  the  water- 
shed lands  surrounding  them,  although  the  presumption  is  in  its 
favor  that  it  is  substantially  the  same. 

If  you  were  to  assume  that  at  the  time  Lake  Merced  was  pur- 
chased that  that  also  was  a  basin  which  was  to  be  filled  with  water, 
and  that  the  land  surrounding  that  bore  a  ratio  of  10  to  1  on  the 
reservoir  purchases,  and  you  followed  that  consistently  to  date  on 
the  basis  of  the  Plaintiff's  appraisal  of  these  Lake  Merced  lands, 
it  is  possible  that  you  would  have  a  value  running  up  to  about 
$20,000  or  $30,000  an  acre  for  your  reservoir  lands. 

The  date  at  which  the  Crystal  Springs  lands  were  purchased 
was  assumed  at  1882,  and  I  was  using  the  rate  of  increase,  the  gen-  8213 
eral  rate  which  prevailed  in  the  bay  region,  and  in  fact  somewhat 
less  than  that  general  rate.  I  think  I  took  for  my  starting  point  for 
the  Crystal  Springs  land  1882.  I  studied  the  increase  in  a  general 
way  for  this  entire  period  covered.  An  increase  of  4^2%  or  5%  a 
year  is  reasonable  for  the  bay  region.  That  cannot  be  applied  with 
any  great  certainty  to  any  particular  locality,  but  it  indicates  the 
increase  that  must  be  expected  in  the  case  of  real  estate  values. 

In  making  the  approximation  of  the  cost  of  reservoir  lands,  no 
consideration  was  given  to  the  difference  in  dates  of  purchase,  at 
the  time  this  approximation  was  made,  and  there  was  no  considera- 
tion as  to  the  time  when  these  purchases  were  made  given  on  page 
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6,  where  these  average  rates  determined  are  applied  to  all  of  the 
tracts  in  order  to  get  an  average,  or  a  probable  average  cost  of  the 
watershed  lands. 

8214  The  calculations  with  reference  to  the  apportionment  of  cost  to 
the  reservoir  and  the  watershed  were  all  approximations.  There  was 
no  claim  made  at  any  time  that  I  could  determine  with  precision 
how  these  costs  could  be  apportioned. 

Mr.  Searls :  I  note  that  this  San  Mateo  Waterworks  parcel,  for 
which  the  company  paid,  as  is  shown  by  a  division  of  the  total  pur- 
chase price  by  the  total  acreage,  $404.72  an  acre,  was  purchased  by 
the  San  Mateo  "Waterworks  in  1874  at  $75  an  acre  from  James  Burns. 
That  statement  appears  in  the  sworn  statement  of  Mr.  Burns  in  the 
record  of  the  San  Mateo  Waterworks  case,  at  page  503. 

8215  Questioned  by  Mr.  Olney. 

Mr.  Grunsky:  Taking  the  situation  as  it  has  actually  existed 
with  regard  to  these  particular  reservoirs,  and  considering  them  in 
view  of  their  connection  with  the  City  of  San  Francisco,  and  all  the 
other  circumstances  that  should  be  taken  into  consideration,  I  should 
say  that  the  proportion  in  value  between  the  reservoir  lands  and  the 
watershed  lands,  since  the  purchase  of  these  properties,  would  just 
as  likely  increase  as  diminish.  I  don't  see  any  reason  why  there 
should  have  been  a  change  in  one  direction  any  more  than  in  the 
other.  I  think  that  when  the  decision  was  rendered  by  Judge  Far- 
rington,  there  was  a  ratio  of  10  to  1.  When  I  made  my  appraisal  as 
City  Engineer  of  San  Francisco,  there  was  a  somewhat  larger  ratio 
which  I  had  in  mind,  although  it  was  not  used  in  the  form  of  a 
ratio.  Just  simply  taking  the  result  and  making  a  comparison,  it 
would  indicate  a  somewhat  larger  ratio. 


ONE  HUNDRED  AND  THIRTEENTH  HEARING. 
MARCH  10,  1916. 

Witnesses:    W.  B.  Lawrence  for  Plaintiff. 

N.  Randall  Ellis  for  Defendants. 
Allen  Hazen  for  Plaintiff. 
C.  E.  Grunsky  for  Plaintiff. 


Witness :    W.  B.  Lawrence  for  Plaintiff. 

8217  CROSS  EXAMINATION  BY  MR.  SEARLS. 

Lawrence  "Amended  exhibit,  miscellaneous  cost  data,  W.  B.  Lawrence", 

introduced  and  marked  "Plaintiff's  Exhibit  123-a". 

8218  On  page  T-8,  in  Exhibit  123,  I  get  a  total  cost  for  drifting  in  1899 
and  1900  of  $71,902.23 ;  that  applies  to  a  total  length  of  drifting  of 
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11,812.7  lineal  feet,  and  I  have  excluded  500  feet  of  open  cut  from 
that.  That  is  not  all  the  open  cut  there  was  there,  as  there  was  what 
we  call  the  Clark  Tunnel  that  was  constructed  as  an  open  cut,  which 
I  have  also  excluded.  The  11,812.7  lineal  feet  represent  tunnel  drift- 
ing. The  labor  cost  of  drifting  and  timbering  would  be  $71,902,  di- 
vided by  11,812,  or  $6.07.    That  simply'  includes  the  labor. 

I  am  not  certain  that  all  of  the  lumber  is  included  on  T-8,  but  8219 
under  the  words  "of  which  records  were  found",  is  the  portion  of  the 
lumber  as  to  which  I  have  a  record  in  my  office,  and  so  far  as  my 
records  show,  that  is  all  that  was  used.  I  have  only  this  reason  to  be- 
lieve that  those  records  are  incomplete :  The  purchase  of  these  things 
was  handled  entirely  in  the  city,  and  the  invoices  were  sent  out  and 
checked  with  what  we  had  there,  the  receipt;  there  may  be  something 
that  I  know  nothing  of.  It  was  not  the  practice  of  the  company  at 
that  time  to  send  all  material  invoices  to  me  for  cheeking  before  they 
were  placed.  I  got  these  records  from  memoranda  I  had,  and  invoices 
I  had  that  were  sent  out,  but  I  cannot  say  that  they  were  all  the  in- 
voices. The  total  amount  of  lumber  that  I  have  a  record  of  is  1,075,000  8220 
feet  of  pine,  and  6,000  feet  of  redwood.  It  would  be  fair  to  take  $14 
per  thousand  f.  o.  b.  Sunol  for  pine,  in  view  of  the  fact  that  the  greater 
part  of  the  lumber  was  purchased  from  $11.95  to  $13.95  f.  o.  b.  Sunol. 
That  would  be  $15,000  for  pine  lumber  f.  o.  b.  Sunol.  If  you  take 
$15,100  for  timber,  and  divide  by  the  total  number  of  feet,  11,812,  it  8221 
gives  on  those  figures  about  $1.28  a  foot  for  timber.  We  did  not  receive 
all  the  invoices  for  the  lumber,  and  I  dislike  to  state  that  that  was  abso- 
lutely all  of  it.  I  have  no  reason  to  believe  that  other  than  that  we  did 
not  receive  the  invoices  or  the  bills.  That  is  why  I  have  noted  it  here 
that  we  have  taken  the  quantity  of  which  we  have  record  and  put  it  in 
here.    I  am  not  positive  as  to  whether  we  received  them  all  or  not. 

The  total  of  $4,091  for  powder  is  another  item  that  I  am  not  posi- 
tive is  all  of  it,  but  so  far  as  we  have  records,  it  is  all.  That  will  make 
an  addition  of  about  30  cents  a  foot.  The  miscellaneous  material,  of  8222 
which  I  have  no  record,  in  1901,  I  estimate  at  25  cents  per  lineal  foot, 
including  allowance  for  salvage.  That  is  not  the  original  cost  of  it; 
it  is  an  estimate.  The  cost  of  that  material  in  1913  would  probably 
be  more  than  it  was  in  1900,  so  if  you  use  25  cents,  you  are  probably 
using  more  than  the  original  cost ;  that  is  a  fair  assumption.  Adding 
to  the  cost  of  $7.34,  which  is  made  up  of  the  $1.27  a  foot  for  timber, 
and  $6.07  the  labor  cost  of  drifting  and  timbering,  33  cents  a  foot  for 
powder,  and  25  cents  for  miscellaneous  supplies,  will  make  it  $7.94. 
On  the  basis  of  the  figures  in  my  Exhibit  123,  my  labor  charge  is  $100,- 
897.10,  and  the  cost  of  the  lumber  that  we  have  a  record  of  is 
$18,036.38,  and  the  powder  cost  would  be  $3,919.43,  making  a  total 
of  $122,852.  That  would  figure  $10.65  a  foot ;  that  is  on  T-ll.  That 
includes  the  25  cents  for  miscellaneous  materials.     I  am  not  satisfied       g223 
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that  this  miscellaneous  list  of  material  is  complete,  and  I  am  not 
satisfied  with  the  lumber  as  being  complete.  I  used  it  in  my  estimates, 
as  that  is  all  I  had  the  records  of.  I  could  not  say  what  should  be 
added  to  the  total  to  make  it  complete.  I  am  only  judging  it  is  not 
complete  by  this  fact :  That  in  the  beginning  of  the  work  in  1899  and 
1900  we  received  all  the  invoices  and  bills  for  this  work,  but  later  we 
did  not  receive  all  of  them,  and  I  tried  to  get  all  I  could;  they  were 
not  sent  out  to  the  job.    That  is  all  I  am  basing  them  on.    At  the  be- 

8224  ginning  of  the  work  we  received  all  the  invoices,  and  I  base  that  state- 
ment on  my  own  knowledge.  It  was  reported  to  my  assistant  that  they 
were  not  all  received.  My  assistant  went  to  the  office  and  dug  up  some 
of  the  material  that  we  had  not  received  invoices  for,  but  whether  he 
overlooked  any  of  them  or  not  I  could  not  say. 

I  did  not  have  charge  of  the  work.  I  was  there  frequently,  and 
I  had  all  these  records  kept,  and  I  looked  after  the  time-keeper's  end 
of  it.  My  assistant,  who  is  with  me  now,  was  over  there  in  charge  of 
it  at  that  time. 

I  cannot  state  any  of  the  property  which  appears  on  the  face  of 
list  T-10  to  have  been  omitted.  The  25  cents  per  lineal  foot  is  an  esti- 
mate of  the  material  that  has  gone  in  there,  my  valuation  of  these 

8225  things.  I  didn  't  have  the  cost  of  what  they  would  be.  I  got  the  total 
of  them  and  divided  it  by  the  lineal  feet,  and  it  brought  it  to  25  cents. 
Taking  what  items  we  had  on  this  list,  and  estimating  the  balance  of 
which  we  had  not  the  prices,  it  brought  it  to  25  cents  a  foot,  and  I 
depreciated  the  items  that  were  used,  and  which  you  could  obtain 
salvage  for.  I  took  a  similar  list  as  this  and  put  the  prices  opposite 
each,  and  then  added  it  up  and  got  the  total  number  of  feet,  and  got 
25  cents,  and  where  we  did  not  have  costs,  I  put  in  my  opinion  as  to 
what  the  items  would  cost. 

In  resolving  my  figures  from  1900  to  1913,  I  made  the  same  direct 
resolution  between  a  10-hour  day  and  an  8-hour  day  as  I  did  before, 
and  I  figured  my  wage  schedule  on  the  basis  of  putting  my  foreman 

8226  at  a  uniform  rate  in  1913  as  against  a  split  rate  in  1900,  paying  all  my 
carpenters  $5,  without  any  reduction  for  helpers,  and  using  prices  on 
my  two-horse  teams  and  four-horse  teams,  which  are  identical  with 
the  prices  I  used  on  the  Peninsula.  I  don 't  know  that  we  were  getting 
very  much  lower  prices  on  the  Calaveras  in  1913  than  that ;  the  com- 
pany owned  the  equipment  there,  and  rent  the  mules  they  are  using. 
I  have  not  figured  that. 

In  Exhibit  123  I  reach  a  cost  of  $13.34  for  concrete  per  lineal  foot 
in  1913.  There  again  I  have  made  a  direct  resolution  of  my  1900 
prices  to  1913  on  a  basis  of  10  to  8,  and  I  used  the  same  prices  on 
teams  as  I  do  on  the  Peninsula  in  my  other  figures.  The  lumber  costs 
on  my  estimate  there  were  taken  on  the  purchasing  agent 's  figures  for 
1913. 
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The  $1.72  per  yard  for  concrete  rock — top  of  page  T-13 — is  an 
estimate.  One  time  I  kept  a  record,  and  I  have  a  memorandum  that  it 
cost  $1.15  for  crushing  our  rock  at  the  Davis  Tunnel.  That  was  all 
the  information  I  had.  I  did  not  consider  whether  the  company  would  8227 
quarry,  or  buy  it  at  a  quarry  at  this  rate.  I  just  put  it  in  that  the 
cost  there  should  be  the  cost  in  this  case.  There  is  practically  50% 
added  there.  That  was  the  cost,  $1.15,  that  I  had  in  1898  per  cubic 
yard.  You  must  bear  this  in  mind  that  this  was  in  1898,  and  labor 
was  very  low  then.  You  would  have  to  add  to  that  figure.  The  $1.15 
is  the  1898  cost  without  the  50% ;  you  have  to  add  that  to  it.  It  re-  8228 
f ers  on  the  same  page  to  page  T-15 ;  ' '  The  advance  in  labor  prices 
"from  1900  to  1913  would  be  more  than  50%  increase,  and  50%  in- 
" crease  is  used  because  crushed  rock  could  be  purchased  and  shipped 
"from  the  outside  for  the  price  thus  estimated."  I  think  we  got  the 
price  of  crushed  rock  from  the  purchasing  agent,  and  estimated  the 
hauling. 

My  total  cost  per  lineal  foot  in  1913  worked  out  $23.99  for  every- 
thing. As  a  matter  of  interest  I  might  state,  that  for  the  Sunol  Aque- 
duct Tunnel  I  have  estimated  15,011  barrels  of  cement.  That  was 
estimated  by  taking  one  barrel  of  cement  to  22  cu.  ft.  of  rock.  I  found 
a  note  that  I  made  in  1900,  since  these  computations  were  made,  which 
I  think  would  give  17,600  barrels  of  cement  that  were  used  in  these 
tunnels.  My  estimate  for  1913  was  15,011  barrels,  and  I  got  that  from 
the  amount  of  rock  that  was  used  in  the  tunnel. 

Referring  to  sheet  T-2,  Exhibit  123,  I  have  a  criticism  as  to  the  8229 
lumber  and  miscellaneous  materials  given  there.  I  had  charge  of  the 
work  on  the  Stone  Dam  tunnels,  and  the  lumber  was  shipped  to  San 
Mateo  to  my  consignment.  This  is  the  same  thing  as  the  other;  some 
lumber  was  sent  out  there  on  which  I  did  not  receive  the  invoices,  and 
the  prices.  I  stated  in  the  beginning  that  this  was  what  I  had  a  record 
of,  and  that  these  quantities  were  used.  The  books  of  the  company 
were  not  kept  in  my  office,  and  I  am  not  positive  that  I  have  all  of  it. 
It  was  difficult  at  times  to  get  it.  I  surmised  that  I  did  not  get  all  the 
records  from  the  fact  that  all  the  records  did  not  come  to  my  office,  and 
I  would  send  to  the  city  office  to  get  them,  and  I  would  make  a  mem- 
orandum of  them  and  put  them  on  my  records  that  I  had  at  Millbrae. 

I  have  a  cost  of  $10.13  on  my  1913  estimate  per  lineal  foot,  and  I  8230 
think  the  lumber  for  timbering  is  included  in  that,  and  also  an  esti- 
mate of  miscellaneous  material  for  25  cents  a  foot.  On  the  concrete 
lining  of  that  1  get  an  estimated  cost  of  $14.10.  That  makes  my  total 
cost  per  lineal  foot,  drifting  and  lining,  $24.23  per  foot.  The  rock 
for  the  concrete  for  the  Stone  Dam  Aqueduct  Tunnel  I  did  not  figure 
would  be  secured  from  a  quarry  near  the  tunnel.  That  is  referred  to 
on  T-5,  hauling  rock  from  the  crusher  to  the  tunnel  inlet  and  outlet; 
that  was  by  contract.    I  used  that  figure,  I  think,  in  this  case.     That 
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is,  for  the  hauling  of  the  rock  I  used  the  same  figure,  but  the  quarry- 
ing and  crushing  was  taken  from  the  memorandum  showing  $1.15,  and 
8231       adding  50%  for  increase  in  labor. 

RE-DIRECT  EXAMINATION  BY  MR.   GREENE. 

It  was  not  my  duty  to  keep  costs  at  Millbrae,  but  I  have  the  costs 
that  I  actually  had,  because  I  was  interested  in  the  work,  and  kept  all 
that  data  I  could  get  hold  of. 

The  17,000  barrels  of  cement  that  I  referred  to,  is  a  different  fig- 
ure from  the  one  I  used.  When  I  started  to  look  up  this  data,  I  went 
through  everything  I  had  to  find  anything  bearing  on  the  subject; 
after  this  was  completed  and  turned  over,  I  happened  to  look  in  a  lit- 
tle note-book  I  had,  and  I  found  a  note  that  there  were  17,600  barrels 
of  cement  used  in  the  Sunol  Aqueduct  Tunnel.  I  think  I  had  the 
cuts  separate,  but  I  would  like  to  verify  that.  Those  open  cuts  were 
included  in  the  tunnel  construction,  but  what  we  call  the  Clark  Open 
Cut  was  not  included. 


Ellis  Witness:    Randall  Ellis  for  Defendants. 

8233  DIRECT  EXAMINATION  BY  MR.  SEARLS. 

The  excavation  work  that  is  comparable  with  flume  benching, 
with  which  I  have  had  considerable  experience,  was  the  construction 
of  the  Standard  Electric  Canal,  in  Amador  County,  in  the  Canyon  of 
Mokelumne  River.  This  canal  was  about  20  miles  in  length,  and  it 
involved  all  classes  of  excavation,  from  hard  granite  down  to  earth, 
and  had  an  aggregate  yardage  of  somewhere  in  the  neighborhood  of 
550,000  to  600,000  yards.  This  work  was  done  by  the  Standard  Elec- 
tric Company,  of  which  I  was  the  superintendent  of  construction.  It 
was  carried  on  by  day  work  under  my  direction,  with  our  own  forces ; 
there  was  no  contract  work.  The  major  portion  of  the  excavation  work 
and  the  flume  work  that  I  did  was  carried  on  during  1901.  I  assumed 
charge  of  construction  in  the  fall  of  1900,  and  we  completed  this  de- 
partment in  the  winter  of  1901.  In  constructing  the  Standard  Elec- 
tric Canal,  the  bench  was  excavated  first,  from  which  the  ditch  cut 
was  taken  on  out.  The  benching  for  this  ditch  was  in  every  way  com- 
parable to  flume  benching ;  if  they  had  seen  fit  to  put  a  flume  on  this 
bench,  it  was  ready  for  it,  it  was  excavated  and  carried  out  to  grade. 

We  had  to  take  the  same  care  in  carrying  our  bench  to  an  abso- 

8234  lute  grade,  and  avoiding  bumps,  that  we  would  have  had  to  do  if  we 
were  building  a  flume ;  in  other  words,  this  was  cut  to  an  even  grade, 
from  which  the  ditch  would  be  taken  on  out.  The  work  also  involved 
certain  expense  which  is  not  always  found  in  flume  benching;  that  is, 
the  inside  slope  of  the  bench  was  carried  on  an  even  %  to  1  slope,  and 
all  trimmed  with  mattocks  on  account  of  the  possibility  of  slides,  and 
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also  to  make  the  inside  of  the  slope  conform  to  the  inside  of  the  ditch 
slope  when  it  was  excavated ;  in  other  words,  after  this  slope  was  cut 
it  would  run  uniform  until  it  ran  out.  There  were  three  general  classes 
of  material,  hard  granite,  slate  and  earth.  The  earth  had  some  per- 
centage of  loose  rock  in  it,  but  where  it  could  be  handled  without 
powder,  it  went  into  our  classification,  "earth".  Above  a  certain 
division,  about  halfway  down  the  canal,  the  rock  work  was  practically 
all  mountain  granite,  while  below  that  the  granite  ran  out,  and  we 
were  in  the  slates.  The  granite  was  the  hard  Sierra  granite.  This  that 
we  met  with  along  the  line  of  the  canal  was  quite  hard  rock,  and 
rather  refractory. 

The  cost  of  the  earth  benching — this  covered  an  item  of  51,900 
cu.  yds.  where  the  bench  was  absolutely  distinct,  and  the  costs  kept 
separately — amounted  to  28  cents  a  cu.  yard.  That  was  the  cost  over 
all.  It  included  tools,  materials,  equipment,  and  field  supervision. 
The  cost  of  the  granite  per  cu.  yard  was  $1.01.  The  cost  of  slate  av- 
eraged 75  cents.  I  figured  that  our  working  day  in  the  Sierras  then 
was  10  hours.  Our  labor  schedule  for  muckers  and  rock  men  was 
$2.25  for  laborers,  and  $2.50  for  rock  men,  with  some  of  the  rock  men 
of  a  higher  class  getting  $2.75.  I  figure  that  the  comparable  cost  today 
on  a  9-hour  basis  would  be,  for  the  earth  work,  33  cents,  for  the  granite 
work,  $1.20,  and  for  the  slate,  88  cents.  I  assume  $2.50  for  common 
labor,  and  $2.75  for  drillers.  "We  did  not  have  to  employ  any  miners 
on  that  work;  just  open-hand  drillers  and  churn  drillers.  There  is, 
usually,  on  the  top  work,  a  relation  of  about  25  cents  increase  between 
the  ordinary  labor  and  the  men  handling  the  drills.  When  I  was  pay- 
ing $2  years  ago  for  common  labor,  drillers  commanded  $2.25;  when 
I  was  paying  $2.25  for  common  labor,  drillers  were  commanding  $2.50. 
That  seems  to  be  about  the  ratio.  Our  1913  costs  would  be  33  cents 
for  earth  excavation,  $1.20  for  granite,  and  88  cents  for  slate,  using 
these  increases.    That  is  so  much  for  the  Sierra  excavation. 

I  did  some  work  in  the  Crocker  Tract  here  in  sand.  In  connection  8236 
with  what  they  call  the  soft  sandstones  on  the  Peninsula,  and  in  the 
neighborhood  of  San  Francisco;  in  building  the  Crocker  Tract,  we 
excavated  all  the  rock  for  building  our  streets;  we  got  out  our  own 
macadam.  "When  I  was  handling  it  we  worked  from  a  number  of 
quarries,  selected  at  different  points.  The  work  was  all  hand  work, 
but  was  not  of  sufficient  size  to  attempt  to  use  any  equipment.  My 
costs  for  drilling  and  shooting  that  ground,  and  for  the  formen  at 
that  time,  were  lQ1^  cents  a  cu.  yd. ;  the  material  was  shoveled  into 
wagons,  and  subsequently  hauled  to  the  streets.  The  shoveling  and 
unloading  the  wagons  amounted  to  16  cents  more,  or  about  32  cents 
altogether.  This  same  work,  I  estimate,  would  cost  40  cents  today, 
and  that  is  based  on  9  hours,  but  on  increased  wages.  I  was  using  9 
hours  there. 
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I  am  familiar  with  the  flume  of  the  Spring  Valley  in  the  Sunol 
Canyon.  I  have  been  over  a  portion  of  the  line  from  the  Stone  Dam 
down.    I  have  seen  considerable  of  the  flume  work  in  the  neighborhood 

8237  of  Pilareitos.  I  have  seen  the  Crystal  Springs  Pump  Flume.  I  am 
familiar  with  all  the  flume  work  on  the  Lake  Merced  Ranch.  At  the 
time  I  visited  these  flumes,  I  noted  in  a  general  way  the  character  of 
the  rock,  and  the  material  that  was  excavated.  I  am  familiar  with  the 
general  character  of  excavation  to  be  encountered  in  the  Spring  Valley 
district. 

I  made  an  estimate  in  this  way  of  the  unit  cost  of  excavating  in 
the  different  kinds  of  material  that  would  have  to  be  excavated  in  re- 
constructing the  Spring  Valley  flumes  as  of  December  31,  1913,  from 
such  familiarity  as  I  had  with  the  country,  and  the  classes  of  material 
encountered,  the  probable  range  of  costs  on  the  three  classes  specified 
in  the  inventory.  The  ordinary  earth  costs  on  the  Spring  Valley  sys- 
tem are  higher,  and  would  be  higher  considerably,  than  the  sand  costs 
in  the  Merced.  I  have  looked  at  that  sand  excavation  in  the  Merced 
Rancho,  and  I  know  the  nominal  costs  to  do  it.  I  made  some  figures  on 
it  several  times.  It  is  the  easiest  kind  of  excavation,  and  not  worth 
more  than  20  cents  a  yard.  I  have  handled  stuff  with  longer  hauls, 
that  is,  hauling  it  250  feet,  and  spreading  it  out  for  17  cents  and  18 
cents.  However,  that  only  applies  to  about  between  10%  and  15% 
of  all  of  the  excavation  of  the  Spring  Valley. 

The  earth  work,  based  largely  on  the  results  of  similar  excava- 
tions in  the  mountains,  which,  if  anything,  was  more  difficult,  I  have 
figured  would  have  a  range  between  30  and  35  cents.  The  earth  work 
on  the  Spring  Valley  as  a  whole  would  probably  fall  in  the  neighbor- 

8238  hood  of  32  cents. 

The  general  average  of  solid  rock  on  the  Spring  Valley,  I  think, 
would  run  in  the  neighborhood  of  $1,  although  some  may  be  en- 
countered that  would  run  $1.25.  I  consider  $1.25  would  be  a  maxi- 
mum, as  I  consider  you  can  take  out  granite  for  that.  I  have  not  had 
a  chance  to  weight  the  figure  sufficiently  to  determine  just  what  it 
would  be.  I  am  not  absolutely  certain  as  to  the  interpretation  of  the 
term  "loose  rock"  in  the  inventory;  that  is,  I  don't  know  just  where 
the  loose  rock  begins  and  just  where  it  ends.  However,  taken  as  a  gen- 
eral average  of  what  loose  rock  is  ordinarily  considered,  and  consider- 
ing its  range  through  this  country,  I  consider  that  the  cost  of  the  loose 
rock  would  run  about  65  cents  in  that  neighborhood. 

When  I  say  a  general  average,  I  mean  classification  of  material, 
and  viewing  it  in  the  light  of  costs  on  this  Crocker  Tract,  the  quarry- 
ing costs  there,  and  such  additional  costs  as  would  be  necessary  to 
trim  down  and  dispose  of  the  material;  also  as  figuring  the  range  of 
loose  rock  work  more  or  less  in  comparison  with  the  earth  work  and 
solid  rock,  I  have  had  a  great  many  opportunities  to  notice  it  in  con- 
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nection  with  contracts  that  we  have  had  on  that  class  of  work,  on 
scraper  work  on  railroads.  I  am  not  referring  to  heavy  steam  shovel 
work,  but  simply  to  ordinary  scraper  work  where  the  stuff  had  to  be 
excavated  and  brought  to  a  surface,  or  to  a  grade,  the  same  as  you  8239 
would  bring  it  to  a  grade  in  laying  a  flume.  In  the  southern  country, 
in  railroad  work  of  that  character,  we  used  to  get  13^2  cents  for  earth 
finished  in  the  embankment ;  35  cents  for  loose  rock,  and  from  65  to  75 
cents  for  solid. 

In  resolving  from  10  hours  to  9  hours  on  the  Sierra  work,  I  did 
not  make  the  direct  resolution,  but  added  about  6%.  In  our  studies 
of  trenching  for  pipe  laying  in  San  Francisco,  in  connection  with  the 
recent  gas  appraisal,  the  trenching  and  backfilling  costs  were  developed 
by  the  Pacific  Gas  &  Electric  Co.  from  a  large  range  of  jobs  over  the 
last  three  or  four  years  since  their  superintendent,  Mr.  Keppleman, 
has  taken  charge.  Mr.  Jones  had  these  compiled  with  a  great  deal  of 
care,  and  they  were  quite  complete.  We  also  had  the  complete  detail 
records  of  laying  gas  pipes  in  San  Francisco  in  1901  and  1902  of  Mr. 
A.  M.  Hunt,  who  was  the  builder  of  the  Independent  Gas  System  here. 
As  a  test  of  this  matter  of  wage  and  labor  resolution,  and  as  a  matter 
of  curiosity,  we  made  the  comparison.  The  difference  in  hours  and 
wages  between  1901  in  Mr.  Hunt's  time,  and  the  schedule  of  the  Pa- 
cific Gas  &  Electric  Co.  at  present,  would  have  indicated  an  increased 
cost  of  60% ;  the  actual  increased  cost  was  under  20%.  Those  were 
two  practically  identical  jobs,  they  were  paralleling  each  other,  and 
they  were  treated  the  same  in  each  man's  figures.  That  was  purely  a  8240 
labor  job,  trenching  and  backfilling. 

Questioned  by  Master. 

That  is  a  resolution  from  10  hours  to  8  hours.  The  greater  por- 
tion of  the  Independent  System  was  put  in  on  a  10  hour  basis,  with  $2 
a  day  labor.  With  the  Pacific  Gas  &  Electric  work  it  was  8  hours, 
and  they  have  been  paying  their  ordinary  men  $2.75,  or  25  cents  over 
the  schedule.  They  found,  from  their  experience  on  costs,  that  they 
could  get  a  lower  cost  than  if  they  paid  $2.50  for  8  hours,  by  reason 
of  that  extra  25  cents  being  a  sufficient  incentive  to  hold  their  men; 
a  man  has  to  be  a  good  man  to  stay  with  them.  So  the  resolution 
would  be  in  the  neighborhood  of  20  cents  an  hour  in  one  case,  as  against 
the  average  of  the  Pacific  Gas  &  Electric  Co.  over  the  whole  period; 
we  are  considering  a  5-year  period  with  them,  it  was  something  under 
that ;  so  that  their  average  was  somewhere  in  the  neighborhood  of  32 
cents  an  hour  during  this  period.  The  direct  resolution  would  have 
been  a  60%  increase,  and  the  actual  facts  showed  something  under 
20%. 

You  will  have  to  take  into  account,  to  a  certain  extent  there,  the 
difference  between  systems  being  constructed,  a  system  like  the  Inde- 
pendent Company,  under  Mr.  Hunt,  and  a  system  that  is  under  a  com- 
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8241  pany  in  existence,  like  the  Pacific  Gas  &  Electric  Co.,  but  at  the  same 
time  the  divisions  on  which  these  costs  were  determined  were  all  large 
divisions;  the  ordinary  small  extensions  had  not  been  taken  into  con- 
sideration. We  were  taking  large  structures,  where  we  considered  that 
the  amount  of  pipe  laid  was  fairly  representative  of  reconstruction 
work.  The  range  of  sizes  of  those  divisions  on  the  Pacific  Gas  &  Elec- 
tric Co. 's  job  that  I  referred  to  ran  from  800  to  1,000  feet  up  per  job. 
The  nucleus  of  each  of  those  crews  were  the  regular  men ;  in  other 
words,  a  construction  foreman  of  the  capabilities  of  Mr.  Keppleman, 
and  he  has  a  number  of  good  men  in  his  gang;  in  forming  his  new 
gang  for  extensive  work,  he  splits  these  men  up  and  they  are  more  or 
less  pace-makers.  That  is  true  of  all  construction ;  if  you  have  15  or 
16  camps  going,  you  do  not  put  all  your  good  men  in  one  camp ;  you 
will  pick  out  representative  men  in  different  lines  who  are  good  men 
and  put  them  in  different  camps,  and  they  are  sort  of  pace-makers  for 
the  gang. 

8242  The  figures  I  have  given  for  the  Spring  Valley  flumes  are  for  a 
9-hour  day  and  1913  wages.  This  includes  not  only  field  overhead, 
but  all  tools,  and  matters  of  that  kind;  everything  exclusive  of  gen- 
eral overhead;  there  is  no  engineering  or  interest  during  construction 
in  here  at  all.  I  intended  them  to  be  taken  as  comparable  with  Mr.  Ha- 
zen  's  figure,  but  my  figures  do  not  carry  a  contractor 's  profit,  because 
that  is  the  basis  of  the  Sierra  figures,  the  work  was  not  contracted,  and 
included  all  the  costs  to  the  company,  including  forces  which  a  con- 
tractor would  have  had  to  carry,  but  which  the  company  carried;  it 
is  along  the  same  lines  as  Mr.  Lippincott '  's  figures.  We  did  this  work 
the  same  as  the  aqueduct  did  theirs. 

These  final  figures  I  gave  you  of  32  cents,  and  in  the  neighborhood 
of  $1,  and  65  cents,  are  directly  comparable  with  Major  Dockweiler's 
figures,  Mr.  Dillman's  figures,  and  Mr.  Hazen's  base  figures  on  the 

8243  same  thing ;  in  other  words,  if  I  simply  took  the  resolved  cost,  I  would 
have  about  33  cents  in  one  case,  where  I  have  used  35  as  a  weighted 
figure.  I  intended  these  figures  to  be  contract  figures,  which  would 
involve  a  profit  comparable  with  those;  the  final  figures  as  a  probable 
average  of  32  cents  on  earth,  in  the  neighborhood  of  $1  or  $1.10  on 
solid  rock — between  $1  and  $1.25 — and  probably  65  cents  on  loose. 
"We  considered  9  hours  work  on  the  Peninsula.  If  it  were  8  hours,  I 
think  it  would  mean  another  increase  in  the  neighborhood  of  6%,  or  a 
fraction  over.  In  a  resolution  from  a  10  to  an  8  hour  day,  just  as  a 
matter  of  opinion  and  observation  on  that  question  of  hours,  I  figured 
about  12y2%  interest  in  cost;  it  would  be  probably  in  the  neighbor- 
hood of  6%  or  6y2%  as  I  used  it  here.  That  is  something  that  could 
not  be  determined  with  refinement. 

Questioned  by  Mr.  Greene. 

I  get  that  6%  in  this  way:  If  you  make  the  direct  resolution 
from  a  10-hour  to  an  8-hour  day,  figuring  that  in  8  hours  a  man  does 
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.8  as  much  work  as  he  does  in  10  hours,  it  means  25%  increase  in  your 
cost.  That  is,  he  will  work  80%  of  the  time,  and  it  will  cost  25%  more 
to  do  a  given  piece  of  work.  I  figure,  however,  from  my  experience, 
that  the  difference  between  an  8-hour  day  and  a  10-hour  day,  the  only  8244 
advantage  that  you  get  working  men  10  hours  as  against  8  hours,  is 
a  possible  increase  in  output,  as,  if  they  had  worked  9  hours  at  the 
same  ratio  as  if  they  worked  8  hours,  it  is  the  gain  of  one  hour  which 
would  be  12y2%  increase.  So,  resolving  between  a  9-hour  and  an  8- 
hour  day,  I  simply  assumed  a  split  of  the  difference.  It  is  something 
that  cannot  be  absolutely  determined.  It  indicates,  if  anything,  from 
these  figures  with  reference  to  the  Pacific  Gas  &  Electric  Co.,  and  the 
Independent  Company,  that  the  6%  is  a  little  high. 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

I  picked  out  the  equipment  costs  of  the  Central  Reservoir  to  seer 
what  they  amounted  to  in  the  aggregate,  and  by  equipment  costs,  I 
mean  the  figures  which  include  the  rental  of  machinery,  stock,  and  so 
on,  but  not  including  with  the  teams  the  driver  and  the  feed  of  the 
stock.  As  near  as  I  could  determine  from  the  schedule,  the  equip- 
ment cost  involved  in  the  job  is  $34,651,  which  is  about  18%%  of 
what  is  classified  as  direct  costs,  referring  to  the  exhibit  that  we  put 
in  on  the  Central  Reservoir,  in  which  an  attempt  was  made  to  segre- 
gate certain  costs  as  being  indirect,  and  certain  as  miscellaneous  earth 
work.  If  you  add  the  miscellaneous  cost  to  these  figures,  it  would  8245 
show  a  total  cost  of  22%.  That  is,  covering  the  original  indirect, 
which,  according  to  our  classification  amounted  to  somewhere  in  the 
neighborhood  of  3%,  or  a  little  over. 

Questioned  by  Mr.  Greene. 

As  to  the  quarry  at  the  Central  Reservoir :  All  I  did  here  was 
simply  to  take  these  figures,  and  these  are  all  the  figures  that  are 
shown  as  being  the  cost  of  the  contract  into  which  the  item  of  quarry 
comes;  whether  the  quarry  is  distributed  through  the  concrete  work 
or  not,  I  don 't  know,  but  if  it  is,  it  is  in  the  direct  costs.  I  presume  it 
is  put  directly  into  the  cost  of  the  stone,  because  I  noticed  that  the 
stone  was  filled  at  so  much  per  yard. 


Witness:    Allen  Hazen  for  Plaintiff.  8246 

Mr.  Hazen  :  The  question  of  contract  came  up.  It  is  my  thought  Hazen 
that  on  some  kinds  of  work  that  enter  into  the  construction  of  this 
system,  that  the  Spring  Valley  Water  Co.,  with  its  own  men,  could  do 
the  work  more  advantageously  than  it  could  be  done  under  contract, 
and  that  they  would  do  all  such  parts  of  the  work  in  that  way;  that 
would  include  the  laying  of  pipes  in  the  city,  and  I  certainly  think 
they  would  not  want  a  contract  there.     There  are  other  parts  of  the 

2377 


Hazen 


SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


system  where  I  think  a  contractor  could  do  the  work  cheaper  than  the 
company  could  do  it;  the  contractor  could  do  the  work  and  make  a 

8247  profit,  and  do  it  to  better  advantage  to  the  company  than  the  company 
could  do  it  by  day  labor.  Just  what  parts  those  would  be,  I  have  not 
altogether  separated.  Wherever  I  thought  the  work  could  be  done 
advantageously  by  contract,  I  assumed  that  it  would  be  done,  and  I 
assumed  that  the  contractor  would  make  a  profit  that  would  be  normal 
for  those  parts  of  the  work.  In  a  general  way,  I  think,  that  would 
cover  the  dams,  and  the  outside  pipe  lines,  and  perhaps  the  tunnels. 

Generally  speaking,  the  company  building  this  system,  with  good 
average  engineers,  such  as  they  would  be  likely  to  have,  would  have, 
in  their  organization,  men  normally  with  experience,  and  equipment 
and  capacity  for  building  a  structure  like  the  Crystal  Springs  Dam, 
comparable  to  what  a  good  many  contractors  have.  It  is  my  notion 
that  they  could  let  a  contract  for  that,  and  that  a  contractor  could  do 
those  parts  of  the  work,  and  make  a  profit,  and  do  it  more  advantage- 
ously to  the  company  than  it  could  be  done  by  day  labor,  and  take 
all  the  risks  of  bad  methods,  of  accidents,  and  all  that  would  go  with 
it ;  in  other  words,  I  am  assuming  that  they  would  use  the  contract,  or 
the  day  labor  system,  whichever  was  best  adapted  to  each  particular 
part  of  the  work.  It  seems  to  me  when  we  get  contractor's  costs,  if  we 
can  get  them,  which  we  very  rarely  can,  because  the  contractor  is  not 
under  any  obligation  to  give  us  those  figures,  if  he  does  it,  he  does  it 
voluntarily,  and  we  are  not  oftentimes  sure  as  to  what  it  includes,  but 
if  we  assume  that  the  principal  can  do  the  work  at  the  same  cost  as  the 
contractor — I  don 't  think  it  is  a  fair  assumption — it  is  not  justified  by 
facts.     The  contractor  can  normally  do  the  work  cheaper  than  the 

8248  principal  can  do  it ;  otherwise,  there  would  be  no  object  in  letting  the 
contract.  In  connection  with  such  figures,  a  profit  must  be  figured. 
In  connection  with  work  that  is  normally  and  advantageously  done  by 
day  labor,  by  the  principal,  and  it  had  best  be  done  that  way,  in  that 
work  I  have  not  assumed  any  contractor's  profits. 

(The  following  was  read  in  the  form  of  a  stipulation,  because  Mr. 
Searls  and  Mr.  Greene  prepared  it  jointly). 

It  is  agreed  that  after  having  found  the  value  of  the  Lake  Merced 
lands,  as  of  December,  1913,  the  following  percentages  for  the  respec- 
tive rate  years  set  forth  opposite  them  shall  apply: 

1914-15  100% 

1913-14  100% 

1912-13  100% 

1911-12  90% 

1910-11  85% 

1909-10  

1908-09  

1907-08  75% 

2378 


Hazen 


SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


It  is  agreed  that  these  percentages  are  reached  purely  for  the  pur- 
poses of  determining  the  value  of  the  Merced  lands  at  the  various  fiscal 
years  in  controversy,  and  that  they  shall  be  considered  only  for  that 
purpose,  and  that  they  bear  no  relation,  and  shall  not  be  treated  as  8249 
having  any  relation  to  the  dates  of  particular  sales  referred  to  in  the 
record. 

Mr.  Searls :  To  illustrate  that :  Supposing  you  had  a  sale  in  1907 
at  $100  an  acre,  and  another  sale  in  1910  at  $125  an  acre,  we  do  not 
wish  to  be  considered  on  either  side  as  agreeing  to  the  effect  that  be- 
cause there  was  a  25%  increase  between  1907  and  1910  that  that  has 
any  relation  to  the  $100  sale,  and  to  the  $125  sale ;  in  other  words,  that 
your  Honor  will  use  such  sales  as  you  see  fit  in  reaching  a  value  as  of 
December  31,  1913,  and  then  just  apply  these  to  it. 


Witness:    C.  E.  Grunsky  for  Plaintiff.  8250 

Mr.  Grunsky :  I  was  requested  to  prepare  some  figures  with  ref-  .  Grunsky 
erence  to  what  the  effect  would  have  been  on  the  first  approximation 
of  the  cost  of  reservoir  lands,  and  of  watershed  lands,  if  certain  tracts 
of  land  had  been  brought  under  consideration,  which  I  had  not  in- 
cluded in  making  my  original  first  approximation.  I  have  presented 
the  results  of  this  additional  study  in  tables,  which  are  numbered 
Table  26  and  27  to  and  including  33.  The  first  four  of  those  tables 
refer  to  land  at  the  Crystal  Spring  Reservoir,  and  the  last  four  refer 
to  larids  at  the  San  Andres  Reservoir.  It  will  appear  from  Table  26, 
which  relates  to  Crystal  Springs  Reservoir,  and  the  price  paid  for 
watershed  lands,  first  approximation,  on  the  basis  of  the  average  price 
paid  per  acre  for  selected  tracts,  that  with  the  inclusion  of  the  tracts 
that  were  referred  to  by  Mr.  Searls  as  having  been  omitted  from  con- 
sideration in  making  my  first  approximation,  the  average  cost  per  acre 
of  watershed  lands  would  have  been  approximated  at  $51.  In  Table 
27,  where  also  the  various  tracts  that  were  referred  have  been  in- 
cluded, the  average  cost  per  acre  of  reservoir  lands  is  $188. 

These  are  first  approximations,  and  they  indicate  that  it  is  cer- 
tain that  the  ratio  between  the  price  paid  for  reservoir  land  and  that 
paid  for  the  watershed  was  about  4  to  1.  The  ratio  is  really  3.7,  as 
these  figures  express  it,  but  as  the  reservoir  land  is  introduced  at  too 
low  a  figure,  and  the  watershed  land  at  too  high  a  figure,  obviously 
the  ratio  is  undoubtedly  somewhat  in  excess  of  4  to  1 ;  but  using  that 
ratio  4  to  1,  which  has  been  indicated  by  that  first  approximation,  and 
using  the  same  tracts  of  land  again,  the  result  is  shown  in  Table  28  8251 
and  Table  29,  showing  a  probable  average  price  paid  for  watershed 
lands  of  $38,  and  the  price  paid  for  reservoir  land  as  a  second  approxi- 
mation, $406,  or  a  ratio  of  about  10  to  1.  I  note  in  the  heading  of  the 
table  which  I  have  prepared,  the  ratio  is  given  as  3.6  to  1.  That  is  an 
error  of  the  typewriter,  it  should  be  4  to  1.    The  matter  was  not  fol- 
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lowed  any  further  than  that,  because  the  10  to  1  ratio  as  originally 
used  indicated  a  per-acre  cost  for  watershed  land  of,  in  round  num- 
bers, $42,  and  the  price  paid  for  the  reservoir  lands  at  $421 ;  so  that 
these  figures,  $38  and  $406,  are  fairly  approximate  to  the  figures  or- 
iginally used.  If  I  had  carried  the  approximation  further,  and  had 
made  the  selection  of  lands  as  I  should  have  preferred  to  make  it,  the 
per-acre  cost  as  given  in  Table  28  as  $38  would  have  been  somewhat 
less. 

In  Table  30,  San  Andres  Reservoir,  price  paid  for  watershed 
lands,  first  approximation,  on  the  basis  of  the  price  paid  for  selected 
tracts,  the  various  tracts  that  were  referred  to  by  Mr.  Searls  have  been 
included,  and  the  first  approximation  of  the  cost  of  the  watershed  is 
$34  per  acre.  In  Table  31,  by  similar  procedure,  and  here  also  assum- 
ing that  the  average  price  paid  for  the  entire  tracts  might,  as  a  first 
approximation,  be  applied  to  the  reservoir  lands  only,  the  first  approxi- 
mation of  the  price  paid  for  the  reservoir  lands  is  shown  at  $96.  $96 
compared  with  $34  indicates  a  ratio  of  about  3  to  1,  and  using  that 
ratio  in  order  to  make  a  second  approximation,  as  shown  in  Table  32, 
the  second  approximation  as  to  the  price  paid  for  watershed  lands  is 
$28,  and  as  shown  in  Table  33,  the  price  paid  for  reservoir  lands  as  a 
second  approximation,  is  $106,  this  being  a  ratio  of  about  4  to  1,  which 
would  be  nearer  correct  than  3  to  1 .  Two  tracts  of  land  were  included 
in  Table  33,  Tracts  13  and  14,  which  do  not  appear  in  Table  31.  There 
is  nothing  in  these  figures  that  1  have  now  prepared  that  in  any  way 
changes  the  conclusions  that  had  been  reached  before. 

8252  Table  26. 

CRYSTAL  SPKINGS  EESEEVOIE. 

Price  Paid  for  Watershed  Lands,  1st  Approximation,  on  the  basis  of  the  average 
price  paid  per  acre  for  selected  tracts. 


Watershed 

Area 

Cost  per 

Tract  No. 

Acres 

Acre 

Totals 

39 

2,094.05 

$  17.86 

$  37,400.00 

90 

856.10 

124.45 

106,400.00 

48 

925.88 

60.25 

56,800.00 

49 

643.90 

23.49 

15,100.00 

72  &  73 

285.25 

85.00 

24,200.00 

41 

42.45 

133.48 

5,660.00 

42 

22.38 

175.00 

3,920.00 

Totals 

and 

Means 

4,870.01 

$  51.00 

$249,480.00 

First  approximation  of  cost  of  watershed  is  $51  per  acre. 
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Table  27. 
CEYSTAL  SPEINGS  RESEEVOIE. 


8253 


Reservoir  Lands.     1st  Approximation  of  Cost  based  on  the  price  paid  per  acre 
for  selected  tracts. 


Ees. 

Area 

Cost  per 

Tract  No. 

Acres 

Acre 

Totals 

41 

2.50 

$133.48 

$        330.00 

94 

9.50 

709.24 

6,730.00 

92 

48.70 

406.19 

19,800.00 

96 

11.45 

274.84 

3,150.00 

47 

21.50 

212.01 

4,560.00 

68 

150.27 

404.72 

60,900.00 

37 

166.00 

30.00 

4,980.00 

44 

12.40 

85.43 

1,060.00 

55 

74.24 

120.00 

8,910.00 

50 

170.90 

87.17 

14,900.00 

Totals 

and 

Means 

667.46 

$188.00 

$125,320.00 

The  first  approximation  of  the  price  paid  for  reservoir  land  at  the  Crystal 
Springs  reservoir  is  $188  per  acre,,  or  compared  with  $51  per  acre  for  watershed 
in  round  numbers  about  4  times  as  much. 
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8254 


Table  28. 
CRYSTAL  SPRINGS  RESERVOIR. 


Watershed  Lands.    2nd  Approximation  of  Cost  based  on  the  first  determination  of 
the  ratio  of  the  cost  of  reservoir  land  to  the  cost  of  watershed  land. 

Ratio  4  to  1  (See  Table  27). 


Estimated 

Estimated 

cost  of 

Total 

No.  of 

Res. 

Watersh. 

Total 

Watershed 

Cost  of 

Tract 

Acres 

Acres 

Cost 

per  acre 

Watershed 

39 

68.20 

2,094.05 

$  38,624.00 

$  16.30 

$  34,200.00 

90 

125.40 

856.10 

122,150.00 

90.00 

77,000.00 

48 

235.90 

925.88 

70,000.00 

37.50 

34,600.00 

49 

15.90 

643.90 

15,500.00 

21.90 

14,100.00 

72  &  73 

32.10 

285.25 

26,975.00 

6.50 

18,500.00 

41 

2.50 

42.45 

6,000.00 

114.50 

4,860.00 

42 

0.00 

22.38 

3,917.00 

175.00 

3,920.00 

4,870.01 

$  38.00 

$187,180.00 

The  second  approximation  of  the  price  paid  per  acre  for  the  watershed  lands 
at  Crystal  Springs  reservoir  is  $38. 
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Table  29. 
CRYSTAL  SPRINGS  RESERVOIR. 


8255 


Reservoir  Lands.     2nd  Approximation  of  Cost  based  on  the  first  determination  of 

the  ratio  of  the  cost  of  the  reservoir  land  to  the  cost  of  the  watershed 

land.     Ratio  4  to   1    (See  Table  27). 


Estimated 

Estimated 

Cost  of 

Total 

No.  of 

Res. 

Watersh. 

Total 

Res.  Land 

Cost  of 

Tract 

Acres 

Acres 

Cost 

per  acre 

Res.  Land 

41 

2.50 

42.45 

$     6,000 

$    465 

$     1,160 

94 

9.50 

4.95 

10,249 

954 

9,050 

92 

48.70 

31.31 

32,500 

575 

28,000 

96 

11.45 

12.20 

6,500 

448 

5,130 

47 

21.50 

49.25 

15,000 

444 

9,550 

68 

150.27 

829.77 

396,645 

1,110 

166,700 

37 

166.00 

350.43 

15,493 

61 

10,120 

44 

12.40 

9.46 

1,868 

126 

1,560 

55 

74.24 

24.70 

11,873 

148 

10,950 

50 

170.90 

310.90 

42,000 

169 

28,900 

Totals 

and 

Means 

667.46 

$406 

$271,120 

The  second  approximation  of  the  price  paid   for  reservoir  land  at  Crystal 
Springs  reservoir  is  $406  per  acre. 
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8256  Table  30. 

SAN  ANDEES  EESEEVOIE. 

Price  paid  for  Watershed  Lands,  1st  Approximation,  on  the  basis  of  the  price  paid 
for  selected  tracts. 


Watershed 

Area 

Cost  per 

No.  of  Tract 

Acres 

Acre 

Totals 

18 

83.55 

$  91.95 

$  7,670 

13 

375.30 

24.44 

9,160 

43 

391.69 

29.25 

11,470 

130 

390.04 

15.38 

6,000 

14 

175.26 

27.07 

4,750 

51 

17.52 

80.00 

1,402 

15 

143.35 

70.00 

10,034 

42 

22.38 

175.00 

3,917 

Totals 

and 

Means 

1,599.09 

$34.00 

$54,403 
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Table  31. 
SAN  ANDRES  RESERVOIR. 


8257 


Price  paid  for  Reservoir  Lands,  1st  Approximation,  on  the  basis  of  the  price  paid 
for  selected  tracts. 


Reservoir 

Area 

Cost  per 

No.  of  Tract 

Acres 

Acre 

Totals 

18 

35.70 

$  91.95 

$  3,280 

17 

14.30 

120.00 

1,720 

20 

19.70 

120.00 

2,360 

19 

23.80 

120.00 

2,860 

21 

13.80 

120.00 

1,660 

16 

28.50 

120.00 

3,420 

12 

78.30 

66.27 

5,190 

Totals 

and 

Means 

214.10 

$96.00 

$20,490 

The  first  approximation  of  the  average  price  paid  for  reservoir  land  at  San 
Andres  reservoir  is  $96  per  acre  which  is  in  round  numbers  about  3  times  as  much 
per  acre  as  the  1st  approximated  cost  of  Watershed  Land. 


2385 


Grunsky 


SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OP  SAN  FRANCISCO 


8258 


Table  32. 
SAN  ANDEES  EESEEVOLE. 


Price  paid  for  Watershed  Lands,  2nd  Approximation,  based  on  the  ratio  of  3  to  1 
determined  by  the  first  approximation. 


Est.   Cost 

No.    of 

Ees. 

Watershed 

Total 

Est.  Cost 

of 

Tract 

Area 

Area 

Cost 

per  acre 

Watershed 

18 

35.70 

83.55 

$10,965.00 

$  57.70 

$  4,820.00 

13 

156.65 

375.30 

13,000.00 

15.30 

5,740.00 

43 

1.00 

391.69 

11,488.00 

29.30 

11,400.00 

130 

0.00 

390.04 

6,000.00 

15.40 

6,000.00 

14 

59.30 

175.26 

6,350.00 

18.00 

3,160.00 

51 

0.00 

17.52 

1,402.00 

17.52 

1,400.00 

15 

10.40 

143.35 

10,762.00 

61.67 

8,840.00 

42 

0.00 

22.38 

3,917.00 

175.00 

3,920.00 

Totals 

and 

Means 

1,599.09 

$28.00 

$45,280.00 

The  second  approximation  of  the  average  price  paid  for  Watershed  Lands 
at  San  Andres  reservoir  is  $28. 
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Table  33. 
SAN  ANDRES  RESERVOIR, 


8259 


Price  paid  for  Reservoir  Lands,  2nd  Approximation,  based  on  the  ratio  of  3  to  1 
determined  by  the  first  approximation. 


Est.  Cost 

No.  of 

Res. 

Watershed 

Total 

per  acre 

Est.  Cost 

Tract 

Area 

Area 

Cost 

of  Res. 

of  Res. 

18 

35.70 

83.55 

$10,965 

$173 

$  6,180 

17 

14.30 

17.39 

3,802 

189 

2,710 

20 

19.70 

16.90 

4,392 

173 

3,410 

19 

23.80 

43.12 

8,030 

220 

5,240 

21 

13.80 

20.72 

4,142 

200 

2,760 

16 

28.50 

67.61 

11,533 

226 

6,450 

12 

78.30 

102.79 

12,000 

107 

8,370 

13 

156.65 

375.30 

13,000 

46 

7,210 

14 

59.30 

175.26 

6,350 

54 

3,200 

Totals 

and 

Means 

430.05 

$106 

$45,530 

The  second  approximation  indicates  that  a  ratio  of  $106  to  $28  or  about  4 
to  1  would  be  nearer  correct  than  3  to  1  as  ascertained  by  the  1st  approximation. 
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8260  I  might  add,  that  the  first  approximation  is  in  each  case  based 
upon  a  ratio  of  1  to  1,  simply  selecting  those  tracts  which  best 
indicate  reservoir  cost,  for  the  purpose  of  determining  the  average 
price  that  was  paid  for  reservoir  lands,  and  those  tracts  which 
best  indicate  what  was  paid  for  the  watershed  lands,  to  determine 
the  average  price  paid  for  watershed.  When  the  first  approxi- 
mation was  made  on  the  basis  of  the  ratio  of  1  to  1,  the  second  ap- 
proximation was  based  on  assuming  that  the  reservoir  land  had  a 
greater  value  than  the  watershed  land  in  the  ratio  of  those  two 
amounts  per  acre,  as  determined  by  the  first  approximation.  That 
is  exactly  what  I  did.  I  took  the  average  value  per  acre  of  the 
tracts  I  have  selected  as  representing  probable  watershed  costs, 
and  then  segregated  them  on  the  basis  of  their  actual  watershed 
and  reservoir  areas.  Then  I  apply,  as  between  each  of  those  areas, 
to  the  average  price,  the  ratio  which  was  indicated  by  the  original 
comparison  of  lands,  selected  for  representative  purposes,  and  then 
that  gave  me  a  second  approximation  for  the  price  paid  for  reser- 
voir lands  and  the  price  paid  for  the  watershed,  and  that  was 
again  used  in  the  same  way.  Then  I  add  these  indicated  figures 
obtained  in  that  manner,  and  take  the  average  of  those,  divided 

8261  by  the  actual  watershed,  or  reservoir  acreage,  as  the  case  may  be. 

There  are  two  ways  in  which  you  may  proceed;  one  is  by  in 
some  way  approximating  either  the  price  paid  for  the  reservoir 
land,  or  the  price  paid  for  the  watershed;  applying  that  price 
then  to  the  reservoir  land,  and  substracting  it  from  the  total,  the 
remainder  will  be  what  was  paid  for  the  watershed  in  the  case 
of  beginning  with  the  reservoir  land ;  the  other  is  to  determine 
approximately  how  much  more  was  paid  generally  for  the  reser- 
voir land  than  for  watershed,  and  applying  that  ratio.  The  first 
may  lead  to  absurd  results.  To  illustrate:  We  may  have  a  tract 
of  land  that  is  equally  in  the  watershed  and  the  reservoir;  if  the 
approximation  of  the  price  paid  for  the  reservoir  is  so  large  that 
when  applied  to  one-half  of  that  tract  which  is  in  the  reservoir, 
it  amounts  to  more  than  the  cost  price,  we  would  have  the  water- 
shed costing  nothing,  simply  thrown  in;  therefore,  that  method  of 
procedure  was  not  applicable,  excepting  to  certain  selected  tracts, 
where  some  idea  could  be  obtained  even  in  that  way,  and  which 
was  used  in  the  statement  which  I  made  several  days  ago.  Here 
was  the  thought  that  was  in  my  mind  when  I  made  the  segre- 
gation of  the  total  cost  price  of  any  particular  tract  into  the 
amount  paid  for  reservoir  land,  and  the  amount  paid  for  water- 
shed: If  I  could  approximate  with  some  degree  of  certainty 
the  cost  of  watershed,  and  would  apply  that  to  the  land  that  was 
watershed,  the  remainder  would  be  the  reservoir.  If  the  water- 
shed predominated  in  any  tract,  and  I  had  only  a  few  acres  of 
reservoir  land,  and  would  apply  the  approximate  price  paid  for 
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the  reservoir,  and  deduct  that  from  the  total  purchase  price,  I 
would  get  a  better  average  cost  per  acre  of  the  watershed  than  I 
would  if  I  simply  took  the  general  average  of  the  entire  tract. 

On  page  4  of  the  table  before  this,  on  this  same  matter,  the       8263 
average  cost  of  the  tracts  selected  for  watershed  was  $50,  and  the 
average    cost   of   the    tracts    selected    for   reservoir    purposes    was 
$380   an    acre,    and   I   called   it   8   to    1,    and   then   continued   the 
analysis  on  that  basis. 

Questioned  by  Mr.  Searls. 

The  size  of  the  tract  was  taken  into  consideration  throughout, 
and  particularly  the  relative  amount  of  each  tract  that  was 
within  the  reservoir  and  without  the  reservoir.  Practically  all 
the  tracts  included  in  the  reservoir  were  very  small  tracts,  while 
practically  all  the  tracts  included  in  watershed  land  were  very 
large  tracts,  and  leaving  all  question  of  reservoir  value  out  of 
consideration,  the  price  per  acre  might  vary  on  that  basis  alone, 
but  all  that  was  taken  into  account,  because  the  relation  that  the 
individual  tract  bears  to  the  entire  area  was  taken  fully  into 
account  in  determining  the  average  price  paid.  I  think  it  is 
true  that  the  tracts  that  were  taken  into  account  in  connection  8264 
with  determining  reservoir  costs  were  small  as  compared  with 
those  that  were  taken  into  account  in  determining  watershed  costs. 
In  the  Crystal  Springs  Reservoir,  the  aggregate  of  all  the  tracts 
that  were  examined,  and  concerning  which  I  have  given  informa- 
tion in  Table  19,  aggregated  1,337  acres,  and  the  lands  in  the 
watershed  7057  acres,  so  it  was  quite  natural  there  should  be  larger 
areas  taken  into  account  in  considering  the  watershed  cost  than  in 
considering  the  reservoir  cost.  In  so  far  as  the  price  per  acre  was 
under  consideration,  it  made  no  difference  whether  there  were 
improvements  on  the  tract  or  not,  because  the  ultimate  result  was 
the  acquisition  of  land  as  land,  and  I  was  interested  in  what  that 
land  had  cost.  I  made  no  assumption  in  my  valuation  that  a  side- 
hill  watershed  land  was  of  the  same  agricultural  value  as  the 
reservoir  land. 

In  making  the  first  approximation  of  what  was  paid  per  acre       8265 
for  reservoir  land,  the  San  Mateo  Waterworks  purchase  I  included 
as  reservoir  land. 

Mr.  Grunsky:  I  found  that  in  reply  to  a  question  on  page 
1320  of  the  transcript,  the  following: 

"Q.  I  understand  that.  In  your  opinion,  your  valuation,  as 
"I  understand  it,  of  these  lands  for  reservoir  purposes,  is  there- 
fore based  upon  their  use  in  connection  with  a  public  utility, 
"namely,  the  marketing  of  water. 

"A.  It  is.  They  are  valued  as  properties  used  in  connection 
•'''with  a  public  utility." 
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I  did  not  wish  to  imply,  in  giving  that  answer,  anything 
further  than  that  they  were  valued  as  being  properties  available 
in  connection  with  a  public  utility.  I  did  not  make  any  investi- 
gation of  the  value  that  these  properties  might  have  to  the 
public  utility  that  was  now  using  it.     That  was  the  point. 

Questioned  by  Master. 

In  my  study  here  I  have  not  assumed  that  all  sellers  of  these 
lands  were  cognizant  of  the  availability  of  the  property  to  the 
uses  to  which  they  are  now.  put.  I  made  no  assumption  with 
reference  to  that.  Some  of  them  may  have  been  fully  cognizant, 
and  others  not.  The  great  variation  in  the  prices  which  were  paid 
per  acre,  both  for  reservoir  land  and  for  watershed,  would  indicate 

8266  that.  The  dates  of  purchase  might  have  something  to  do  with  the 
knowledge  of  various  owners,  too. 

With  reference  to  Tract  44  in  the  Crystal  Springs,  practically 
all  reservoir  areas,  bought  for  $85.43  per  acre  in  1874,  and  Tracts 
45  and  46,  being  half  watershed  and  half  reservoir,  approximately, 
bought  the  following  day  in  1874  at  $89.70:  I  think  the  presump- 
tion is  that  the  parties  who  made  those  sales  did  not  know  that 
they  were  in  a  reservoir  area,  or  if  they  did  know,  the  reservoir 
had  not  been  constructed,  and  the  availability  of  the  site  had  not 
yet  been  demonstrated,  and  there  was  no  certainty  as  to  just 
when  the  reservoir  might  be  constructed.  It  is  impossible  to 
determine  at  this  time  what  could  have  been  in  the  minds  of 
those  parties  selling  those  lands  at  that  time.  The  cost  prices  here 
would  indicate  better  what  the  price  paid  was  for  lands  generally 
in  that  vicinity,  irrespective  of  reservoir  value. 

Questioned  by  Mr.  Olney. 

8267  To  the  extent  to  which  the  parties  at  that  time  were  not 
aware  of  the  value  which  might  attach  to  these  lands  for  reservoir 
purposes,  the  price  or  ratio  of  reservoir  values  to  watershed 
values  would  be  diminished.  If  these  parties  had  known  fully  of 
the  availability  of  the  property  for  reservoir  purposes,  the  pre- 
sumption is  that  they  would  have  received  a  higher  price,  and 
therefore  the  ratio  between  watershed  and  reservoir  cost  would 
have  been  increased. 

8267^2  Questioned  by  Mr.  Searls. 

When  I  testified  in  the  Drinkhouse  Case  to  the  $1250  as  the 
value  per  acre  of  the  reservoir  land,  I  don't  recall  now  how  that 
conclusion  was  arrived  at.  I  was,  as  in  this  case,  endeavoring  to 
obtain  an  idea  of  the  market  value  of  that  property.  I  am  quite 
certain  that  I  did  use  the  studies  that  have  been  made  of  the  cost 
of  bringing  in  water  from  various  sources,  in  analyzing  what  the 
market  value  of  that  property  was  at  that  time. 
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the  matter  of  reservoir  value.    He  also  explained  what  Mr.  Dillman 
did  in  reaching  his  estimate  of  Crystal  Springs  Reservoir  lands.) 


Witness :    N.  Randall  Ellis  for  Defendants.  §271 

DIRECT  EXAMINATION  BY  MR.  SEARLS. 

Referring  to  the  cost  figures  on  the  Sierra  work,  which  I 
gave  this  morning :  All  matters  having  any  bearing  on  costs 
passed  through  my  hands.  The  only  thing  we  maintained  in  San 
Francisco  was  a  general  office  headquarters,  where  the  president 
and  directors,  auditors,  etc.,  were.  The  main  office,  where  all  the 
segregated  accounts  were  kept,  was  in  the  mountains,  at  Electra,  §272 
and  I  had  all  that  matter  under  my  charge.  It  not  only  handled 
all  the  accounts  in  my  division — the  hydraulic — but  also  the 
powerhouse  construction,  and  the  pole  line  work.  These  costs  were 
not  partial  costs;  every  payroll  passed  through  the  office,  every 
purchase  in  San  Francisco  for  the  work  had  invoices  in  tripli- 
cate sent  to  our  office  for  approval,  segregation  and  entry,  and 
consequently  our  costs  reflect  every  cost  of  the  work,  with  the 
exception  of  the  headquarters  office  in  San  Francisco. 

Throughout  all  the  work,  in  keeping  up  these  costs,  this  was 
done:  Quite  a  complete  schedule  of  cost  analysis  was  put  in  in 
each  camp  along  the  lines  that  we  wished  this  work  segregated  on. 
The  timekeeper  took  the  time,  and  segregated  the  work  each  day 
in  conference  with  the  foreman  with  reference  to  any  suggestions 
needed.  The  work  segregation  at  the  end  of  the  day  had  to  be 
balanced  against  the  payroll  of  the  day.  At  the  end  of  the  month, 
when  the  total  segregation  sheets  were  summarized,  and  compared 
for  labor  with  the  total  payrolls,  we  would  permit  a  variation  up 
to  1%  between  labor  segregations  and  the  actual  payroll  totals, 
due  to  the  fact  that  at  times  there  were  always  slight  variations 
due  to  splitting  up  of  days,  and  to  some  overtime  allowance,  and 
so  on. 

I  consider  anything  under  1%  as  sufficient  for  the  purpose  of 
my  segregation.  All  materials  for  the  work,  for  this  ditch  work 
particularly,  passed  through  a  central  warehouse,  located  at 
Tabeaud,  and  entered  there,  and  records  kept,  and  it  was  charged 
out  to  the  job  for  which  it  was  issued.  Complete  inventories  were 
kept  in  each  camp  of  all  receipts  and  disbursements  of  materials. 
I  kept  a  special  man  whose  duty  it  was  to  see  that  all  accounts  8273 
were  kept  properly,  and  so  on,  and  the  final  account  at  the  end  of 
the  month,  and  at  the  end  of  the  year,  was  reconciled  with  our 
books  at  Electra.  That  told  the  final  story  of  our  disbursements. 
Our  general  segregation  sheet  was  made  out  from  that  and  sent 
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to  the  city  office,  which  they  used  in  making  any  allocation  to 
their  general  accounts.  The  costs  I  consider  as  being  very  com- 
plete, because  every  element  that  entered  into  the  compilation  of 
them  was  directly  under  my  charge.  I  have  preserved  those  costs 
in  a  note  book  which  I  have  used. 

CROSS   EXAMINATION   BY   MR.    GREENE. 

The  same  items  which  I  have  given  here  would  not  appear  on 
the  general  books  of  the  company.  For  instance,  on  ditch  con- 
struction, they  would  probably  have  one  account  for  ditch  con- 
struction. They  would  have  vouchers  covering  everything  that  is 
here,  but  the  general  books  would  not  show  any  such  segregation 
as  we  show  here.     This  is  what  was  done :     All  vouchers  covering 

8274  materials  and  invoices  were  segregated  on  their  face,  and  all  pay- 
rolls; a  copy  was  generally  sent  to  the  office  here  of  the  general 
segregation  sheet  which  applied  to  all  payrolls.  I  made  the  rules 
with  regard  to  the  segregation.  I  had  handled  this  class  of  segre- 
gation on  previous  construction,  when  I  was  an  assistant  in  the 
building  of  the  old  Blue  Lakes  plant.  I  had  my  ideas  pretty  well 
defined  as  to  just  how  I  wanted  this  kept  up.  I  took  charge  of  the 
division  the  latter  part  of  1900,  I  think,  and  I  had  the  system  in 
thorough  operation  by  the  first  of  January,  1901. 

It  is  very  easy  to  segregate  between  rock  and  earth.  In  any 
oue  camp,  as  it  happened  on  this,  the  rock  was  either  of  one 
character  or  the  other,  either  granite  or  slate,  but  not  both.  About 
the  upper  10  miles  of  the  canal  was  in  a  granite  country.  After  it 
passed  into  the  lower  country,  it  went  into  slate,  in  which  there 
was   no   granite.     It  was   very   easy   to   segregate   between  them. 

8275  Where  it  was  rock  work  it  was  either  slate  or  granite,  dependent 
upon  the  camp.  The  classification  of  material  is  not  left  to  the 
timekeeper  at  all.  The  timekeepers  classify  under  certain  instruc- 
tions, and  in  conference  with  the  foremen.  They  were  all  fairly 
well  informed  men  on  that  work.  My  engineer  that  I  had  over 
this  ditch  division  made  monthly  cross-sections,  and  monthly  classi- 
fications of  all  the  materials  that  were  used.  Those  quantities  and 
those  classifications  were  taken  from  the  engineer's  reports  which 
were  made  monthly.  The  timekeeper  did  not  do  that.  It  was  in 
that  way  that  I  got  my  figures  as  to  the  amount  of  granite,  or 
shale,  or  earth,  that  might  be  moved. 

If  you  were  familiar  with  that  class  of  construction,  you  would 
know  that  it  is  extremely  easy  to  keep  segregation  between  the 
cost  of  doing  earth  work,  and  the  cost  of  doing  rock  work,  in  that 
Sierra  country.  It  did  not  go  with  a  little  layer  of  earth  and 
then  a  little  layer  of  rock,  and  so  on,  but  there  would  be  long 
sections  that  were  rock,  and  then  you  would  come  to  an  earth 
section.     The  rock  section,  and  the  work  on  the  rock  section  was 
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usually  handled  by  rock  gangs,  who  usually  went  ahead  and  drilled 
and  shot,  and  they  were  followed  by  the  muckers;  we  never  ex- 
perienced any  particular  trouble  in  keeping  that  segregation  on 
down  to  what  I  considered  an  extremely  fine  point. 

The  timekeepers  and  the  foremen,  under  instructions,  and 
under  consultation  with  the  engineers  who  were  along  there,  knew 
exactly  what  to  classify  as  earth,  and  what  as  rock,  and  made  the 
charges  accordingly.  It  is  exactly  the  same  as  on  railroad  work: 
I  have  done  hundreds  of  thousands  of  yards  of  railroad  work 
which  come  under  the  same  proposition.  The  railroad  company 
will  pay  you  three  different  prices;  earth  work,  loose  rock,  and 
solid  rock;  there  is  never  any  great  difficulty  in  segregating  it  out, 
although  the  conditions  are  just  the  same.  It  is  not  any  different 
in  the  case  of  the  railroad  than  when  you  are  taking  a  gang,  as  in 
this  case,  working  on  two  or  three  different  ones,  in  explaining 
the  segregation.  It  is  simply  based  on  experience.  I  have  had  no  8277 
difficulty  in  keeping  track  of  that,  any  more  than  I  have  had  in 
keeping  track  of  other  elements. 

If  we  were  to  suppose  that  we  had  10  yards  of  loose  rock, 
and  20  yards  of  granite,  and  30  yards  of  shale,  taken  out  at  a 
given  period,  the  reduction  was  not  made  to  the  unit  figure  for 
each  one.  The  timekeeper,  under  instructions  as  to  what  he  was- 
charging  to  earth  work,  and  to  rock  work,  would  have  segregated 
it  out  on  the  men  working  on  earth  work,  and  the  men  working 
on  rock  work;  that  would  go  into  his  daily  payroll;  at  the  end  of 
the  month  there  would  be  a  grand  total  of  labor  chargeable  against 
rock,  and  the  same  thing  against  earth;  then  the  engineer  would 
classify  the  quantities  of  each  that  were  moved,  and  the  quantities 
would  be  divided  into  the  total  to  give  a  unit.  They  are  not  abso- 
lute to  the  fraction  of  a  cent,  but  they  are  as  absolute  and  de- 
pendable as  99%  of  all  construction  cost  figures  are.  If  time- 
keepers and  men  who  are  gathering  the  costs  and  segregations  are 
not  sufficiently  familiar  with  their  work,  the  engineer  who  takes 
them  and  uses  them  is  in  error  to  that  extent.  You  have  to  pre- 
sume you  have  men  on  the  job  who  understand  what  they  do,  and 
that  is  what  we  had.  My  men  working  on  rock  work  do  not  go 
into  earth  work.  We  are  paying  those  men  more,  and  they  won't  8278 
do  that  work.  They  work  on  rock  work.  The  men  who  work  on 
the  slate  are  rock  men;  all  my  slate  is  what  you  call  down  here 
hard  rock.  It  is  softer  than  the  granite,  but  it  is  harder  than 
any  of  the  slate  you  see  down  through  here.  It  is  all  shooting 
ground.  We  shot  it  with  black  powder  instead  of  giant.  The 
work  was  segregated  camp  by  camp.  That  was  a  peculiarity  of 
that  place,  the  granite  does  not  come  down.  As  you  approach 
below,  the  granite  runs  out,  then  you  get  into  the  slate  and  the 
green  stuff. 
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The  main  line  of  flumes  I  built  were  the  flumes  of  the  Stand- 
ard Electric,  their  wasteways.  They  were  flumes  on  an  incline, 
and  aggregated  in  length  all  told  about  4  miles ;  of  the  waste 
flumes  there  were  about  3  miles,  I  think;  possibly  there  was  other 

8279  flume  work  I  did  over  that  system  aggregating  a  mile  or  a  mile 
and  a  half.  I  might  have  built  8  or  10  miles  of  flumes.  That  flume 
was  built  largely  in  1901  or  1902.  Our  flumes  were  not  laid  on  a 
bench.  They  were  on  trestles.  Wherever  we  could  get  a  bench 
we  excavated  a  ditch  on  account  of  the  more  permanent  character 
of  it.  With  the  class  of  lumber  that  is  available  in  the  Sierras,  it 
has  to  be  cut  locally,  the  flumes  are  not  very  long-lived;  they  will 
average  from  15  years,  which  is  fairly  an  average,  to  20  years  as 
a  maximum,  consequently,  wherever  you  could  get  a  bench  in  there, 
the  ditch  was  excavated  out,  it  having  a  more  permanent  character. 
All  our  flumes  were  crossing  gulches  and  canyons,  and  around 
cliffs ;  there  was  no  excavation  involved  except  cutting  for  the 
hitches,  for  the  posts.  There  are  no  other  flumes  that  I  have  con- 
structed on  the  bench  that  are  comparable  to  the  Spring  Valley 
flumes,  except  that  series  of  flumes  in  the  mountains.  As  far  as 
benching  goes,  this  benching  that  I  am  speaking  of  is  largely 
identical  with  flume  benching;  if  we  had  seen  fit  to  build  a  flume 
on  that  bench,  instead  of  excavating  the  ditch,  that  bench  was 
ready  for  a  flume,  just  as  ready  as  any  Spring  Valley  bench,  or 
anybody  else's  bench,  because  it  was  cut  absolutely  to  grade,  and 
also  sloped.     The  bench  was  brought  on  down  to  a  grade  when  it 

8280  was  finished ;  subsequently  the  ditch  crew  came  along  and  exca- 
vated the  ditch  on  out  of  that  bench  grade. 

It  had  to  be  cut  to  a  grade,  because  the  grade  stakes  for  the 
ditch  cut  were  set  at  bench  grade ;  it  was  cut  to  a  grade  there  as 
a  matter  of  convenience  for  cutting  on  out  the  final  ditch,  and 
incidentally,  there  has  been  considerable  emphasis  laid  on  the 
great  cost  of  flume  construction  due  to  the  polishing  of  the  grade. 
It  is  true  there  is  some  extra  expense  due  to  getting  a  firm  grade, 
as  against  excavating  a  rough  cut,  but  as  comparable  with  other 
excavations,  flume  excavation  has  the  advantage  of  having  one  of 
the  cheapest  aspects  to  it  than  any  other  thing,  because  in  99 
cases  out  of  100  it  is  a  waste  of  your  bank.  There  is  no  hauling 
away,  or  anything  of  that  kind.  You  can  waste  it  at  the  quickest 
available  point.  The  question  of  surfacing,  and  so  on,  where  it  is 
a  question  of  earth  work;  it  is  no  more  particular  in  bringing  that 
to  grade  than  what  you  are  required  to  do  on  every  railroad 
contract  that  I  have  been  on  where  there  has  been  an  earth 
embankment,  and  we  had  to  finish  it  ready  for  tie  setting;  it  is 
practically  about  the  same  thing.  If,  in  a  rocky  country,  there  are 
projections  coming  out  from  the  shooting,  and  so  on,  that  have  to 
be  leveled,  that  adds  more  expense,  but  is  included  in  the  same 
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costs  I  have  here.  It  must  also  be  borne  in  mind  that  the  benching 
having  to  be  absolutely  true  all  through  does  not  hold.  The  flume 
boards  and  the  flume  grade  are  not  laid  directly  on  the  bench; 
they  are  laid  on  sills;  usually  supported  by  mud  sills,  and  in  lots  8281 
of  cases  blocks.  Take  it  along  the  Merced  line  of  the  Spring 
Valley,  there  will  be  blocking  under  sills.  You  have  your  inter- 
mediate timbers  between  your  mud  sills.  The  projection  of  your 
flume  along  irregularities  that  there  are  in  there,  doesn't  cut  any 
figure,  because  your  flume  boards  are  clear. 

I  heard  Mr.  Lawrence,  and  Mr.  Martin,  and  Mr.  Herrmann 
state  the  way  in  which  the  flumes  they  built  were  actually  built, 
and  my  experience  in  building  flumes  warrants  me  in  stating  that  8282 
they  are  wrong  in  that  if  they  say  that  reflects  itself  in  the  exca- 
vation. My  idea  was  they  said  that  to  justify  their  high  carpenter 
cost  as  part  of  the  lumber  cost,  due  to  the  blocking  of  the  inter- 
mediate sills.  Mr.  Martin  is  absolutely  wrong,  because  that  class 
of  work,  putting  a  finish  on  a  grade,  is  a  class  of  work  that  con- 
struction men  have  been  doing  for  years. 

Mr.  Martin  also  states  that  the  average  cost  of  excavating 
rock  in  the  Sierras  is  $2.75.  I  am  positive  I  excavated  consider- 
ably more  rock  in  the  Sierras  than  Mr.  Martin  has,  and  a  $2.75 
charge  for  cutting  out  rock,  unless  you  are  taking  it  out  of  a 
trench,  is  excessive.  I  have  quarried  probably  hundreds  of  thou- 
sands of  yards  of  it  in  the  Sierras.  I  don't  recall  ever  having 
heard  of  granite  excavation  in  the  mountains  that  cost  $2.75.  I 
never  had  that  experience,  and  I  built,  outside  of  this  excavation, 
two  large  rock-filled  dams,  in  which  we  had  to  quarry  rock,  and 
transport  it,  and  so  on.  The  rock  work  on  those  dams,  quarried, 
transported,  derrick  handled,  and  laid  in  the  dam,  and  faced  up, 
averaged  about  $2  per  cu.  yd.  in  the  dam.  A  flume  is  more  com-  8283 
parable  to  a  road  than  a  trench.  Supposing  you  were  cutting  a 
core  wall  in  the  Sierras,  and  were  excavating  down  10  or  15  feet, 
you  would  probably  run  into  heavy  construction  costs  in  the  trench 
just  as  you  would  here  in  the  city.  A  flume  bench  is  a  sidehill  cut. 
There  is  a  great  range  of  difference  between  the  cost  of  trenching 
and  of  ordinary  excavating  from  a  bench;  sometimes  one  will 
double  the  other  cost. 

There  is  skin  work  in  preparing  for  flume  excavation,  and  that 
is  what  I  considered  in  connection  with  these  costs.  We  did  the 
same  thing  on  this  ditch  grade.  The  width  of  the  bench  was  15 
feet.  Offhand  I  think  the  Spring  Valley  flumes  are  6-foot  flumes, 
and  the  benches  are  perhaps  10  feet  wide.  Taking  a  section  100 
feet  long,  for  a  15-foot  bench,  excavating  as  we  did  in  the  moun- 
tains, as  compared  with  a  10-foot  bench,  it  would  cost  more  per 
yard.  As  we  cut  in,  our  slopes  grew  quite  high.  The  inside  slope 
was  carried  at  3-4  to  1,  and  was  mattock  trimmed.     Cutting  on  in       8284 
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further,  that  work  ran  proportionately  more  expensive,  so  if  any- 
thing, I  think  the  costs,  with  our  15-foot  benching,  were  more  than 
they  would  have  been  if  our  benching  had  been  10  feet — I  mean 
per  yard.  With  a  wider  bench,  the  stuff  was  more  expensive  to  handle, 
probably;  not  only  that,  but  as  you  widen  the  bench,  your  inside 
cut  grew  up  abruptly,  and  the  finishing  of  that  was  an  additional 
charge. 

Questioned  by  Mr.  Metcalf : 

It  is  probably  true  with  a  narrower  section  and  a  smaller 
flume  you  would  have  less  material  to  be  removed  for  a  given  area 
than  in  the  work  which  I  had  under  contemplation,  but  the  off- 
setting features  against  any  slight  difference  would  be  slight  in 

8285  the  difference  of  moving  earth  on  an  8,  or  a  10,  or  a  15-foot 
section;  these  costs  include  a  sloping  cost,  a  retaining  of  material 
cost,  which  was  peculiar  to  that  job,  due  to  the  fact  that  all  of 
this  excavation  was  done  for  a  new  ditch  which  was  paralleling 
an  old  ditch  which  was  in  existence,  and  which  had  to  be  kept  in 
operation,  at  200  feet  above  it,  and  consequently  the  spoiled 
material  was  confined  between  the  two  ditches,  necessitating  addi- 
tional labor  on  brush  walls,  and  on  rock  walls,  and  so  on;  but  all 
those  costs  are  included  in  the  excavation  costs.  Those  costs  I 
consider  offset  the  little  difference  due  to  fluctuations  in  the  width 
of  the  bench. 

In  my  trench  work  it  is  much  more  expensive  per  cubic  yard 
to  take  out  6  or  8  inches  at  the  bottom  of  the  trench,  than  it  is 
to  take  out  the  full  bottom  of  the  trench,  and  I  had  that  all  in 
mind  in  making  up  these  estimates.  For  instance,  if  I  used  these 
costs,  and  wanted  to  make  a  direct  comparison  of  solid  work 
with  the  earth  rock  throughout  the  Peninsula,  without  taking  into 
account  possible  fluctuations  and  certain  other  contingencies 
which  might  arise,  my  estimate  would  be  much  lower.  The  instances 
that  I  am  citing  on  rock  work,  and  so  on,  are  considerably  harder 
rock  than  is  encountered  anywhere  in  the  Peninsula.  Also,  on  lots 
of  work  that  is  in  the  Peninsula,  and  which  I  presume  is  classed 

8286  as  solid  rock  in  this  inventory,  is  very  much  more  comparable  to 
the  soft  sandstones  that  we  shot  out  at  Daly  City,  and  which  stuff, 
in  a  flume  bench,  would  be  worth  to  quarry  and  trim  off,  about 
50  cents  a  yard.  It  becomes  after  all  a  question  of  difficulty  in 
blasting,  rather  than  mere  hardness  of  rock.  If  it  were  true  that 
there  were  some  slight  differentiation,  due  to  the  rock  work,  it 
would  not  exceed  10  cents  or  15  cents  a  yard  in  the  handling  of 
it.  You  can,  of  course,  get  all  kinds  of  costs  on  rock  work  if  you 
have  not  good  men,  and  even  with  good  rock  men,  there  is  always 
quite  a  gradation  between  them.  You  must  have  men  who  under- 
stand how  to  do  the  work  most  economically. 
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If  I  were  going  to  do  this  work  on  the  Peninsula,  I  would  not 
have  the  men  who  were  drilling  the  rock  working  on  the  earth 
excavation.  I  would  not  have  them  swinging  from  one  thing  to 
another.  In  the  Peninsula  you  have  the  intermediate  classification 
in  the  inventory  of  loose  rock.  I  don't  know  where  you  consider 
that  solid  rock  starts,  and  loose  rock  stops.  I  said  that  in  the 
Sierras  there  were  miles  in  which  there  was  granite,  and  there  8287 
were  miles  in  which  there  was  slate  and  earth.  I  didn't  say  that 
there  was  both  granite  and  slate.  As  a  result  of  that  you  had  to 
have  two  separate  gangs,  one  to  handle  the  earth  and  one  to  handle 
the  rock.  I  don't  know  whether  that  same  procedure  would  be 
followed  down  here  or  not;  it  would  make  no  particular  difference. 
Without  making  more  of  a  study  of  the  ground,  I  have  not 
thought  that  out  in  detail  as  to  just  how  I  would  spot  my  gangs 
on  it.  Where  I  had  the  rock  work  clown  there,  I  would  have 
drillers  drilling  the  rock  and  shooting  it,  and  probably  have  drill- 
ing gangs  all  along  the  line,  preparing  and  getting  ready  to  shoot. 
Those  men  would  not  turn  around  and  go  in  on  the  earth  work. 
Drilling  crews  are  usually  carried  on  under  a  straw  boss,  who 
looks  after  the  drillers  alone.  He  is  a  powder  boss.  My  section 
in  the  Sierras  on  the  ditch  work  was  about  4  miles  to  a  section,  2 
miles  each  way;  there  were  probably  about  6  camps  on  the  ditch. 
The  powder  sub-foreman  would  have  drillers  scattered  back  and  8288 
forth  over  the  2  miles  each  way  up  and  down  the  camp ;  of  course, 
not  ordinarily  both  ways,  he  would  concentrate  them  more  or  less. 
There  might  be  a  main  earth  gang  working  on  a  long  section  of 
road ;  ordinarily  he  worked  them  in  sets  of  2,  so  far  as  the  drillers 
were  concerned,  and  they  might  be  working  at  intervals  of  500 
or  1,000  feet,  and  the  man  would  patrol  there  and  supervise  the  work. 

The  Independent  Gas  Co.  was  the  work  that  Mr.  Hunt  was 
engaged  on,  and  that  gas  plant  has  been  absorbed  by  the  Pacific 
Gas  &  Electric  Co.'s  plant  now,  and  is  a  part  thereof.  The  amount 
of  pipe  laid  by  them  in  San  Francisco  ran  somewhere,  I  think, 
between  80  and  100  miles  of  mains.  They  started  out  in  a  con- 
gested section;  they  covered  south  of  Market,  and  they  came 
across  from  the  Potrero,  and  carried  the  big  30-inch  line  across 
Van  Ness  Avenue,  and  radiated  out  into  the  Mission.  The  company 
was  organized,  I  think,  in  about  1900,  and  started  construction 
in  1901,  or  possibly  the  beginning  of  1902.  They  were  just  getting 
under  way,  and  doing  business  on  quite  a  scale  when  the  Pacific 
Gas  &  Electric  Co.  absorbed  them.  I  think  they  had  a  brand 
new  organization,  although  I  understood  from  Mr.  Hunt  that  in 
construction  he  picked  up  men  who  were  familiar  with  that 
class  of  work. 
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8289  Mr.   Keppleman,   I  think,  took  charge   of  the  Pacific   Gas   & 

Electric  Co.'s  work  about  the  first  of  1912,  and  it  was  done  during 
the  period  of  1912,  1913  and  1914.  It  was  trench  and  backfilling 
work  in  San  Francisco,  and  so  far  as  I  know,  they  simply  cut  it 
and  shoveled  it  out,  and  then  shoveled  it  back,  the  same  as 
everybody  else  does  it.  These  figures  were  the  figures  submitted 
to  us  by  the  Pacific  Gas  &  Electric  Co.  as  the  basis  of  all  the  pipe 
work  in  San  Francisco,  and  which  I  accepted,  and  which  is  now 
on  file  before  the  Railroad  Commission.  I  think  the  two  pieces 
of  work  were  closely  comparable.  I  don't  know  of  work  that 
could  be  more  comparable.  The  Independent  laid  its  pipe  in 
material  covering  the  various  classes  of  sub-soil  as  classed  in  this 
city.  The  Independent  pipes  were  taken  and  classified  according 
to  the  sub-soil  classification  which  has  been  agreed  upon  here,  and 
which  is  practically  agreeable  to  the  Pacific  Gas  &  Electric   Co., 

g290  and  to  the  City.  It  is  a  general  classification  of  sub-soil  in  San 
Francisco.  Consequently,  in  getting  a  percentage  of  what  was  in 
soft  rock,  and  what  in  hard  clay,  and  so  on,  that  was  very  easily 
determined.  My  recollection  is  that  the  range  of  sub-soils  was 
very  close  in  each  one. 

The  fact  that  in  one  case  it  was  a  new  plant,  and  in  the  other 
an  old  plant  with  a  trained  construction  crew,  has  some  application. 
I  am  not  making  the  contention  that  if  a  direct  resolution  shows 
60%,  that  you  should  not  consider  more  than  20%,  as  indicated  by 
these  figures.  I  stated  it  more  to  show  the  fallacy  of  attempting 
to  make  direct  resolutions  of  wage  schedules  and  hours.  There 
certainly  would  be  a  difference  there,  possibly  due  to  the  training 
of  the  organization  of  the  Pacific  Gas  &  Electric  Co.,  but  it  would 
not  be  a  difference  that  raises  that  percentage  from  20  to  60 
per  cent. 
8291  The  increase  of  6%,  due  to  the  change  in  hours  from  10  to  9 

hours,  which  I  applied  to  the  Spring  Valley  work  possibly  would 
be  modified  in  different  cases  as  a  result  of  different  influences 
assumed.  As  I  say,  it  is  not  a  question  of  absolute  determination. 
The  contention  was  that  if  you  made  a  direct  resolution  which 
would  probably  indicate  the  maximum  you  could  do,  it  was 
12%%,  resolving  from  a  10-hour  day  to  a  9-hour  day,  and  25% 
resolving  from  a  10-hour  to  an  8-hour  day.  That  represented  the 
maximum  percentage  that  you  probably  could  claim.  The  mini- 
mum claim,  although  I  am  not  in  accord  with  it,  is  that  you  can 
get  as  much  work  out  of  8  hours  as  you  can  in  10  hours;  those 
are  the  two  limits;  my  own  personal  judgment — and  this  is  also 
borne  out  by  the  opinions  of  others  on  construction  work,  is  that 
the  difference  is  somewhere  midway,  about  12%%  when  you  are 
resolving  from  a  10-hour  day  to  an  8-hour  day,  or  in  the  neigh- 
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borhood  of  6%,  or  maybe  5%,  or  maybe  7%,  when  you  are  re- 
solving from  a  10-hour  day  to  a  9-hour  day. 

Questioned  by  Mr.  Metcalf.  8292 

The  new  work,  which  was  done  by  Mr.  Hunt,  may  have  been 
largely  in  the  heart  of  the  city  and  the  busy  district,  whereas  the  work 
done  by  the  Pacific  Gas  &  Electric  Co.,  as  an  old  established  company, 
may  have  been  more  in  the  outskirts  of  the  city,  where  the  difficulties 
from  obstructions,  and  so  on,  would  not  be  strictly  compatible,  but  I 
hardly  think  that  that  influences  the  result  to  any  great  extent,  for 
this  reason :  At  best,  this  percentage  is  a  tentative  figure.  I  happen 
to  have  segregated  a  lot  of  trenching  and  backfilling,  both  of  the  Pa- 
cific Gas  &  Electric,  and  the  Independent ;  this  gave  the  major  portion 
of  the  pipe  laying,  something  in  the  neighborhood  of  from  50  to  60 
miles  of  pipe  laying;  there  were  three  main  jobs.  These  are  the  aver- 
age agreed  costs  of  the  Pacific  Gas  &  Electric  throughout  the  whole 
city,  which  we  used  in  the  inventory  for  trenching  and  backfilling.  8293 

These  costs  are  the  determined  costs  of  the  Pacific  Gas  &  Electric 
in  this  way :  They  base  their  cost  figures  on  quite  an  elaborate  study 
of  all  the  work  they  had  cost  records  of;  then  they  submitted  these 
figures  as  being  their  tentative  figures  on  excavation  and  backfilling 
in  their  inventory.  "We  examined  these,  and  made  a  number  of  checks 
against  them,  and  found  that  we  considered  it  a  very  reasonable  as- 
sumption all  through.  Those  were  for  average  conditions  over  the 
whole  system,  and  they  segregated  two  ways,  excavation  between  hard 
ground  and  soft  ground.  I  also  took  just  the  general  average  of  Mr. 
Hunt 's  construction.  I  think  Mr.  Hunt 's  work  represented  conditions 
which  were  comparable  to  the  average  work,  for  this  reason :  That 
the  work  over  these  smaller  sized  pipes  ran  all  through  the  Mission  Dis- 
trict, which  is  a  comparatively  light  district ;  the  balance  of  the  Inde- 
pendent 's  work  was  largely  south  of  Market  Street,  in  Howard  and 
Folsom  Streets,  and  through  there,  and  a  few  main  arteries,  and  they 
had  started  to  cross  and  get  out  in  the  Western  Addition  when  they  8294 
were  absorbed.  I  don't  think  they  reached  the  main  business  district 
down  town  at  all. 

Questioned  by  Mr.  Greene. 

Keferring  to  the  Central  Reservoir  segregation,  the  following 
charges  come  in  the  indirect  charges:  The  building  camp  item  is 
$2,683 ;  moving  camp,  $156 ;  painting  house,  $55 ;  water  service,  $967 ; 
damage  claim,  $139 ;  miscellaneous  engineering,  $536 ;  draining,  $1,- 
307 ;  pick  and  shovel,  $1,007 ;  spring  clearing  and  piping,  $873 ;  test 
pits,  $78.  Those  aggregate  $7,526,  which  are  carried  into  the  column 
headed  "Indirect,  8"  on  that  exhibit.  The  idle  stock  was  segregated 
directly  into  the  work  as  a  direct  charge,  the  same  as  the  hay  and  so 
on.  The  quarrying  cost  went  into  the  cost  of  rock  which  was  charged 
in  as  material.    All  bills  I  saw  for  crushing  rock  on  this  were  simply 
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Ellis 

SPRING  VALLEY  WATER  CO.  VS.  CITY  AND  COUNTY  OF  SAN  FRANCISCO 

8295  bills  against  the  Buckman  Construction  Co.,  for  rock  at  $1.87  a  yard, 
or  something  like  that.  It  was  a  sale  of  rock,  and  to  that  extent  it  is 
in  the  material.  It  tends  to  reduce  the  overhead,  according  to  Mr. 
Lippincott  's  basis  of  segregation.  I  didn  't  see  any  allowance  for  roads 
and  trails  in  connection  with  the  Central  Reservoir.  I  am  not  familiar 
with  the  Central  Reservoir ;  all  I  had  to  do  was  to  make  these  compu- 
tations along  the  lines  indicated.     Whatever  items  there  were  of  that 

8296  sort,  I  don't  find  any  notation  of  them  in  that  memorandum.  I  simply 
assembled  the  figures  as  they  appeared  on  that  series  of  sheets.  If 
there  was  anything  omitted  there  that  was  done  by  the  company,  it 
would  not  appear  here. 
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Defendant  Plaintiff 

Kecord        Abstract     Kecord      Abstract 
ABANDONED  STRUCTURES 

See  STRUCTURES,  ABANDONED. 
ACREAGES 

Reservoir    lands,    obtained    from    Spring    Valley 

Water  Co.  (Grunsky) 8181  2356 

See  also  AREAS 
AFFIDAVIT 

Overhead,  by  Hermann  Scbussler  (Searls) 7911 

AGREEMENTS 

Buildings     7529 

Buildings,  items  not  included   (Metcalf ) 7470  2072 

Lake    Merced    lands,    percentages    of    value    for 

years  1907-14   8248  2378 

Miscellaneous  structures,  items  included 7470  2072 

Pavements  (Greene)    7607 

Riveted  pipe,  reasons  for  not  agreeing  (Hazen) . .  7503 

ALAMEDA  CREEK  RESERVOIRS 

Apportionment  of  cost  to  reservoir  and  watershed 

lands   (Table  22)    (Grunsky) 7875  2224 

7881  2229 

Land  values   (Grunsky) 7874  2224 

ALAMEDA  PIPE  LINE 

Depreciation    (Dillman) 8076  2320 

AMERICAN  SOCIETY  OF  CIVIL  ENGINEERS 

Depreciation   (Metcalf)    7973  2275 

ANTIGO  WATER  COMPANY 

Structures,  life  of  (Dillman) 8083  2323 

APPLETON  WATER  WORKS 

Life  of  structures  (Dillman) 8083  2323 

APPRAISAL 

Basis  of  estimate  (Elliott) 7485  2077 

Estimate,  methods  used   (Dillman) 7425  2057 

High   Pressure   Fire    System,   use   made    of   costs 

(Stocker)     7562  2103 

APPRECIATION 

Land,  interest  rate  assumed  (Grunsky) 8212  2367 

Land,  interest  rate  compounded   (Grunsky) 7863  2217 

7871  2222 

Land,  rate  of    (Grunsky) 7862  2216 

Land  values  (Grunsky) 7871  2222 

7873  2223 

Land  values,  rate  for  Bay  Region  (Grunsky) 8213  2367 

Reservoir  lands,  values  (Grunsky) 8198  2362 
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Defendant  Plaintiff 

Kecord       Abstract     Eecord      Abstract 
AREAS 

Reservoir  and  watershed  lands,  parcel  41 8174  2354 

ARROYO  VALLE  RESERVOIR 

Apportionment  of  cost  to  reservoir  and  watershed 

lands   (Table  25)    (Grunsky) 7875  2225 

7884  2232 

ASPHALT 

Lombard  St.  Reservoir,  cost  of  (Hazen) 7146  1965 

University  Mound  Reservoir,  cost  of  (Elliott) 7174  1974 

(Dillman) ....      7189  1981 

(Dockweiler) 7232  1995 

AUXILIARY  WATER  SUPPLY,  SAN  FRANCISCO 
See  HIGH  PRESSURE  FIRE  SYSTEM 

BACKFILL 

Pipe  riveted,  costs    (Elliott) 7490  2080 

BALD  HILL  TUNNEL 

Depreciation    (Dillman) 8074  2319 

(Hazen) 7929  2256 

8074  2319 

BALTIMORE  WATER  WORKS 

Time  of  construction    (Metcalf) 7652  2139 

BIDS 

Excavation,  Oakdale  Irrigation  District  (Dillman)      7199  1984 

7202  1985 

Puddle,  Oakdale  Irrigation  District   (Dillman) . . .      7219  1990 

BLASTING 

Cost  of  in  solid  rock  ( Jas.  Martin) 7710  2165 

BLOWOUTS 

Causes    of    (Hazen) 7465  2070 

BOILERS 

Age  of  (Hazen) 7896     2239 

(Metcalf) 7990     2285 

Condition  of   (Metcalf) 7990  2885 

Depreciation    (Hazen) 7893  2237 

7896  2239 

Life  of  (Hazen) 7894     2238 

7897     2240 

BOILER  FOUNDATIONS 

Brickwork,  cost  of  (Elliott) 7175  1975 

BONDS 

Spring  Valley  Water  Co.  's,  selling  price  (Dillman)      7832  2206 

BORROW  PITS 

Excavation  cost   (Jas.  Martin) 7714  2166 

Pilarcitos,  location  of  (Jas.  Martin) 7713  2165 

San  Andreas  Dam   (Jas.  Martin) 7713  2165 

San  Andreas,  location  of  (Jas.  Martin) 7713  2165 

iv 


INDEX 

Defendant  Plaintiff 

BOSTON  TRANSIT  SUBWAY  ReC°rd        AbstrSCt     ReC°rd      Abstraet 

Construction    overhead    (Metealf ) 7674  2151 

BOSTON  WATEE  SUPPLY 

Engineering  organization   (Hazen) 7791  2192 

Interest-during-construction,  difference  in  Hazen 's 

and  Metealf 's  figures 

Overhead    (Hazen) 

(Metealf) 

Overhead,    buildings    (Hazen) 

Overhead,   engineering    (Metealf) 

Overhead,  indirect  expense    (Hazen) 

Overhead,  interest-during-construction    (Hazen)  .  . 

Overhead,  land    (Hazen) 

Overhead,  percentage    (Metealf) 

Overhead,  policing   (Hazen) 

Overhead,  preliminary  investigations   (Hazen)  .... 

Population    ( Hazen) 

Premium  on  bond  allowance  compared  to  Metealf  'a 

Time   of  construction    (Hazen) 

Tunneling,    difficulties    (Hazen) 

BRICK 

Classification    of    (Elliott) 

Cost  of   (Dockweiler) 7257 

(Phillips) 7544 

Cost  of,   San  Francisco    (Dockweiler) 7257 

Number  to  the  cubic  foot  of  wall   (Phillips) ....  7544 

Quality,  difference  in   (Phillips) 7545 

7547 

Quality,  only  one  grade  of  common  (Phillips) 7546 

Vitrified,  cost  of   (Phillips) 7555 

Vitrified,  description  of   (Phillips) 7555 

BRICKLAYERS 

Amount  of  brick  laid  per  day   (Dillman) 7103 

Capacity  of,  in  tunnels   (Phillips) 7537 

Capacity  of,  maximum  (Phillips) 7552 

Capacity  of,  per  day   (Dillman) 7427 

Capacity  of,  stack  work  (Phillips) 7550 

Labor  conditions  the  same  in  and  outside  of  San 

Francisco   (Phillips) 7534 

Labor  Union's  restrictions    (PhilUps)    7542 

Restrictions  on  output    (Phillips) 7551 

Union  Men  preferable    (Phillips) 7553 

Wages   of    (Phillips) 7533 

BRICKLAYING 

Portland  cement,  more  difficult  to  lay  with  (Phil- 
lips)      7554  2101 


7667 

2147 

7630 

2129 

7670 

2149 

7810 

2198 

7634 

2131 

7810 

2198 

7633 

2130 

7635 

2131 

7801 

2195 

7636 

2132 

7666 

2147 

7792 

2192 

7633 

2130 

7791 

2192 

7666 

2147 

7800 

2195 

7792 

2192 

7175 

1975 

2003 

2097 

2003 

2097 

2098 

2098 

2098 

2101 

2101 

1948 

2095 

2100 

2058 

2099 

2094 

2097 

2099 

2100 

2093 

Defendant  Plaintiff 

B  Record       Abstract    Eecord      Abstract 

Amount  laid  per  day  by  masons  (Dillman) 7103  1948 

Boiler  foundations,  cost  of   (Elliott) 7175  1975 

Cost  in  the  country  would  be  greater   for   small 

jobs     (Phillips) 7534  2094 

Cost   of    (Dillman) 7102  1947 

Cost  of,  at  Pleasanton    (Dillman) 7102  1947 

Cost  of,  City  Reservoirs   (Elliott) 7364  2038 

Cost  reductions  started  about  1907   (Phillips) 7540  2096 

Estimate,  basis   of    (Dillman) 7103  1948 

Examination  of  Spring  Valley  Water  Co's.   (Phil- 
lips)           7535  2094 

Experience     (Elliott) 7363  2038 

Experience    (Phillips) 7542  2097 

Francisco  Street  Reservoir,  cost  of  (Hazen) 7147  1966 

Hazen's  methods  discussed   (Phillips) 7538  2095 

Lake  Honda  Reservoir,  cost  of  (Dillman) 7405  2052 

Lake    Honda   Reservoir,    Labor    Union    conditions 

not  considered  in  estimate  (Dillman) 7406  2052 

7407  2052 

Lake  Honda  Reservoir,  no  investigation  made  of 

costs    (Dillman) 7406  2052 

Lime,  injurious  for  hydraulic  work  (Hazen) 7104  1948 

Lime,  mortar  not  a  detriment  in  hydraulic  work 

(Phillips)     7556  2101 

Lombard     Street     Reservoir,     basis     of     estimate 

(Hazen)     7147  1966 

Lombard  Street  Reservoir,  cost  of  (Hazen) 7146  1965 

Merced  Tunnel,  cost  of   (Phillips) 7537  2095 

Merced  Tunnel,  very  good  (Phillips) 7548  2099 

Number  of  brick  to  the  cubic  foot  of  wall   (Phil- 
lips)           7544  2097 

Oakdale,  cost  of    (Dillman) 7406  2052 

Prices  compared  to  Hazen's   (Phillips) 7549  2099 

Tunnel  experience    (Phillips) 7543  2097 

University  Mound  Reservoir,  cost  of  (Elliott) 7175  1975 

Water-tight  wall  impossible   (Phillips) 7555  2101 

BRYANT  STREET  PD?E 

Difficulties  encountered  in  laying   (Elliott) 7474  2073 

Laying  cost  (Elliott)    7486  2078 

BUILDINGS 

Agreement   as  to  value 7529 

Concrete   costs    (Phillips) 7540  2096 

Concrete,  mix  used    (Phillips) 7542  2097 

Examination   of    (Dockweiler) 8049  2311 

Items  not  included  in  agreement  (Metcalf ) 7470  2072 

Life  of  (Dockweiler) 8049  2311 

Sunol  Tunnels,  assumed  in  estimate  (Dockweiler)  .       7025  1924 

Sunol  Tunnels,  cost  of  (Dockweiler) 7026  1924 

7028  1925 
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Defendant  Plaintiff 

Record        Abstract     Record      Abstract 
BURNES,  JAMES,  TO  SAN  MATEO  WATERWORKS 

Real  estate  sale    (Searls) 8214  2368 

CALAVERAS 

Cost  of  excavation    (Elliott) 7173  1974 

CALAVERAS  DAM 

Cement,  cost  of   (Elliott) 7358  2037 

Character  of  material  (Elliott) 7342  2032 

Concrete  face   (Elliott) 7355  2035 

Concrete  face,  cost  of   (Elliott) 7356  2036 

Effect  on  depreciation  of   Sunol  Filter  Galleries 

(Dockweiler)     8038  2307 

Excavation  compared  to  City  Rerservoirs  (Elliott)  7342  2032 

Hauling,  cost  of  cement 7361  2037 

Hauling,  quotations  from  Hermann's  testimony. ..  7361  2037 

Sand  and  gravel,  cost  of  (Elliott) 7357  2036 

CALAVERAS  LANDS 

Produced  good  beef  cattle  (Lassere) 7306  2019 

Tracts  from  which  cattle  were  purchased  (Lassere)  7311  2020 

CALAVERAS  RESERVOIR 

Apportionment  of  cost  to  reservoir  and  watershed 

lands   (table  23)    (Grunsky) 7875  2224 

7882  2230 

Delivery  of  water  to  San  Francisco,  methods  as- 
assumed    (Dockweiler) 8040  2308 

CALAVERAS  TUNNEL 

Cost  of  (Elliott) 7364  2038 

CAMBRIDGE  WATER  SUPPLY 

Overhead,   interest-during-construction    (Metcalf ) .  7744  2176 

CAMPS 

Central  Reservoir,  cost  of  (Dockweiler) 7247  2000 

No   necessity   for,   in   San   Francisco   construction 

work    (Elliott) 7341  2031 

Tunnels,  will  pay  for  themselves   (Dockweiler)  .  . .       7025  1924 

CAPACITY 

Pipe  cast,  effect  on  depreciation  (Hazen) 7915  2249 

Pipe,  formula  for  computing   (Hazen) 7901  2242 

Pipe  riveted,  not  influenced  by  different  metals  if 

coated    (Dillman) 7502  2084 

Safety   factor   has   been   reduced   by  increase    of 

(Dockweiler)     8150  2347 

Spring  Valley  Water  Co's.  system,  greater  at  pres- 
ent than  in  the  past   (Dockweiler) 8148  2346 

CAROLAN  PROPERTY 

Acreage    (Hayne) 7731  2170 

Conditions  of  contract   (Hayne) 7729  2170 

Contract  of  sale  (Hayne) 7729  2170 
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7731 

2170 

7728 

2170 

7731 

2170 

INDEX 

Defendant 
Eecord       Abstract 
CAROLAN  PROPERTY— Continued. 

Most  valuable  part  purchased  by  Carolan  (Hayne) 

Owners  of   (Hayne) 

Price,  dirt  cheap   (Hayne) 

CATSKILL  WATER  SUPPLY 

See  NEW  YORK  WATER  SUPPLY 
CATTLE 

Calaveras  range  produces  good  beef  stock    (Las- 
sere)    

Mocho  Creek  cattle  in  good  condition  (Lassere)  . . 

None  purchased  in  the  winter  months  (Lassere)  . . 

Purchases  made   throughout   the  Mount   Hamilton 
range  generally  (Lassere) 

Some  obtained  from  the  Mocho  Creek  (Lassere) . . 

Sometimes  wintered  in  the  hill  regions  (Lassere)  . 

CEMENT 

Calaveras,  cost  of    (Hazen) 7358  2037 

Cost  of,  in  San  Francisco  (Dockweiler) 7257  2003 

7258  2003 

(Phillips) 7541  2096 

Hauling  cost  at  Calaveras  Dam  (Herrmann) 

Lake  Honda  Reservoir,  cost  of  (Elliott) 

Oakdale  Irrigation  District,  cost  of  (Dillman) 7387  2046 

Sunol  Tunnels   (Lawrence) 


7306 

2019 

7313 

2021 

7310 

2020 

7308 

2020 

7312 

2021 

7310 

2020 

7361 

2037 

7353 

2035 

8228 

2371 

8231 

2372 

7358 

2037 

7358 

2037 

CEMENT  SACKS 

Loss    percentage    (Elliott) 

(Hazen) 

CENSUS  BUREAU 

Depreciation    estimate     (Dockweiler) 7949 

CENTRAL  PUMPING  STATION 

Excavation  cost   (Elliott) 7180  1977 

7368 

CENTRAL  PUMP  SUPPLY  MAIN 

Depreciation    (Dillman) 8076  2320 

Laying    cost    (Elliott) 7473  2073 

Laying  methods   (Elliott) 7473  2073 

CENTRAL  RESERVOLR,  OAKLAND 

Camp  cost    (Dockweiler)    7247  2000 

Compilation  of  cost  data   (Ellis) 7241  1997 

Concrete   and   earth  work,   classification   of   Dock- 
weiler 's  acceptable   (Hazen) 7317  2022 

Concrete    cost    compared     to     University     Mound 

(Hazen)     7320  2023 

Concrete  material,  cost  of   (Dockweiler) 7281  2011 

Concrete,  mix  used    (Dockweiler) 7281  2011 

Contingencies     (Hazen) 7611  2119 
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Record       Abstract     Record      Abstract 
CENTRAL  RESERVOIR,  OAKLAND— Continued. 

Contract   between   People 's   Water   Company   and 
Piedmont  Paving  Company  for  construction  of, 

(Exhibit  No.   153) 7531  2093 

Contract  conditions    (Dockweiler) 7241  1997 

Cost,  correction  in   (Hazen) 7434  2060 

Cost  data  compilation    (Ellis) 7241  1997 

Cost  data,  investigation  of  (Hazen) 7316  2022 

Cost  data,  how  obtained   (Hazen) 7238  1997 

Cost,  investigation   of  by  Elliott    (Greene) 7328  2026 

Cost  of  concrete   (Searls) 7280  2010 

Cost  of  embankment   (Dockweiler) 7243  1998 

Cost  of  equipment   (Dockweiler) 7246  1999 

7247  2000 

Cost  was  high  on  account  of  lack  of  money  (Dock- 
weiler)           7248  2000 

Earth  work,  quantities   (Hazen) 7321  2024 

7324     2025 

(Wilhelm) 7445     2063 

Embankment,  cost  of    (Dockweiler)    7243  1998 

Embankment,  quantity  rolled    (Hazen) 7325  2025 

Equipment  charges   (Dockweiler) 7243  1998 

7246     1999 

7247     2000 

(Ellis) 8244     2377 

(Hazen) 7333      2029 

7331     2028 

Excavation  compared  to  University  Mound  (Dock- 
weiler)            7450  2065 

(Hazen) 7326     2026 

7327     2026 

Excavation    easier    than    at     University     Mound 

(Hazen)     7280  2010 

Excavated  material  different  from  that  of  Univer- 
sity Mound    (Hazen) 7317  2022 

Excavation,    method    of    computing    cost    (Dock- 
weiler)          7447  2064 

Expansion  joints,  differential  should  be  eliminated 

in   costs    (Hazen) 7434  2060 

Expansion  joints,  method  of  making  (Wilhelm) . .  7399  2049 

* '  Finish, ' '  definition  of   (Dockweiler) 7244  1999 

"Finish"   not   as   good   as   at   University   Mound 

(Hazen)     7320  2023 

Hauling  distance   (Metcalf ) 7318  2023 

(Searls) 7282  2011 

Hauling    distance     exaggerated    by     Dockweiler 

(Hazen)     7317  2022 

Indirect   cost    (Ellis) 8245  2377 

8294  2399 
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Eecord       Abstract    Becord      Abstract 
CENTRAL  RESERVOIR,  OAKLAND— Continued. 
Located     more     favorably     than     Spring     Valley 

Water  Co's.  reservoirs  as  regards  cost   (Hazen)  7276  2009 

Material  ideal  for  steam  shovel  excavation  (Ellis)      7245  1999 

Miscellaneous  items,   cost   of    (Ellis) 7245  1999 

Mr.  Wilhelm  not  necessary  to  substantiate  Hazen 's 

testimony    (Searls) 7334  2029 

Overhead    (Searls) 7281  2011 

Payment  for  work   (Dockweiler) 7248  2000 

Quantities,  method  of  determining   (Wilhelm) ....  7443  2063 

Quarrying    cost    (Ellis) 8294  2399 

Roads  and  Trails   (Ellis) 8295  2400 

Rock,  cost  of  (Ellis) 8295  2400 

Rock  quarries,  location  of   (Hazen) 7320  2023 

Steam  shovel,  capacity  of   (Dockweiler) 7479  2075 

Steam  shovel  work  comparable  to  Pilarcitos  (Dock-  g 

weiler)     7481  2076 

Steam   shovel  work  not   comparable   to   Pilarcitos 

(Dockweiler)     7480  2076 

7482  2076 

Steam  shovel,  operating  cost  (Dockweiler) 7483  2076 

Supervision  and  engineering  item   (Dockweiler)  .  .      7242  1998 

Yardage,  statement  by  Hazen  correct   (Wilhelm) .  7443  2063 

CHABOT  RESERVOIR 

Siltage    (Dockweiler) 7923  2253 

(Hazen) 7922  2253 

CHARLESTON  RIVER  BASIN 

Overhead    (Metcalf) 7673  2150 

CHICAGO  WATER  SUPPLY 

Overhead,   interest-during-construction    (Metcalf) .  7744  2176 

CINCINNATI  WATER  SUPPLY 

Overhead  (Hazen) 7637  2132 

(Metcalf) 7670  2149 

Overhead,    interest-during-construction    (Hazen) . .  7638  2133 

Overhead,  items  not  included    (Hazen) 7638  2133 

Overhead,  land    (Hazen) 7637  2132 

(Metcalf) 7671  2149 

Overhead,   percentages    (Metcalf) 7667  2147 

Overhead,  total   (Hazen) 7638  2133 

Time  of  construction   (Metcalf) 7651  2139 

CITATIONS 

Articles  on  depreciation    (Dillman) 8082  2323 

In  re  land  overhead,  Minnesota  Rate  Case 7630 

Knoxville,  decision  on  depreciation 7954  2266 

(Metcalf) 7963  2269 

Life  of  cast  iron  pipe   (Dockweiler) 8037  2307 

Reference  to  Minnesota  Rate  Case  by  (Master)..  7646  2137 
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CITY  DISTRIBUTION  SYSTEM 

Depreciation    (Dillman) 8166  2352 

Pipes  cast  see  PIPES  CAST 
Pipes  riveted  see  PIPES  RIVETED 
Reservoirs,  City  see  RESERVOIRS,  CITY 
Tanks,  City,  see  TANKS,  CITY 

CLARENDON  HEIGHTS  TANK 

Excavation  contract    (Elliott) 

Excavation   cost    (Hazen) 

Excavation,  original  cost  of    (Searls) 7304  2019 

Steel,  cost  of   (Elliott) 

(Hazen) 

CLAY 

Could  be  obtained  in  the  Mission  District   (Dock- 

weiler)    7249  2001 

Could  be  obtained  in  Sutro  Forest  (Dockweiler) . .      7368  2039 

Lake    Honda    Reservoir,    clay    could    be    obtained 

within  a  half  mile    (Dillman) 7379  2043 

Lake  Honda  Reservoir,  hauling  cost  (Dillman) .  . .       7430  2059 

Lake  Honda  Reservoir,  hauling  cost  might  be  in- 
creased  (Dillman) 7380  2043 

Lake  Merced  Ranch  (Ellis) 7225  1993 

Location   of    (Dillman) 7218  1990 

No  large  deposits  in  San  Francisco   (Elliott) 

None  in  San  Francisco   (Hazen) 

Oakdale   Irrigation   District    (Dillman) 7219  1990 

Puddle    for   the    dam    obtained   on   Lake    Merced 

Ranch    (Ellis)    7225  1993 

Twin   Peaks    Tunnel 

CLAY  STREET  TANK 

Cost  compared  to  Oakdale  concrete  tank  (Dillman)       7227  1993 

Cost  details   (Dockweiler) 7435  2060 

Erecting  methods  assumed  (Dockweiler) 7438  2061 

Erection  cost,  estimate  too  high  (Dockweiler) ....      7602  2117 

Excavation   cost    (Hazen) 

Fittings,  cost  of  (Elliott) 

Information,  basis  of   7602  2117 

Iron,  detail  of  erection  cost  (Dockweiler) 7436  2060 

Iron  plates,  cost  of  (Dockweiler) 7435  2060 

Iron  prices  too  high   (Dockweiler) 7438  2061 

Masonry,  cost  of   (Elliott) 

Nothing  added  for  wrought-iron   (Dillman) 7226  1993 

Retaining  wall,  cost  of  concrete   (Hazen) 

Steel,  cost  of   (Elliott) 

(Hazen) 
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7373 

2041 

7150 

1967 

7304 

2019 

7185 

1979 

7150 

1968 

7178 

1976 

7367 

2039 

7224 

1992 

7367 

2039 

7367 


7151 
7186 


7186 


2039 


1968 
1980 


1980 


7152 

1968 

7186 

1980 

7151 

1968 

2005 
2005 


2059 
2320 
2352 


2015 
1982 
2000 

2051 


Defendant 

CLAY  STEEET  TANK-Continued.  ^^        ^^ 

Wrought-iron   assumed    (Dockweiler) 7263 

Wrought-iron  construction    (Hazen) 

Wrought-iron,  cost  of   (Dockweiler) 7263 

CLIMATE 

Effect  of,  on  Eastern  working  conditions  (Metcalf ) 

Influence  on  overhead  (Metcalf) 

Influence  on  working  conditions  and  construction 

(Metcalf)     

COAL  MINES 

Eailroads,  attempt  to  mine  (Dillman) 7430 

COLLEGE  HILL  PIPE  LINE 

Depreciation    (Dillman) 8075 

COLLEGE  HILL  EESEEVOIR 

Depreciation    (Dillman) 8165 

Description  of  (Hazen) 

Embankment,  cost  of  (Elliott) 

Excavation,  contract  price   (Searls) 7293 

Excavation  cost   (Dillman) 7193 

(Dockweiler) 7248 

(Hazen) 

Excavation,  methods   assumed    (Dillman) 7403 

Excavation,  not  comparable  to  University  Mound 
or  Central  Eeservoirs   (Hazen) 

Excavation,  rock  cost  of   (Elliott) 

Leakage,  no  indication  of  (Hazen) 

Masonry  cost    (Dillman) 7193 

(Dockweiler) 7249 

Miscellaneous  cost  items    (Dillman) 7193 

Piping,   cost    (Elliott) 

Puddle  cost   (Dockweiler) 7249 

(Hazen) 

Eiprap,  cost  of  (Elliott)    

COLUMBIA  WATEE  &  LIGHT  CO 

Overhead     (Metcalf) 

COLUMBUS,    OHIO,    WATEE    WOEKS 

Time  of  construction  (Metcalf) 

COMPACTING 

Earth  dams,  necessary   ( Jas.  Martin) 

CONCEETE 

Buildings,    cost    of    (Phillips) 7540 

Calaveras  Dam,  cost  of  facing  (Elliott) 

Central  Eeservoir,  cost  of    (Searls) 7280 

Central  Eeservoir,  cost  of  material  (Dockweiler)  .  .      7281 

Central  Eeservoir,  cost  used  by  Dockweiler  does  not 

include  expansion  joints   (Hazen) 7319 

Central  Eeservoir,  mix  used    (Dockweiler) 7281 

Clay  Street  Tank,  cost  of  (Hazen) 

Clay  Street  Tank,  cost  of  retaining  wall  (Hazen) 
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7226 


7724 
7680 


7680 


1993 


2168 
2152 


2152 


7133 
7177 


7134 


1958 
1976 


1959 


7334 

2029 

7180 

1977 

7134 

1959 

1982 

1982 

7179 

1977 

7134 

1959 

7179 

1977 

7685 

2155 

7651 

2139 

7717 

2166 

2096 


7356 


2036 


2010 

2011 

2023 

2011 

7151 

1968 

7152 

1968 

1957 


7274 

2008 

7328 

2027 

7329 

2027 

Defendant  Plaintiff 
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CONCRETE— Continued. 

Corrections    made    in    schedule    due    to    material 

weights     (Dillman) 7161  1970 

Cost    (Newman) 7271  2008 

7269  2007 

7270  2007 

Cost,  basis  of  estimate   (Hazen) 7264  2006 

Cost   comparison,   University   Mound   and    Central 

Eeservoirs    (Hazen) 7320  2023 

Cost,  in  place  (Dillman) 7169  1972 

Cost  of  material,  San  Mateo  (Dillman) 7168  1972 

Crystal  Springs  Dam,   advised  with   Mr.   Keating 

(Dillman)     7409  2053 

Crystal  Springs  Dam,  assumed  same  quality  as  put 

in  by  Mr.  Schussler   (Dillman) 7417  2055 

Crystal  Springs  Dam,  mix  assumed  (Dillman)  ....      7418  2055 

Crystal  Springs  Dam,  weight  of   (Hazen) 7129 

Estimate,   basis   of    (Dillman) 7421  2056 

Experience    (Dillman) 7423  2056 

(Phillips) 7539  2096 

Fort  Mason  concrete  costs  compared  to  Hazen 's.. 

Fort  Mason  Tunnel,  cost  of  (Hazen) 

Fort  Mason  Tunnel,  method  of  placing  (Hazen)  . . 

Fort  Mason  Tunnel,  mix  used  (Newman) 7272  2008 

Fort  Mason  Tunnel  work  not  comparable  to  Spring 

Valley  work   ( Hazen) 

Francisco  Street  Reservoir  cost  compared  to  Lake 

Honda    (Hazen) 

Francisco  Street  Reservoir,  cost  of  (Hazen) 

Heat  used  in  drying  out  Dillman 's  samples 7165  1971 

Heavier  concrete  is  the  best   (Dillman) 7170  1973 

High  Pressure  Fire  System  comparable  to  certain 

of  the  Spring  Valley  structures   (Stocker) 7580  2110 

High    Pressure    Fire    System,    concrete    quantities 

(Stocker)   7581  2110 

High  Pressure  Fire  System,  cost  of  (Hazen) 7579 

High   Pressure   Fire   System,   cost    of   reinforcing 

(Stocker)   7580  2110 

High  Pressure  Fire  System,  reinforcing  paid  for 

extra    (Stocker) 7579  2110 

High   Pressure   Fire   System,   specifications,   items 

from    (Stocker) 7579  2110 

Labor,  cost  in  San  Francisco   (Elliott) 7356 

Lake  Honda  Reservoir,  cost  of  (Dockweiler) 7251  2001 

(Elliott) 

Lake  Honda  Reservoir,  Inspectors'  report  (Elliott) 
Lake  Honda  Reservoir,  material  in  the  neighbor- 
hood not  suitable  for  (Hazen) 7255 


7274 


7147 

7147 


1966 
1966 


2110 


7180 

1977 

7352 

2035 

7352 

2035 
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CONCRETE — Continued. 

Lombard  Street  Reservoir,  cost  of  (Hazen) 7146  1965 

Material  less  than  140  lbs.   (Dillman) 7157  1970 

Material  required  to  make  a  cubic  yard  (Dillman) .       7166  1972 

(Dockweiler) .       7258  2003 

Method  of  mixing  samples   (Dillman) 7131  1958 

Mix  used  in  San  Francisco  buildings  (Phillips) .  .  .      7542  2097 

Mix    used    in    Spring    Valley    Water    Co.  's    work 

(Hazen)     7355  2035 

Moisture,  percentage  of,  in  material  (Dillman)  .  . .       7124  1955 

(Ellis)  .  .  .      7130  1957 

Porosity  could  not  be  distinguished  with  the  naked 

eye    (Dillman) 7159  1970 

Porosity  equal  to  15%  of  volume   (Dillman) 7115  1952 

Potrero  Heights  Reservoir,  cost  of   (Dillman) 7223  1992 

(Dockweiler) . . .       7260  2004 

(Hazen)...  7142  1963 

Presidio  Heights  Tank,  cost  of  (Hazen) 7151  1968 

Prices  used  high,  according  to  Mr.  Keating,  con- 
tractor   (Dillman) 7408  2052 

Reservoirs,  City,  basis  of  estimate   (Dillman) ....       7410  2053 

Reservoirs,  City,  Labor  Union  conditions  not  con- 
sidered in  estimate   (Dillman) 7407  2052 

Samples,  conditions  of  those  made  by  Dillman.  . .  .       7417  2055 

Samples    differ    in    appearance    from    that    taken 

from   Crystal   Springs  Dam    (Dillman) 7159  1970 

Samples,  method  of  mixing    (Dillman) 7156  1969 

Specific  gravity    (Dillman) 7117  1953 

Sunol   Filter   Galleries,   contractor   lost   $1.00    per 

cubic    yard    (Elliott) 7496  2082 

Sunol  Filter  Galleries,  cost  compared  to  estimate 
( Hazen)   

Sunol  Filter  Galleries,  cost  of  (Elliott) 

Sunol  Filter  Galleries,  reinforcing  not  included  in 
estimate    (Hazen) 

Sunol  Tunnels,  cost  of  (Lawrence) 

Twin  Peaks,  better  than  University  Mound  (Dock- 
weiler)          7229  1994 

Twin  Peaks  Reservoir,  cost  of  mixing  and  placing 

(Dockweiler)     7234  1994 

Twin  Peaks  Reservoir,   explanation  of   cost  sheets 

(Dockweiler)     7234  1994 

Twin  Peaks  Tunnel,  statement  by  Searls 7313  2021 

University    Mound    Reservoir,    basis    of    estimate 

(Dillman)    7192  1982 

University  Mound  Reservoir,  cost  of  (Elliott) 7174  1974 

(Dillman) 7189  1981 

(Dockweiler) 7229  1994 

xiv 
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1971 

7127 

1956 

7126 

1956 
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CONCRETE— Continued. 

University  Mound  Reservoir  prices  based  on  Twin 

Peaks  construction  (Doekweiler) 7229  1994 

Water,  amount  in  (Hazen) 

Weighing  methods  adopted  by  (Dillman) 7115  1953 

7122  1955 

(Hazen) 

Weight,  discussion  of  Dillman 's  methods   (Hazen) 

Weight,  defendant's  method  inaccurate  (Dillman)      7164  1971 

Weight  due  to  plums   (Dillman) 7156  1969 

Weight  of   (Dillman) 7117  1953 

7156  1969 

Weight    of    block     from     Crystal     Springs    Dam 

(Dillman)     7162  1971 

Weight  of  material  would  be  greater  than  the  fin- 
ished product  (Hazen) 7130  1958 

Weight  of,  original  figures  (Dillman) 7118  1954 

7125  1956 

Weight  of  samples  mixed  by  (Dillman) 7162  1971 

7163  1971 

Weights  would  be  shy  300  lbs.  per  cubic  yard  in 

duplicating  Crystal  Springs  Dam  (Dillman) ....       7167  1972 

7168  1972 

CONSOLIDATION 

As  affecting  rates   (Metcalf ) 

Depreciation,  affected  by   (Hazen) 

CONSTRUCTION 

Climate,  effect  of  on  Eastern  work  (Metcalf) 

Consulting  engineers  on  Spring  Valley  Water  Co.  's 

works  (Hazen)    

Engineering  organization   (Hazen) 

Labor    cost,    contract    compared    to    day's    work 

(Hazen)   

Los  Angeles  Aqueduct,  time  of  (Greene) 

Methods    assumed    in   reproducing    Spring    Valley 

Water  Co.  's  system  (Metcalf) 

Portland,  Or.    (Dillman) 7601  2117 

7753  2180 

7765  2183 

7852 

(Doekweiler) 7765  2183 

7768  2185 

7772  2186 

Spring  Valley  Water  Co.  system  not  to  be  meas- 
ured by  ordinary  work  in  California  (Hazen) . .  7288  2013 

XV 
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2328 
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7806 

2197 

7779 
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7741 
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2201 
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CONSTRUCTION— Continued. 

Time  necessary  to  reproduce  Spring  Valley  Water 

Co.  's   system    (Hazen) 7645  2137 

(Metcalf ) 7650  2138 

7815     2200 

7736     2173 

7654     2140 

7738     2174 

CONTINGENCIES 
See  OVERHEAD 
CONTRA  COSTA  WATER  COMPANY 

Interest    rate    (Dillman) 7835  2207 

Interest  rate  paid,  not  comparable  to  Spring  Val- 
ley Water  Co.  's  (Dillman) 7835  2207 

CONTRACTS 

Central  Reservoir,  conditions  (Dockweiler) 7241  1997 

Cost,  more  accurate  than  records  kept  by  resident 

engineers    (Hazen)     7270  2008 

Excavation,  Clarendon  Heights  Tank  (Elliott)  .  . .  7373  2041 

Excavation,  College  Hill  (Searls) 7293  2015 

Excavation,  Oakdale  Irrigation  District  (Dillman)       7199  1984 

7202  1985 

High  Pressure  Fire  System  for  pipe  laying  in- 
cluded cutting  of  pavements   (Stocker) 7576  2108 

High  Pressure  Fire  System,  pipe  laying   (Hazen)  7575  2108 

7576  2108 

People's  Water  Company  and  Piedmont  Paving 
Company  for  the  construction  of  Ceneral  Reser- 
voir (Exhibit  No.  153) 7531  2093 

Twin  Peaks  Tunnel,  concrete  statement 7313  2021 

Twin  Peaks  Tunnel,  payments  (Hazen) 7315  2022 

CORRECTIONS 

Central  Reservoir,  costs   (Hazen) 7434  2060 

Concrete  schedule,  due  to  material  weights  (Dili- 
man)     7161  1970 

Exhibit  No.  161,  Plaintiff 's 8070  2318 

In   Inventory    (Dillman) 7609  2118 

(Hazen) 7609  2118 

In   re  reservoir  values,   page    1320   of   transcript 

(Grunsky)    8265  2389 

In  transcript 7024  1924 

7723  2168 

7724 

7773  2186 

7785 

8170 

Overhead  (Hazen)   7685  2156 

Potrero  Heights  Reservoir  costs  (Elliott) 7194  1982 
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CORRECTIONS— Continued. 

Riveted  pipe,  comparative  sheet 

Sunol  Tunnel,  in  overhead  Western  Pacific  Rail- 
road (Hazen)    

Tunnels,   cost   of   in    Oakdale    Irrigation   District 

(Dillman)    7374  2041 

CORROSION 

In  pipes   (Hazen) 

COST 

Central  Reservoir  (See  CENTRAL  RESERVOIR) 

City  reservoirs,  see  RESERVOIRS,  CITY 

Concrete,  see  CONCRETE 

Excavation,  see  EXCAVATION 

High  Pressure  Fire  System,  See  HIGH  PRESSURE 

FIRE  SYSTEM 
Labor,  see  LABOR 

Pipe,  riveted.     See  PIPE  RTVETED 
Reservoirs,  City.     See  RESERVOIRS,  CITY 
Tanks.    See  TANKS,  CITY 
CROCKER  TRACT 

Excavation    (Ellis)    8236  2373 

Excavation  cost   (Ellis) 8230  2371 

CRYSTAL  SPRINGS  DAM 

Concrete,  assumed  the  same  quality  put  in  by  Mr. 

Schussler   (Dillman)    7417  2055 

Concrete,  cost  in  place  (Dillman) 7169  1972 

Concrete,  percentage  of  moisture  in  material  (Dili- 
man)     7124  1955 

Concrete,  weight  of  (Dillman) 7117  1953 

7120      1954 

7162      1971 

(Hazen) 

Concrete,  weights  would  be  shy  300  lbs.  per  cubic 

yard  in  duplicating  (Dillman) 7167  1972 

7168  1972 

Condition  of    (Dockweiler) 8033  2305 

Depreciation   (Dillman)    8073  2319 

Engineers'  salaries  (Dockweiler) 7823  2204 

Hauling,  estimate  does  not  allow  for  moisture  in 

material   (Dillman)    7123  1955 

Life  of  (Dockweiler) 8033  2305 

Overhead,  interest-during-construction  (Metcalf )  . . 

CRYSTAL  SPRINGS  DAM  (UPPER) 

Depreciation    (Dockweiler) 8035  2306 

(Dillman) 8073     2319 

(Hazen) 
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7129 
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2252 
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CEYSTAL  SPEINGS  DAM  (UPPEE)-Continued.    EeC°rd        At>StraCt     ReC°rd       AbstraCt 

Life  of   (Doekweiler) 8036  2306 

Utility    (Doekweiler) 8035  2306 

(Hazen) 7922  2253 

CEYSTAL  SPEINGS  PD?E  LINE 

Depreciation   (Dillman)    8075  2320 

CEYSTAL   SPEINGS   PD?E   LINE   TUNNELS 

Depreciation    (Hazen)     7930  2256 

CEYSTAL  SPEINGS  PUMP  LINE 

Depreciation    (Hazen)     7929  2256 

CEYSTAL  SPEINGS  EESEEVOTE 

Apportionment  of  cost  to  reservoir  and  watershed 

lands  (Table  19)   (Grunsky) 7878  2226 

Average    cost    as    affected    by    excluded    parcels 

(Grunsky)    8207  2365 

Basis  of  segregation  of  tracts  for  reservoir  values 

(Grunsky)    8205  2365 

Comparison  of  value  between  valley  and  rough  hill 

lands    (Grunsky)    8173  2354 

Lands,  average  cost  of  (Grunsky) 8187  2358 

8205  2365 

Lands,  average  cost  of  certain  parcels  (Grunsky) .  .  7863  2217 

7864  2217 

Lands,  cost  of  (Table  29)    (Grunsky) 8255  2383 

Lands,  date  of  purchase  (Grunsky) 8213  2367 

Lands,  method  of  estimating  value  (Dillman) 8268  2391 

Lands,  price  paid  for  (Table  27)    (Grunsky) 8253  2381 

Lands;    price    paid    for    watershed     (Table    26) 

(Grunsky)    8252  2380 

Method  of  estimating  reservoir  values  (Grunsky) .  .  8210  2366 

Eatio  of  watershed  land  value  to  reservoir  value  as 

shown  by  original  cost  (Grunsky) 8208  2366 

Eeasons    for    using    certain    parcels    in    valuation 

(Grunsky)    8171  2353 

Siltage    (Doekweiler)    7923  2253 

Watershed  lands,  cost  of  (Table  28)    (Grunsky) . .  8254  2382 

CEYSTAL  SPEINGS  VALLEY 

Population     of,     prior     to     building     the     Dam 

(Grunsky)      8180  2356 

CEYSTAL  SPEINGS  WATEESHED 

Average  cost  of  land   (Grunsky) 8206  2365 

DAMS 

Auxiliaries,  life  of  (Doekweiler) 8034  2305 

Crystal  Springs   (Upper)    depreciation   (Hazen) . .  7930  2256 

Depreciation    (Hazen)    7921  2252 

7924  2253 

Life   of    (Dillman) 8072  2318 

(Doekweiler) 8033  2305 

(Metcalf ) 7983  2280 
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DAMS,  EARTH 

Compacting  necessary   ( Jas.  Martin) 7717  2166 

Cost  estimate  are   for  direct  charges   only    (Jas. 

Martin)    7698  2161 

Experience   (Jas.  Martin) 7692  2158 

7709  2164 

Lake  Arthur,  See  LAKE  ARTHUR  DAM 
Lake  Valley,  see  LAKE  VALLEY  DAM 
Pilarcitos  Dam,  see  PLLARCITOS  DAM 

Polling,  methods  used  (Jas.  Martin) 7697  2161 

San  Andres  Dam,  See  SAN  ANDEES  DAM 
DAVIS  TUNNEL 

Depreciation    (Dillman) 8160  2350 

(Dockweiler) 8161  2351 

Depreciation    (Hazen)     8164  2352 

8162  2351 

Kock  crushing,  cost   (Lawrence) 8226  2371 

Utility  of   (Dillman)    8160  2350 

8164  2352 

DEER  CEEEK  FOEEEAY 

Cost  of  (Elliott) 7338  2030 

Description  of  work   (Elliott) 7336  2030 

Equipment  used   (Elliott) 7338  2030 

Haubng  conditions  from  Nevada  City  (Elliott) . .  7338  2030 

DEEE  CEEEK  POWEE  HOUSE 

Embankment,  cost  of   (Elliott) 7172  1973 

DENVEE  UNION  WATEE  CO. 

Depreciation   data    (Hazen) 7943  2262 

Interest-during-construction  (Metcalf )    7812  2199 

7813  2199 

Overhead  (Metcalf) 7684     2155 

7811     2199 

Overhead,  findings  of  the  court 7812  2199 

Overhead,  interest-during-construction  (Metcalf) .  .  7741  2175 

Structures,  reproduction  cost  (Metcalf) 7814  2200 

Time  of  construction  assumed   (Metcalf) 7812  2199 

Value    compared    to    Spring    Valley   Water    Co.  's 

system    (Metcalf)    7814  2200 

DEPEECIATION 

Abandoned  structures   (Dockweiler) 8146  2345 

(Hazen) 7959  2268 

Abandoned  structures,  included    (Hazen) 7955  2266 

Abandoned  structures,  not  included  (Hazen) 7955  2266 

Abandoned  structures,  value  of   (Hazen) 7957  2267 

Accounting  allowance  used  in  estimate   (Dillman)      8155  2349 

Accrued  and  annual,  relation  (Metcalf) 8122  2337 

8134  2341 

(Hazen) 8122  2337 

Accrued,  interest  rate  on   (Metcalf) 8126  2338 
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DEPRECIATION— Continued. 

Accrued,  method  of  estimating  (Hazen) 8106  2331 

Accrued,   plus   depreciated   cost,   equals   cost   new 

(Metcalf)    8130  2340 

Accrued,  sinking  fund  method  (Metcalf) 7994  2286 

8000  2289 

Accrued,  straight  line  method  (Dockweiler) 8032  2304 

(Metcalf) 8007  2293 

Age  of  existing  structures  (Hazen) 7958  2267 

Agee,  assumed  were  agreed  to  (Metcalf) 7996  2288 

Alameda  Pipe  Line    (Dillman) 8076  2320 

Allowance,  total    (Dockweiler) 8144  2345 

Amount  written  off  books  since  1908  (Searls) 8105  2331 

Annual    allowance    (Hazen) 8109  2332 

Annual  allowance,  percentage  (Dockweiler) 8052 

Annual  allowance,  sinking  fund  method  (Metcalf)  7994  2286 

7998  2289 

Annual   and   accrued,   relation    (Hazen) 8122  2337 

(Metcalf) 8134  2341 

Annual,  basis  of  estimating  (Hazen) 7935  2259 

Annual,  explanation  of  (Hazen) 7935  2259 

Annual,  methods  of  estimating  (Hazen) 7936  2259 

7941  2261 

Annual,  straight  line  method  (Dockweiler) 8032  2304 

(Metcalf) 8007  2293 

Antigo  Water  Company,  life  of  structures    (Dill- 
man)  8083 

Appleton  Water  Works,  life  of  structures    (Dill- 
man)     8083  2323 

Appreciation   in   value   should   not   be    considered 

(Searls)     8069  2318 

As  affected  by  consolidation  of  two  or  more  com- 
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Stone  Dam  Syphon  (  Dillman) 8075  2320 

Stone  Dam  Tunnels    (Dillman) 8073  2319 

Straight  line  method  (Dockweiler) 8148  2346 

(Hazen) 

(Metcalf) 

Straight  line  method,  advantages  of  (Dillman)..        8057  2313 

Straight  line  method  as  applied  to  flumes  (Hazen) 

Straight  line  method  assumed   (Searls) 8030 

Straight  line  method,  basis  of  estimate  (Metcalf) 
Straight  line  method,  criticism  of    (Metcalf)  .... 

(Hazen)  .... 

Straight  line  method,  explained   (Hazen) 

Straight  line  method  not  fair   (Metcalf) 

Straight  line  method,  results  of  (Dillman) 8088  2326 

Straight  line  method  the  best  (Dockweiler) 8147  2346 

Structures  abandoned   (Dillman) 8089  2326 

8087  2325 

8092  2327 

8167  2353 

(Dockweiler) 7961  2268 

8096  2328 

(Metcalf) 

Structures  abandoned,  considered  in  estimate  (Met- 
calf)     

Structures  abandoned,  not  considered  (Dillman)  . .      8093  2327 

(Dockweiler) . .      8145  2345 

Structures    abandoned,    reasons    for     considering 

(Hazen)   

Structures  abandoned,  should  be  no  allowance  for 

in  rates   (Dillman)    8087  2325 

8092  2327 

Structures  abandoned,  value  of,  not  considered  in 
estimate    (Metcalf) 
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DEPEECIATION— Continued. 

Structures,    estimated    life    based    on    inspection 

(Hazen)   

Structures,  method  of  estimating  life  (Hazen)  .... 

Study  of  Metcalf  's  methods  (Dillman) 8061  2315 

Submerged  pipe    (Hazen) 

Submerged  pipe,  life  of   (Hazen) 

Summary    (Metcalf) 

Sunol  Dam  (Dillman) 8073  2319 

Sunol  Dam,  pollution  of  water  possible  (Dillman)      8073  2319 

Sunol  Filter  Galleries   (Hazen) 

Snuol  Filter  Galleries;  life  of  (Hazen) 

Sunol  Flumes   (Dillman) 8075  2320 

Sunol   Tunnels    (Dillman) 8075  2320 

(Dockweiler) 8138  2343 

Sunol   Tunnels,   functional  only    (Dockweiler) 8138  2343 

Sunol  Tunnels,  life  of   (Dockweiler) 8139  2343 

Sunol  Tunnel,  method  of  estimating  (Dockweiler)       8135  2342 

Table  of  probable  life,  used  by  J.  H.  Dockweiler 

in  computing  accrued  and  annual  depreciation..      8032  2304 

Tanks,  City   (Hazen) 7934  2258 

Theory  of   (Dillman) 8056 

(Dockweiler) 8151  2347 

(Master) 8068     2318 

(Metcalf) 7966     2270 

Total  accrued   (Dockweiler)    8050  2312 

' l  Total  Life » »  method   (Metcalf) 7992  2285 

Tunnels    (Dillman) 8073  2319 

(Hazen) 7921  2252 

7924  2253 

(Dockweiler) 8041  2308 

8138     2343 

(Metcalf) 7985     2282 

Tunnels,  method  of  estimating   (Dockweiler) 8143  2344 

University  Mound  Keservoir   (Dillman) 8165  2352 

Visible  depreciation  is  greater  in  latter  years  than 

in  the  first  year   (Dockweiler) 8152  2348 

Wisconsin     Eailroad     Commission     methods     used 

(Hazen)   8116  2335 

DEPEECIATION  ACCOUNTING 

American  Society  of  Civil  Engineers 7973  2275 

DES  MOINES  WATEE  WOEKS 

Overhead    (Metcalf) 7673  2150 

7683  2154 

DEVELOPMENT  EXPENSE 
See  OVEEHEAD. 
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DILLMAN,  GEO.  L. 

Cross  Examination   (Tunnels) 7051-7068%   1932-1937 

7074-7099   1937-1947 

Ee-direct  examination 7099-7104  1947-1948 

Direct    examination    (Concrete) 7114-7126  1952-1956 

Cross  examination    7156-7170  1969-1973 

Direct  examination    (City  Eeservoirs) 7187-7193  1980-1982 

7198-7227  1983-1993 

(Tunnels) 7374-7377  2041-2042 

Cross  examination   (City  Eeservoirs) 7377-7392  2042-2047 

7400-7424  2050-2057 

Ee-direct  examination   7424-7430  2057-2059 

Ee-cross  examination  7430-7433  2059-2060 

Direct  examination  (Pipe  riveted,  City) 7501-7503  2084-2084 

Cross  examination   7596-7600  2115-2116 

Direct  examination   (Overhead) 7748-7753  2178-2180 

Cross  examination   7825-7852  2204-2212 

Ee-direct    examination    7852-7853  2212-2213 

Ee-eross  examination 7853-7857  2212-2214 

Direct  examination  (Depreciation) 8056-8098  2313-2329 

Cross  examination   8155-8168  2348-2353 

Concrete  experience   7423  2056 

Depreciation,    experience    8076  2320 

Estimating    cost,    experience 7424  2057 

Excavation  experience    7198  1983 

Pipe  riveted,  experience  in  laying  in  cities 7599  2116 

Preliminary    investigation    of    water    supply    con- 
struction  experience    7848  2211 

Qualifications    7424  2057 

Eeservoir  work  experience 7187  1980 

Tunnel  experience   7068  1936 

Tunnels,  experience  with  lined  tunnels 7099  1946 

Tunnels,  no  experience  in  drifting  through  sand.  .       7098  1946 

Tunnels,  no  experience  in  lining 7051  1932 

DIPPING 

Pipe  riveted,  Spring  Valley  Water  Co's.  methods 

the  best    (Dockweiler) 8042  2309 

DISTED3UTI0N  SYSTEM 

Eeservoirs,   See   EESEEVOIES,   CITY 

Tanks,  See  TANKS,  CITY 

Pipes,  See  PIPE  CAST,  PIPE  EIVETED,  ETC 

DOCKWEILEE,  J.  H. 

Cross  examination   (Tunnels) 7025-7051  1924-1932 

Direct  examination  (City  Eeservoirs) 7227-7263  1993-2005 

Cross  examination    7435-7440  2060-2062 

7479-7484  2075-2077 

Direct  examination   (Pipe  riveted,  City) 7570-7574  2106-2108 

Cross  examination    7602-7605  2117-2118 
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DOCKWEILEB,  J.  H.— Continued. 

Direct  examination   (Overhead) 7753-7772  2180-2186 

Cross  examination   7857-7859  2214—2215 

Direct  examination   (Depreciation) 8030-8056  2304-2313 

Cross  examination   8135-8146  2342-2345 

Ke-direct   examination    8146  2345 

Ee-cross   examination    8146-8155  2345-2348 

DBAINAGE  SYSTEM 

Lake  Honda  Eeservoir   (Dillman) 7430  2059 

(Elliott) 7213  1988 

Lake  Honda  Eeservoir,  cost  of 7221  1991 

(Dillman) 7222     1991 

(Elliott) 7181     1977 

DBINKHOUSE  LANDS 

Decision  in  re   (Searls) 8177  2355 

History  of  case    (Searls) 8177  2355 

Improvements    (Grunsky) 8178  2355 

(Searls) 8177  2355 

Purchase  of   (Grunsky) 8175  2355 

Valuation  of,  in  condemnation  proceedings  (Grun- 
sky)       8176  2355 

Value  of  (Grunsky) 8267y3 

Value  of,  as  shown  in  decision  (Searls) 8177  2355 

DEUM  FOEEBAY 

Character  of  material  excavated  ( Jas.  Martin) . . .  7707  2163 
Cost  data  testified  to  includes  only  direct  charges 

(Elliott)     7348  2034 

Cost  figures,  no  detail  of  (Jas.  Martin) 7732  2171 

Cost  figures   furnished  Mr.   Elliott  are   for   direct 

charges  only   (Jas.  Martin) 7703  2162 

Description  of  work   (Elliott) 7347  2033 

Equipment  included  in  cost  (Elliott) 7348  2034 

Steam  shovel,  not  satisfactory  (Jas.  Martin) 7706  2163 

EAETH  DAMS 

Puddle  cost   (Hazen) 7295  2015 

EAETHQUAKE,  1906,  SAN  FEANCISCO 

Condition  of  water  supply  (Dillman) 7214  1988 

Effect  on  company's  works    (Metcalf ) 7978             2277 

ELLIOTT,  GEO.  A. 

Direct  examination  (City  Eeservoirs) 7172-7187  1973-1980 

Cross  examination    7335-7373  2029-2041 

Ee-direct    examination    7373-7374  2041-2041 

Direct   examination    (Pipe   Eiveted,   City) 7472-7477  2072-2075 

7484-7498  2077-2083 

Cross    examination    7524-7529  2091-2093 

Appraisal  made  independent  of  Hazen 7177             1976 

Brickwork  experience    7363             2038 
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ELLIOTT,  GEO.  A.— Continued. 

Figures   on  Drum   Forebay   and  Lake   Arthur   se- 
cured for  me  by  Mr.  Elliott  ( Jas.  Martin) 7732  2171 

Pipe  riveted,  amount  laid  (Elliott) 7495  2082 

Pipe  riveted,  experience  in  laying 7472  2072 

7485  2077 

7526  2092 

ELLIS,  N.  RANDALL 

Direct  examination  (Flumes) 8233-8246  2372-2377 

8271-8273  2391-2392 

Cross  examination   8273-8296  2392-2400 

Excavation  experience    (Ellis) 8236  2373 

Flumes,  experience 8233  2372 

(Ellis) 8278  2394 

EMBANKMENT 

Basis  of  estimate  cost  (Jas.  Martin) 7718  2166 

Central  Reservoir,  cost  of   (Dockweiler) 7243  1998 

College  Hill  Reservoir,  cost  of   (Elliott) 7177  1976 

Cost   of    (Jas.    Martin) 7718  2166 

Deer  Creek  Power  House,  cost  of(  Elliott) 7172  1973 

Earth  Dams,  cost  estimates  are  for  direct  charges 

only    (Jas.    Martin) 7698  2161 

Earth  Dams,  methods  of  rolling  (Jas.  Martin) 7697  2161 

Francisco  Street  Reservoir,  cost  of  (Elliott) 7185  1979 

Lake  Arthur  Dam,  cost  of   (Elliott) 7173  1974 

Lombard  Street  Reservoir,  cost  of  (Hazen) 7145  1965 

Pilarcitos  Dam,  cost  of   (Jas.  Martin) 7700  2161 

San  Andres  Dam,  basis  of  estimate  (Jas.  Martin)  7694  2159 

San  Andres  Dam,  cost  of  (Jas.  Martin) 7693  2159 

San  Andres  Dam,  method  of  construction  assumed 

(Jas.  Martin) 7693  2159 

San  Andres  Dam,  progress  of  work  assumed  (Jas. 

Martin)     7719  2167 

Segregation  of  cost  (Jas.  Martin) 7695  2160 

University  Mound,  cost  of   (Dillman) 7189  1981 

(Dockweiler) 7228  1994 

(Elliott) 7172  1973 

EQUIPMENT 

Central  Reservoir,  charges  for   (Dockweiler) 7243  1998 

(Hazen) 7333  2029 

Central  Reservoir,  cost  analyzed   (Ellis) 7243  1998 

..' 8244  2377 

Central  Reservoir,  cost  of   (Dockweiler) 7246  1999 

7247  2000 

(Hazen) 7331  2028 

Deer  Creek  Forebay,  cost  of   (Elliott) •  7338  2030 

Depreciation  (Hazen) 7893  2237 

Drum  Forebay,  items  included  in  cost   (Elliott) . .  7348  2034 
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EQUIPMENT — Continued. 

High  Pressure  Fire  System,  not  included  in  cost 

(Stocker)   7560 

Eental    rates    (Ellis) 7332 

Sunol    Tunnels,    compressor    foundations     (Dock- 

weiler)    7026 

Sunol  Tunnels,  cost  of  track    (Dockweiler) 7032 

Tunnels,   depreciation   of   drills    (Dockweiler) ....       7048 

Tunnels,   miscellaneous   items    (Dockweiler) 7030 

Tunnels,  number  of  cars  proposed   (Dockweiler)  .  .       7047 

Tunnels,    repairing    of    (Dockweiler) 7049 

Tunnels,  sizes  of  cars   (Dillman) 7078 

EEEOES 

Depreciation  tables    (Metcalf ) 

Exhibit  No.  161,  Plaintiff's 

In  inventory   (Dillman) 7609 

(Hazen) 

EXCAVATION 

Blasting,  cost  of,  in  solid  rock  ( Jas.  Martin) 

Borrow-pits    (Jas.   Martin) 

Calaveras,  compared  to  City  Eeservoirs  (Elliott) . . 

Calaveras,  cost  of   (Elliott) 

Calaveras  Dam,  character  of  material   (Elliott) ; . 

Central  Pumping  Station   (Elliott) 

Central  Pumping  Station,  cost   (Elliott) 

Central  Eeservoir,  cost  compared  with  University 
Mound   estimates    (Hazen) 

Central  Eeservoir,  excavation  easier  than  at  Uni- 
versity Mound  (Hazen) 

Central  Eeservoir,  ideal  for  steam  shovel  (Ellis)  . .       7245 

Central  Eeservoir,  quantities    (Wilhelm) 

City  Eeservoirs,  classification  of  material  in  inven- 
tory (Elliott) 

City   Tanks,   cost   of    (Dillman)     7227 

Clarendon  Heights  Tank,  contract  (Elliott) 

Clarendon  Heights  Tank,  cost  of  (Hazen) 

Clarendon  Heights  Tank,  original  cost  of  (Searls)       7304 

Clay  Street  Tank,  cost  of  (Hazen) 

College  Hill  Eeservoir,  contract  price  (Searls)  ....       7293 

College  Hill  Eeservoir,  cost  of  (Dillman) 7193 

(Dockweiler) 7248 

(Hazen) 

College  Hill  Eeservoir,  methods  assumed  (Dillman)      7403 
College  Hill  not  comparable  to  University  Mound 

or   Central    (Hazen) 

College  Hill  Eeservoir,  rock  cost   (Elliott) 
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7173 

1974 

7342 
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7180 
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7368 

7279 

2010 

7326 
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2026 
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2063 

7301 
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7373 
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7150 

1967 

7304 

2019 

2019 

7151 
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7134 


7334 
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EXCAVATION— Continued. 

Cost,  basis  of  estimate  (Hazen) 7264  2006 

Cost  comparison   differs  with  different  equipment 

assumed    (Hazen) 7286  2012 

Cost  of,  miscellaneous   (Dillman) 7198  1983 

Crocker   Tract    (Ellis) 8236  2373 

Crocker  Tract,  cost  of  (Ellis) 8236  2373 

Earth,  cost  of   (Ellis) 8237  2374 

Experience,    (Dillman) 7198  1983 

(Ellis) 8236  2373 

Flumes,    comparative    cost    for     different    width 

benches    (Ellis) 8284  2396 

Plumes,  cost  estimates  include  direct  charges  only 

(Jas.    Martin) 7698  2161 

Flumes,  cost  of    (Jas.  Martin) 7701  2162 

Flumes,  estimate  based  on  nine-hour  day   (Ellis) .       8241  2376 

Flumes,  estimate  compared  to  Hazen 's  and  Lip- 

pincott's    (ElUs) 8242  2376 

Flumes,  excavated  material    (Ellis) 8237  2374 

Flumes,  experience    (Ellis) 8233  2372 

Flumes,  grading  methods    (Ellis) 8280  2394 

Flumes,  labor  cost  resolved  from  ten  to  eight  hour 

day    (EUis) 8243  2376 

Flumes,  Martin 's  costs  discussed  (Ellis) 8282  2395 

Flumes,  methods  used  (Jas.  Martin) 7691  2158 

Flume  work  compared  to  road  work  (Jas.  Martin)  7691  2158 

Flume  work  compared  to  trench  work  (Ellis) 8283  2395 

Fort  Mason  Tunnel,  cost  of  (Hazen) 7329  2027 

Francisco  Street  Reservoir,  cost  of  (Dillman) 7226  1993 

(Elliott) 7185  1979 

(Hazen) ....  7147  1966 

Francisco   Street  Reservoir  difficulties    (Hazen) . .  7148  1966 

Francisco    Street,    method    of    handling    material 

(Dockweiler)     7263  2005 

Hauling   Cost    (Hazen) 7291  2014 

High  Pressure  Fire  System,  average  cost   (Hazen)  7515  2088 

High  Pressure  Fire  System,  compared  to   Spring 

Valley  work  (Hazen) 7517  2089 

(Stocker) 7588     2113 

7591      2114 

High    Pressure    Fire    System,    cost    compared    to 

Spring  Valley  Water  Co 's.   (Dockweiler) 7573  2107 

(Stocker) 7591  2114 

High  Pressure  Fire  System,  length  of  trench  left 

open    (Stocker)     7587  2113 

High  Pressure  Fire  System,  specifications  not  en- 
forced   (Stocker) 7587  2113 

Lagging,  necessity  of,  in  trench  work  (Hazen) . . .  7515  2088 
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EXCAVATION— Continued. 

Lake  Aruth  Dam,  cost  obtained  from  Jas.  Martin 

(Elliott)     7343  2032 

Lake  Honda  Reservoir,  basis  of  estimate  (Hazen)  7205  1986 
Lake  Honda  Reservoir,  character  of  material  ex- 
cavated (Elliott) 7210            1987 

Lake  Honda  Reservoir,  cost  compared  with  cost  of 

pipe    (Dillman) 7222  1991 

Lake  Honda  Reservoir,  cost  of  (Dillman) 7139  1961 

7204     1985 

7402      2051 

(Dockweiler) 7250  2001 

(Hazen) 7136     1960 

(Elliott) 7180     1977 

Lake    Honda    Reservoir,    cost   of    handling    water 

(Hazen)     7296  2016 

Lake    Honda   Reservoir,   drainage   cost   should   be 

added  to  estimate   (Dillman) 7211  1987 

Lake    Honda   Reservoir,   Elliott's   cost    of   sewers 

compared  to  Hazen 's   (Elliott) 7182  1978 

Lake    Honda   Reservoir,    drainage   methods    (Dili- 
man)   7401  2050 

Lake  Honda  Reservoir,  figure  too  low  for  marshy 

ground   (Dillman)    7216  1989 

Lake  Honda  Reservoir,  hauling  of  material   (Dili- 
man)   7400  2050 

Lake   Honda   Reservoir,   increase   in   cost    due   to 

drainage    (Dillman) 7381  2044 

Lake  Honda  Reservoir,  method  of  handling  water 

(Dockweiler)   7250  2001 

Lake   Honda   Reservoir,   water   not   considered   in 

estimate   (Dillman) 7201  1984 

Lombard  Street  Reservoir,  compared  to  Francisco 

Street  Reservoir   (Elliott) 7185  1979 

(Dockweiler) 7263  2005 

Lombard  Street  Reservoir,  cost  of  (Hazen) 7145  1965 

(Elliott) 7184  1979 

(Dockweiler) 7260  2004 

Lombard  Street  Reservoir,  method  of  handling  ma- 
terial  (Dockweiler)    7263  2005 

Merced  Flumes,  cost  of  (Ellis)    8237  2374 

Oakdale,  cost  of  trenching  (Dillman) 7222  1991 

Oakdale  Irrigation  District,  bids  (Dillman) 7199  1984 

7202  1985 

Pacific  Gas  &  Electric  Co 's  cost  figures  on  file  with 

Railroad  Commission    (Ellis) 8289  2398 

Pavements  deducted  from   (Stocker) 7594  2115 

Pilarcitos  Dam,  cost  of   (Jas.  Martin) 7700  2161 
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Pipe  covered  32  inches  in  Spring  Valley  System 
(Elliott)     

Pipe  riveted    (Elliott) 

Pipe  riveted,  basis  of  estimate  (Dockweiler) 

(Stocker) 

Pipe  riveted,  cast  iron,  prices  assumed  by  Stocker 
(Searls)    

Pipe  riveted,  compared  to  cast  iron  (Dockweiler)  . 

Pipe  riveted,  cost  compared  to  Hazen's  (Dillman) 

Pipe  riveted,  cost  in  City  (Dockweiler) 

Pipe  riveted,  cost  includes  difficulties  of  obstruc- 
tions,   etc.    (Dockweiler) 

Pipe  riveted,  cost  of  (Dillman) 

(Elliott) 

Pipe  riveted,  country  cost  used  (Dillman) 

Pipe    riveted,    difficulties    in    laying    city    pipes 
(Dillman)     

Pipe  riveted,  High  Pressure  Fire  System,  methods 
compared  to  Spring  Valley  Co's.  (Stocker) 

Pipe  riveted,  items  included  costs   (Dockweiler)  .  . 

Potrero     Heights     Eeservoir,     basis     o  f    estimate 
(Hazen)     

Potrero  Heights  Eeservoir,  cost   (Dillman) 

(Dockweiler) 

(Elliott) 

Potrero  Heights  Eeservoir,  loose  rock  (Dillman)  . . 

Potrero  Heights  Eeservoir,  methods  assumed  (Dili- 
man)   

Powder  not  used  in  city  (Elliott) 

Presidio  Heights  Tank,  cost  of   (Hazen) 

Eailroad  work,  cost  of  (Ellis) 

Eeservoirs,    City,    estimate    based    on    judgment 
(Dillman)     

Eeservoirs,  City,  cost  of   (Hazen) 

Eeservoirs,  City,  not  influenced  by  Oakdale  well 

costs   (Dillman) 7400 

Eeservoir  work,  compared  to  railroad  work   (Dili- 
man)     7381 

Eock,  cost  of   (Ellis) 8238 

8282 

San    Andres    Dam,    cost    items    explained     (Jas. 
Martin)    

San  Andres  Dam,  methods  assumed  (Jas.  Martin) 

Sierra  Flumes,   classifications   of   excavated   mate- 
rial  (Ellis)    8274 

8287 

Sierra  Flumes,  construction  methods    (Ellis) 8279 

Sierra  Flumes,  method  of  segregating  cost  (Ellis)      8277 
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2107 

~ 

7501 

2084 

7604 

2118 

7603 

2117 

7221 

1991 

7488 

2079 

7501 

2084 

7597 

2116 

7564 

2104 

7603 

2117 

7300 

2017 

7222 

1992 

7259 

2004 

7183 

1978 

7222 

1992 

7403 

2051 

7489 

2079 

7151 

1968 

8239 

2375 

7404 

2051 

7108 


1950 


2050 

2044 
2374 
2395 


2392 
2397 
2394 
2393 


7699  2161 

7695  2160 
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EXCAVATION— Continued. 

Standard  Electric  Canal   (Ellis) 8233  2372 

Standard  Electric  Canal  cost  (Ellis) 8235  2373 

Surplus  material    (Elliott) 

Trench  dimensions  for  pipe   (Elliott) 


7490 

2080 

7490 

2080 

7493 

2082 

7516 

2088 

7521 

2090 

(Hazen) 

Trenches  five  or  six  feet  deep  cost  less  per  cubic 

yard   than   those   three   or   four   feet   in   depth 

(Hazen)     7520  2090 

Trenches,  length  of  time  in  which  they  can  be  kept 

open  (Elliott)   7518  2089 

Trenching  and  backfill,  assumption   (Hazen) 7519  2089 

Trenching,  cost,  method  of  computing  (Stocker)..       7564  2104 

Tunnels,  assumed  the  inventory  yardage  (Dillman)      7057  1934 

Tunnels,   corrections   in   costs,   Oakdale   Irrigation 

District    (Dillman)    7375  2042 

Tunnels,  cost  of  (Dillman) 7079  1939 

Tunnels,  cost  estimate  does  not  include  over-break 

(Dillman)    7072 

Tunnels,    cost    figured    on    a    cubic    yard    basis 

(Searls)    7072 

Tunnels,  method  of  figuring  cost  (Dockweiler) 7072 

(Lippincott) 7070 

Tunnels,  qunatities   (Dillman)    7059  1934 

Tunnels,  statement  in  re  over-break  (Master) 7069  1937 

Twin  Peaks  Tunnels  contract  (Searls) 7314  2021 

University  Mound  Reservoir,  compared  to  Central 

Reservoir    7246  1999 

(Dockweiler)   7450  2065 

University   Mound   Reservoir,    compared   to    Sunol 

Filter    Galleries    (Hazen) 7289  2013 

University  Mound  Reservoir,  cost  of  (Dillman)  . . .       7189  1981 

(Dockweiler) . . .      7227  1994 

. . .      7448  2064 

(Elliott) . . .  7172  1973 

University  Mound  Reservoir,  estimate  not  based  on 

Central  Reservoir  cost   (Dockweiler) 7449  2064 

University    Mound    Reservoir,    methods    assumed 

(Dillman)    7403  2051 

(Dockweiler)   7446  2064 

7447  2064 

University    Mound    Reservoir,    work    compared    to 

railroad  work   (Dillman) 7391  2047 

Western  Pacific  Railroad  costs  (Dillman) 7198  1983 

EXHIBIT  97,  PLAINTIFF'S 

Table  2  explained    (Hazen) 8163  2351 
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EXHIBIT  "98  jj"  PLAINTIFF'S 
Hazen's  office  schedule  of  October  30;  1912,  as  to 

the  cost  of  steel  pipe 7478  2075 

EXHIBIT  "98  mm"  PLAINTIFF'S 

Sheet  added 7452  2065 

EXHIBIT  100— jj— DEFENDANT 'S 

Cost  of  trench  work,  San  Francisco  Water  Supply 

System    (Stocker)    7562  2103 

EXHIBIT  101— a  DEFENDANT'S 

Appraisal  of  City  properties,  by  Geo.  L.  Dillman . .      7101  1947 

EXHIBIT  123,  PLAINTIFF'S 

Discussion  in  re 8217  2368 

EXHIBIT  123— a,  PLAINTIFF'S 

Amended  exhibit,  miscellaneous  cost  data  (Law- 
rence)      8217  2368 

EXHIBIT  143,  PLAINTIFF'S 
Photographs    of    Lake    Honda    Reservoir,    added 

(Hazen)    7141  1962 

EXHIBIT  144,  PLAINTIFF'S 

City  reservoirs,  appraisal  by  (G-.  A.  Elliott) 7172  1973 

EXHIBIT  145,  DEFENDANT'S 

Concrete,  City  Distribution  Reservoir  (Dockweiler)      7229  1994 

EXHIBIT  146,  CENTRAL  RESERVOIR,  OAKLAND 

Earth  work  and  concrete  (J.  H.  Dockweiler) 7248  2000 

EXHIBIT  147,  PLAINTIFF 'S 

Showing  pipe  laying   (Elliott) 7477  2075 

EXHD3IT  148,  PLAINTIFF'S 

Appraisal,  large  wrought  iron  pipe  in  City  Dis- 
tribution System  (G.  A.  Elliott) 7485  2077 

EXHIBIT  149,  PLAINTIFF'S 

Basis  for  determining  gross  reproduction  cost  of 
large  iron  pipe  in  the  City  Distribution  System 

(G.  A.  Elliott) 7485  2077 

EXHIBIT  150,  PLAINTIFF'S 

Photographs   showing  obstructions  in  pipe  laying 

(Elliott)     7495  2082 

EXHIBIT  151,  DEFENDANT'S 

Table  on  relative  cost  of  riveted  wrought-iron  pipe 
in  the  city,  in  various  districts,  as  compared  to 

the  country  (G.  L.  Dillman) 7501  2084 

EXHIBIT  152,  PLAINTIFF'S  AND  DEFENDANT'S 
Gross   reproduction   cost   of   pumping   stations   ex- 
cluding engineering  contingencies,  etc.,  and  in- 

terest-during-construction  as  of  Dec.  31,  1913..  7529  2093 

EXHIBIT  153,  DEFENDANT'S 

Contract  between  People's  Water  Company  and 
Piedmont  Paving  Company  for  construction  of 
Central   Reservoir    7531  2093 
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EXHIBIT  154,  PLAINTIFF'S  AND  DEFENDANT'S 

Exhibit  of  inventory  of  stock  on  hand 7614 

EXHIBIT  155,  PLAINTIFF'S 

Memorandum  as  to  overhead  and  water  works  con- 
struction (Hazen)    7617  2122 

EXHIBIT  156,  PLAINTIFF'S 
Overhead,     interest-during-construction      (Leonard 

Metcalf)  7658  2142 

EXHIBIT  157 

Overhead  (J.  H.  Dockweiler) 7754  2181 

EXHIBIT  158,  PLAINTIFF'S 

Map  of  reservoir  and  watershed  lands  Spring  Val- 
ley Water  Co.    (Grunsky) 7864  2217 

EXHIBIT  159,  PLAINTIFF'S 

Methods  of  estimating  depreciation  (Hazen) 7886  2233 

EXHIBIT  160,  PLAINTIFF'S 

Depreciation  as  of  Dec.  31,  1913    (Leonard  Met- 
calf)      7973  2274 

Depreciation,  explanation  of,  page  9  (Metcalf)...  8027  2302 

EXHIBIT  161,  PLAINTIFF'S 

Depreciation  analysis  of  the  basis  of  4%  sinking 

fund  based  on  reproduction  cost  (Metcalf)  7997  2288 

Errors  in   8070  2318 

EXHIBIT  162,  PLAINTIFF'S 

Depreciation  detail  on  straight  line  method  (Leon- 
ard Metcalf)    7997  2288 

EXHIBIT  163,  DEFENDANT'S 

Chart  in  re  depreciation   (Geo.  L.  Dillman) 8058  2314 

EXHIBIT,  REYNOLDS 

Discussion  in  re   admissibility 8270 

EXPANSION  JOINTS 

Central  Reservoir,  differential  for  should  be  elimi- 
nated (Hazen)    7434  2060 

Central  Reservoir,  method  of  making  (Wilhelm) . .  7399  2049 

University  Mound  Reservoir  compared  to  Central 

Reservoir  (Hazen)   7399  2050 

University  Mound  Reservoir,  discussion  in  re 7393  2048 

FABRICATION 

Pipe  riveted,  methods  assumed  (Dockweiler) 7437  2061 

FARRINGTON,  JUDGE 

Depreciation,  quotations  from  decision  (Master)  . .      8091  2327 

FILTER  GALLERIES 

See  SUNOL  FILTER  GALLERIES 
FLUMES 

Age  of  (Metcalf) 7984     2281 

(Hazen) 7890     2235 

Xl 
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FLUMES— Continued. 

Construction  Spring  Valley  Water  Co's.  the  best 

(Dockweiler)   8048  2311 

Depreciation   (Dillman)    8075  2320 

(Dockweiler) 8151  2347 

(Hazen) 7888  2234 

Depreciation     allowance     by     Judge     Farrington 

(Dockweier)    8048  2311 

Depreciation,  earth  work  depreciated  in  the  same 

way  as  wood  work  (Hazen) 

Depreciation,  sinking  fund,  method  used   (Hazen) 

Estimate  based  on  eight-hour  day  (Hazen) 

Examination   of    (Dockweiler) 8048  2311 

( Jas.  Martin) 

Excavation,   comparative   cost   for  different   width 

benches    (Ellis)     8284  2396 

Excavation  compared  to  road  work  (Jas.  Martin)  7691  2158 

Excavation  compared  to  trench  work  (Ellis) 8283  2395 

Excavation,  cost  of   (Jas.  Martin) 7701  2162 

Excavation,  earth,  cost  of    (Ellis) 8236  2373 

Excavation,    estimate    compared    to    Hazen 's    and 

Lippincott  's    (Ellis)    8242  2376 

Excavation,  estimate  based  on  nine-hour  day  (Ellis)       8241  2376 

Excavation,    estimates     for     direct     charges     only 

(Jas.   Martin)     7698  2361 

Excavation,  grading  methods  (Ellis) 8280  2394 

Excavation,  Martin's  cost  discussed   (Ellis) 8282  2395 

Excavation   methods   assumed   on   Peninsula   work 

(Ellis)    8286  2396 

Excavation,  methods  used  (Jas.  Martin) 7691  2158 

Excavation  rock,  cost  of  (Ellis) 8238  2374 

Experience    (Ellis)     8233  2372 

8278  2394 

(Jas.  Martin) 7691     2158 

7701     2162 

Labor  cost  resolved  from  ten  to  nine  hours  (Ellis)      8239  2375 

Life  of  (Dockweiler) 8048  2311 

(Ellis) 8279  2394 

(Hazen) 


7889 

2235 

7890 

2235 

7984 

2281 

(Metcalf ) 

Merced,  excavation  cost(  Ellis) 8237  2374 

Method  of  construction  Spring  Valley  Water  Co. 

(Hazen)   7889  2235 

Niles,   depreciation    (Dillman) 8075  2320 

Overhead,  items  included  in  estimate   (Ellis) 8242  2376 

Pilarcitos,    depreciation    (Dillman) 8075  2320 
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FLUMES— Continued. 

Sierra,  classification  of  excavated  material  (Ellis)      8271  2391 

8287  2397 

Sierra,  labor  cost  (Ellis)   8275  2392 

Sierra,  labor,  method  of  segregating  cost   (Ellis)      8277  2393 

Sierra,  method  of  obtaining  cost  figures   (Ellis)..       8271  2391  . 
Spring     "Valley     Water     Co's.     familiarity     with 

(Ellis)    8236  2373 

Stone  Dam;  depreciation    (Dillman) 8075  2320 

Sunol,    depreciation    (Dillman) 8075  2320 

FORMS 

Twin  Peaks  Eeservoir,  cost  of  discussed  (Hazen) .  7277  2009 

FORMULAS 

Capacity  of  pipes  (Hazen) 7901  2242 

For  resolving  sinking  fund  to  straight  line  depre- 
ciation  (Metcalf )    8131  2340 

Weights  of  riveted  pipe  (Elliott) 7524  2091 

FORT  MASON  TUNNEL 

Concrete,  contract  price   (Newman) 7269  2007 

Concrete  cost  compared  to   Hazen 's 7274  2008 

Concrete   cost   not    comparable   to    Spring   Valley 

Water   Co 's.   work    (Hazen) 7274  2008 

Concrete,  delivered  by  Belt  Railroad  (Searls) 7272  2008 

Concrete,  method  of  placing   (Hazen) 7329  2027 

Concrete  mix   (Newman)    7272  2008 

Contract,    date    of 7273  2008 

Cost   of  "Western  Engineer"    (Hazen) 7328  2027 

Overbreak    (Hazen)     7330 

Profits  by  contractor   (Hazen) 7284  2012 

"FOSTER  ON  VALUATION" 

Overhead    (Dillman)     7750  2179 

FRANCISCO  STREET  RESERVOIR 

Brickwork,    cost    (Hazen) 7147  1966 

Concrete    cost    (Hazen) 7147  1966 

Concrete  cost  compared  to  Lake  Honda  (Hazen) . .  7147  1966 

Depreciation    (Hazen)     7933  2258 

Embankment   cost    (Elliott) 7185  1979 

Excavation  cost   (Dillman) 7226  1993 

Excavation   cost    (Hazen) 7147  1966 

Excavation    difficult    (Hazen) 7148  1966 

Excavation,  method  of  handling  (Doekweiler) 7263  2005 

Hauling  conditions  (Hazen) 7147  1966 

Masonry  cost    (Dillman) 7226  1993 

Masonry   cost    (Elliott) 7185  1979 

Puddle  cost    (Hazen) 7147  1966 

Tunnel,   cost  of    (Elliott) 7185  1979 

FREEPORT  WATER  WORKS 

Depreciation   (Dillman)    8078  2321 
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FREIGHT 

Pipe  riveted,  cost  of   (Hazen) 7475  2074 

FRICTION 

Cast  iron  pipes   (Hazen) 7904  2244 

GARY  WATER  SUPPLY  AND  SEWERAGE  SYSTEM 

Construction  methods  from  Hazen    (Metcalf ) 7740  2175 

GATES 

Depreciation    (Hazen)    7020  2252 

"GO  DEVIL" 

Use  of  in  cast-iron  pipes   (Hazen) 7907  2246 

GOING  CONCERN  VALUE 

"Political  Science  Quarterly,"  reference  to   (Mas- 
ter)      7723 

Remarks  by  (Master) 7776 

GRAVEL 

Cost  of,  at  Niles  (Lawrence) 8228  2371 

Lake  Honda  Reservoir,  cost  of   (Elliott) 7357  2036 

GRAZING  LANDS 

Calaveras  produces  good  beef  cattle  (Lassere) . . .  7306  2019 

GRUNSKY,  C.  E. 

Direct  examination   (reservoir  values) 7860-7884  2215-2232 

Cross   examination     8170-8200  2353-2362 

Re-direct    examination    8200-8211  2362-2367 

Re-cross   examination    8211-8215  2367-2368 

Direct  examination   8250  2379 

8259  2387 

Cross  examination    8260-8267%  2388-2390 

Depreciation  methods   discussed    (Hazen) 7938  2260 

GUNPOWDER  RIVER  WATER  SUPPLY 

See  BALTIMORE  WATER  WORKS 
HAULING 

Calaveras,  cost  of   7360  2037 

Calaveras,  quotations  from  Hermann's  testimony.  .  7361  2037 

Central  Reservoir,  distance   (Searls) 7282  2011 

(Metcalf) 7318  2023 

Central  Reservoir,  distance  exaggerated  by  Dock- 

weiler    (Hazen)    7317 

Central  Reservoir,  rock  teams  hauled  five  loads  a 

day    (Dockweiler)    7282  2011 

City  Reservoirs,  distance  (Hazen)    7292  2014 

Clay,  cost  of  at  Lake  Honda  (Dillman) 7430  2059 

Cost,    more    for    cement    than    for    brick    (Dock- 
weiler)          7050  1931 

Cost  of,  in  excavation  work  (Hazen) 7291  2014 

Crystal  Springs  Dam,  estimate  does  not  allow  for 

moisture  in  material  (Dillman)    7123  1955 
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HAULING— Continued. 

Francisco  Street  Eeservoir  conditions  (Hazen) . . . 

Lake  Honda  Eeservoir   (Dockweiler) 7257  2003 

Lake   Honda  Reservoir,  cost  compared  to   Calav- 
eras   (Elliott)    

Lake  Honda  Reservoir,  distance  (Hazen) 

Pilarcitos  Dam,  length  of  ( Jas.  Martin) 

Pipe  riveted   (Elliott)    

Pipe  riveted,  cost   (Elliott) 

(Hazen) 

San  Andres  Dam,  length  of  (Jas.  Martin) 

Tunnels,  cost  of  (Dockweiler)    7050  1931 

HAYNE,  DUNCAN 

Direct  examination  (Lands)    

Cross  examination    

Re-direct    examination 

Qualifications    

HAYWARDS  WATER  COMPANY 

Interest  rates  on  lands  (Dillman) 7835  2208 

HAZEN,  ALLEN 

Direct  examination  (City  Reservoirs)    

Cross  examination   

Re-direct  examination 

Cross  examination  (tunnels)    

Direct   examination    (concrete)    

Direct  examination  (pipe  riveted,  city)    

Direct  examination  (Sunol  Water  Temple) 

Direct  examination   (Niles  Aqueduct)    

Cross  examination  (pipe  riveted,  city) 

Direct  examination  (overhead)    

Cross  examination   

Re-direct    examination    

Direct  examination    (depreciation)    

Cross  examination   (depreciation)    

Direct  examination  (labor)    

Experience  in  reservoir  construction   (Hazen)  .... 

Pipes,  experience  in  laying   

HETCH  HETCHY 

Preliminary  expense   (Dillman)    7839  2209 

HIGGINS,  MR. 

Testimony  to  be  put  in  evidence  (Searls)    8270 

HIGH  PRESSURE  FIRE  SYSTEM 

City  forced  Public  Utility  to  move  pipe  (Elliott) 

Concrete,  cost  of  (Hazen)   
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1966 


7362 

2038 

7293 

2015 

7714 

2166 

7486 

2078 

7486 

2078 

7475 

2074 

7713 

2165 

7728-7731 

2169-2170 

7731 

2170 

7731-7732 

2170-2170 

7728 

2169 

7105-7113 

1948-1952 

7133 

1958 

7153 

1969 

7433-7434 

2060 

7441-7443 

2062-2063 

7264-7304  2006-2019 

7313-7335 

2021-2029 

7104-7105 

1948-1949 

7126-7132 

1956-1958 

7452-7465y2 

2065-2070 

7466 

2071 

7467-7468 

2071-2072 

7504-7522 

2085-2090 

7610-7647 

2118-2138 

7777-7804 

2187-2196 

7804-7808 

2196-2197 

7886-7962 

2233-2269 

8098-8123 

2329-2337 

8246-8247 

2377-2378 

7113 

1952 

7600 

2116 

7593 
7579 


2115 
2110 
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HIGH  PEESSUEE  FIEE  SYSTEM— Continued. 

Concrete,  cost  of  reinforcing  (Stocker) 7580  2110 

Concrete,  quantities  (Stocker)    7581  2110 

Concrete,  reinforcing  paid  for  extra  (Stocker)...      7579  2110 

Concrete,  specification  items    (Stocker) 7579  2110 

Concrete  work  comparable  to  certain  Spring  Val- 
ley structures   (Stocker)    7580  2110 

Contracts  for  excavation  included  cutting  of  pave- 
ment  (Stocker)    7576  2108 

Cost  compared  to  Hazen's  estimate  (Hazen) 

Cost  data  used  in  estimate  (Dockweiler) 7604  2118 

Cost  does  not  include  equipment,  etc.   (Stocker)  .  .       7560  2103 

Cost  greater  than  Spring  Valley  Water  Co. 's  esti- 
mate   (Hazen)    

Cost  of  pipe  laying  applied  (Hazen)  

Cost  of  pipe  work,  Mission  District  (Stocker) 7558  2102 

Cost  records  differ  from  Dockweiler 's  (Hazen) . . . 

Costs,  used  in   appraising    Spring   Valley   Water 

Co.  's  system   (Stocker)    7562  2103 

Cost  would  support  higher  figure  than  assumed 
(Hazen)     

Excavation,  average  cost  (Hazen)    

Excavation,    compared    to    Spring    Valley    Water 

Co.'s   (Hazen)    

(Dockweiler) 7573  2107 

Excavation  methods   compared   to    Spring   Valley 

Water  Co.'s  (Stocker)    7591  2114 

Excavation,  specifications  not  enforced    (Stocker)      7587  2113 

Overhead    (Dockweiler)    7761  2182 

Overhead,  engineering  expense   (Dockweiler) 7761  2182 

Overhead,  source  of  information   (Dockweiler)  . . .       7761  2182 

Pipe  laying  contracts   (Hazen)    

Preliminary  expense    (Dockweiler) 7761  2182 

Profits  of  contractors   (Stocker) 7559  2102 

Eecords,  method  of  keeping  costs  (Stocker) 7557  2102 

Specifications,  extracts  from   7583  2110 

Testing,  difficulties   (Stocker)    7590  2114 

Trench,  length  of,  left  open  (Stocker) 7587  2113 

HYDEATJLIC  TABLES 

"Williams  &  Hazen's"   (Hazen)    

IMPOUNDED  MONEY 

Depreciation  tables  include   (Hazen) 

Included  in  income   (Metcalf )    
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7461 

2069 

7463 

2070 

7464 

2070 

7515 

2088 

7457 

2067 

7265 

2006 

7459 
7515 


7517 


7575 
7576 


2108 
2108 


7900 


7952 
8013 


2242 


2266 
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INCOME 
Depreciation    tables    included    impounded    money 

(Hazen)     7952  2266 

INDEPENDENT  GAS  CO. 

Pipe  laying  compared  to  Pacific  Gas  &  Electric 

Co.  's  work    (Ellis)    8292  2399 

Pipe  laying,  location  of  mains  (Ellis)    8293  2399 

Pipe  laid  by  (Ellis)    8288  2397 

INDIANAPOLIS  WATER  COMPANY 

Overhead   (Metcalf)    7673  2150 

7683  2154 

INSURANCE 

Pipe  riveted,  cost  of  (Elliott)    7491  2080 

INTEREST 

Bank  balances   (Metcalf)    7733  2171 

Current  rates  for  construction  purposes  (Dillman)      7829  2205 

7832  2206 

During-construction.     See  OVERHEAD 

Overhead  rate  assumed  (Hazen)    7644  2136 

Rates  affected  by  personal  standing  of  men  asso- 
ciated in  construction  work   (Dillman) 7831  2206 

Rates,  conditions  affecting    (Dillman) 7834  2207 

Rate  of  5%   sometimes  includes  bonus   (Dillman)      7836  2208 

INVESTMENTS 

Public    Utilities   bonds   poor   investment    in    Cali- 
fornia   (Dillman)     7832  2206 

IRON 

Clay  Street  Tank,  cost  of  (Dockweiler) 7435  2060 

Clay  Street  Tank,  detail  of  erection  cost   (Dock- 
weiler)           7436  2060 

Clay  Street  Tank,  prices  too  high  (Dockweiler) . .      7438  2061 

JOINTS 

Pipe  riveted,  comparative   cost   of  lead   and   riv- 
eted (Elliott)    7500  2083 

Pipe  riveted,  lead  joints  assumed  throughout  city 

system    (Elliott)     7499  2083 

Pipe    riveted,    reasons    for    using    in    the    city 

(Elliott)     7495  2082 

KANEATELES  LAKE  WATER  SUPPLY 

See  SYRACUSE  WATER  SUPPLY 
KEATING,  RICHARD 

Advised  by  on  Crystal  Springs  concrete  estimate 

(Dillman)    7409  2053 

Concrete  prices  of  Dillman  high 7408  2052 

KENNEBEC  WATER  DISTRICT 

Overhead   (Metcalf)    7673  2150 
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Engineering  difficulties    (Metcalf) 7809  2198 

KENSICO  DAM 

Difficulties  of  construction   (Dockweiler) 7770  2185 

KERN  RD7ER  POWDER  PLANT 

Overhead,  used  25%   (Dillman)    7853  2213 

KNOXVLLLE  DECISION 

Depreciation    7954  2266 

7963  2269 

KNOXVILLE  WATER  COMPANY 

Overhead   (Metcalf)    7682  2153 

LABOR 

Bricklayers,  conditions  of  work  the  same  in  and 

outside  of  San  Francisco  (Phillips) 7534  2094 

Bricklayers '  wages    (Phillips) 7533  2093 

Concrete,  cost  of  in  San  Francisco  (Elliott) 7356  2036 

Conditions   assumed   on   Peninsula    (Dillman) 7431  2059 

....      7427  2058 

Contract  vs.  day  labor   (Hazen) 8246  2377 

Cost  resolved  from  ten  to  eight  hour  day   (Ellis)      8243  2376 
Difference  between  Eastern  and  California  condi- 
tions   (Hazen)    7506  2085 

Flumes,  cost  resolved  from  10  to  9  hour  day  (Ellis)      8239  2375 

Flumes,    cost    resolved    from    10    to    8    hour    day 

(Ellis)    8243  2376 

Flumes,  estimate  based  on  8  hour  day  (Hazen) . .  8243  2376 

Flumes,  estimates  based  on  9  hour  day  (Ellis) 8241  2376 

Increase  in  costs  since  1897  (Hazen) 7144  1964 

Method    of    resolving    wage    schedule    and    hours 

(Ellis)    8290  2398 

Oakdale  Irrigation  District,  10  hour  day  on  tun- 
nels   (Dillman)     7383  2045 

Pacific  Gas  &  Electric  Co.'s  cost  of  pipe  laying 

(Ellis)    8239  2375 

Pipe  riveted,  wages  assumed  (Stocker) 7563  2104 

Reservoir,  city,   9  hours  per   day   assumed    (Dili- 
man)   7383  2045 

San  Andres  Dam,  9  hour  day  assumed  (Jas.  Mar- 
tin)      7719  2167 

San  Andres  Dam,  wages  assumed  (Jas.  Martin) . .  7719  2167 

Sierra  Flumes,  cost  of  (Ellis)   8275  2392 

Sierra  Flumes,  methods  of  segregating  cost  (Ellis)      8277  2393 

Standard  Electric  Canal  (Ellis)   8235  2373 

"Station  Men",  conditions  of  work   (Dillman)..      7432  2059 

Tunnels,  crew  assumed    (Dillman)    7080  1939 

Tunnels,  8  hour  day  assumed  (Dillman) 7433  2059 

Wages,  basis  of  estimate  (Jas.  Martin) 7720  2167 

Wages,   Sierra   Nevada   Mountains,   climate   effect 

on  working  conditions    (Jas.  Martin) 7720  2167 
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Eecord       Abstract     Kecord      Abstract 
LABOR  UNIONS 

Bricklayers,  no  restrictions  on  output  (Phillips)  .  .       7533  2093 
Bricklayers  not  allowed  to  use  shovel  in  the  hand- 
ling of  mortar   (Phillips)    7538             2095 

Bricklayers,  restrictions   (Phillips)    7542  2097 

Bricklayers,  restrictions  on  output  (Phillips) 7551  2099 

Conditions   affecting   Public   Service   Corporations 

(Dillman) 7428  2058 

Conditions  governing  in  San  Francisco  not  known 

(Dillman)    7419  2055 

Cost  added  to,  by  conditions  imposed  (Dillman)  . .      7413  2054 

Efficiency,  influenced  by   (Dillman) 7411  2053 

Limit  on  output    (Dillman) 7413  2053 

No  restrictions  on  labor  (Phillips)    7533  2093 

Pacific  Gas  &  Electric   Company  cater  to    (Dili- 
man)     7415  2054 

Reservoirs,   city,   effect   of,   on  construction  work 

(Dillman)    7410  2053 

Trouble  with  pipe  workers  (Elliott) 7340 

LAGGING 

Pipe  riveted,  cost  in  trenches  (Elliott) 7489 

LAKE  ARTHUR  DAM 

Cost  details  not  known   (Elliott) 

( Jas.  Martin) 

Cost  figures,  method  of  keeping  (Jas.  Martin) .... 

Cost  figures  obtained  from  Mr.  Martin  (Elliott)  .  . 

Description  of  work   (Elliott) 

Economically  constructed   (Jas.  Martin) 

Embankment,  cost  of   (Elliott) 

Quantities  (Jas.  Martin)    

Road  conditions  (Elliott)    

Steam    shovel    not    used    on    construction     (Jas. 

Martin) 7705 

LAKE  HONDA  PIPE  LINE 

Depreciation    (Dillman)     8076  2320 

LAKE  HONDA  RESERVOIR 

Assumed  concrete  masonry  in  reproducing  (Hazen)  7137 

Brickwork  costs,  no  investigation  made   (Dillman)      7406  2052 

Brickwork,  cost  of   (Dillman)    7405  2052 

Brickwork,    Labor    Union    conditions   not    consid- 
ered in  estimating  (Dillman)    7406  2052 

7407  2052 

Center  walls,  the  safety  of  (Hazen) 7299 

Clay  could  be  obtained  within  half  a  mile   (Dili- 
man)     7379  2043 

Clay,  hauling  cost  (Dillman)    7430  2059 
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LAKE  HONDA  RESERVOIR— Continued. 

Clay,  hauling  cost  might  be  increased   (Dillman)      7380  2043 

Concrete,  contract   (Elliott)    

Concrete,  cost  of   (Dockweiler)    7251  2001 

(Elliott) 

Concrete,     cost     compared     to     Crystal     Springs 

(Hazen)     

Concrete,  Inspectors  Report  (Elliott) 

Concrete,  material  in  the  neighborhood  not  suit- 
able (Hazen)    

Conditions  after  earthquake   (Dillman) 7213  1988 

7214  1988 

Construction,  methods  proposed    (Hazen) 

Depreciation    (Dillman)     8164  2352 

(Hazen) 

Drainage  system,  cost  of  (Dillman)    7221-7222        1991 

(Elliott) 

Drainage  system,  description  of    (Hazen) 

Examination  of   (Dillman)    7212  1987 

Excavation,  basis  on  estimate  (Hazen) 

Excavation,  character  of  material  (Elliott) 

Excavation,   cost    (Dillman) 7139  1961 

7204     1985 

7402     2051 

(Dockweiler) 7250  2001 

(Hazen) 

(Elliott) 

Excavation,  cost  of  drainage  should  be  added  to 

estimate    (Dillman)     7211  1987 

Excavation,  cost  of  handling  water  (Hazen) 

Excavation,  drainage  conditions  (Dillman) 7430  2059 

Excavation,  drainage  methods   (Dillman) 7401  2050 

Excavation,    figure    too    low    for    marshy    ground 

(Dillman)    7216  1989 

Excavation,  hauling  of  material  (Dillman) 7400  2050 

Excavation,    increase    in    cost    due    to    drainage 

(Dillman)     7381  2044 

Excavation,    method    of    handling    water    (Dock- 
weiler)           7249  2001 

Excavation,    sewer,   Hazen 's    cost    compared  with 
Elliott 's    (Elliott)     

Excavation,    water    not    considered    in    estimate 

(Dillman)      7201  1984 

Gravel,  cost  of  (Elliott)    

Hauling,  cost  compared  to  Calaveras  (Elliott)  . . . 
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LAKE  HONDA  EESEEVOIE— Continued. 

Hauling  distance   (Dockweiler) 7257  2003 

(Hazen) 7293  2015 

Life  of  (Dillman)  8165     2352 

Macadam  cost  (Elliott)  7174     1974 

Masonry  cost  (Hazen) 7137      1960 

(Dillman) 7220      1991 

Material    cost,    if    hauled    from    outside     (Dock- 
weiler)           7258  2003 

Miscellaneous   cost    (DiUman)    ..., 7220  1991 

Original  condition    (Hazen) 7205  1986 

(Elliott) 7210  1987 

Photographs   of    (Hazen)    7135  1959 

Puddle   cost    (Dillman) 7217  1989 

7218      1990 

(Hazen) 7136     1960 

7294     2015 

Puddle,  location  of  material   (Elliott) 7217  1989 

Bubble  masonry,  cost  of   (Elliott) 7180  1977 

Sand  and  rock  in  the  neighborhood  too  dirty  for 

concrete   (Elliott)    7253  2002 

Sand,   Calaveras,   cost   compared   to  Lake   Honda 

(Elliott)     7373  2041 

Sand,   cost   of    (Elliott)    7357  2036 

Sand  obtained  at  site    (Dockweiler) 7252  2001 

Sewer,    "Structure    48"    omitted    from    estimate 

(Hazen)     7141  1962 

Tunnels,  cost  of  (Hazen) 7139     1961 

(Elliott) 7181      1977 

Tunnels,  lining  cost    (Elliott)    7371  2040 

Tunnels,  size  of   (Elliott)    7371  2040 

LAKE  HONDA  TUNNEL 

Depreciation    (Hazen)    7931  2257 

Timbering  not   allowed   for    (Dillman) 7096  1945 

Timbering,    photographs    show    the    necessity    of 

(Dillman)     7097  1946 

Timbering,  reasons  for  not  allowing  for  (Dillman)       7094  1945 

Timbering  required   (Dockweiler)    7095  1945 

MEECED  LANDS 

Agreement  as  to  value  of  lands  from  1907-1914.       8248  2378 

LAKE  VALLEY  DAM 

Construction  methods    ( Jas.  Martin) 7707  2163 

Construction,  work  difficult    (Jas.  Martin) 7708  2163 

Cost,  methods  of  keeping  (Jas.  Martin) 7702  2162 

7703  2162 

Economically   constructed    (Jas.    Martin) 7705  2163 

Elevation  of   (Jas.  Martin) 7708  2164 

Location   of    (Jas.   Martin) 7708  2164 
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LAKE  VALLEY  EESEBVOLR 

Biprap,  cost   (Elliott)    7179  1977 

LAND 

Appreciation,  interest  rate  compounded  (Grunsky)  7871  2222 

Appreciation   in   value    (Grunsky) 7871  2222 

7873  2223 

Appreciation  rate,  Bay  Kegion   (Grunsky) 8213  2367 

New  York  Water  Supply,  value  of  (Hazen) 7786  2190 

Overhead,  Cincinnati  Water  Supply    (Metcalf ) . .  7671  2149 

Overhead,  correction  in  Exhibit   (Hazen) 7685  2156 

Overhead,  discussion  in  re 7630  2129 

Overhead,   effect   of    (Metcalf) 7668  2148 

Overhead,  is  affected  by  interest  during  construc- 
tion   (Metcalf)     7726  2169 

Overhead,  method  of  applying    (Metcalf) 7687  2156 

Overhead,  none  applied  to    (Metcalf) 7687  2156 

7725  2168 

Overhead,  reference  to  Minnesota  Bate   Case   by 

(Master)    7646  2137 

Overhead,   statement  by    (Greene) 7648  2138 

Springfield  Water  Supply,  cost  of  (Hazen) 7785  2190 

LASSEEE,  E. 

Direct  examination   (Calaveras  Lands) 7306-7307        2019 

Cross    examination     7307-7313  2019-2021 

Qualifications    7306  2019 

LAWEENCE,  W.  B. 

Cross    examination    (Tunnels) 8216-82312368-2372 

Ee-direct   examination    8231-8232        2372 

LEAD 

Pipe  riveted,  cost  of  (Elliott) 7493  2081 

LE  MAES  WATEE  WOEKS  (la.) 

Overhead    (Metcalf)     7685  2155 

LINING 

Lake  Honda  Tunnel,  cost  of   (Elliott) 7371  2040 

Potrero  Heights  Eeservoir,  cost  of  (Elliott) .  7183  1978 

Tunnels,   cost    Oakdale    Irrigation   District    (Dill- 
man)     7376  2042 

7382  2044 

Tunnels,  cost  of   (Dillman) 7386  2045 

University    Mound    Eeservoir,    method    of    laying 

concrete    (Dockweiler)    7395  2048 

LITTLE  EIVEE  WATEE  WOEKS 

See  SPEINGFIELD  WATEE  SUPPLY 

LIVEEMOEE  FALLS  WATEE  WOEKS 

Overhead   (Metcalf)    7681  2153 
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LIVEEMOEE  WATEE  COMPANY  Eecord       Abstract    Record      Abstract 

Wells,  connection  with   (Dillman) 7377  2043 

Wells,  cost  of  lining  (McCutchen) 7378  2043 

Wells,  dimensions    (McCutchen)    7379  2043 

LOMBARD  STEEET  EESEEVOIR 

Asphalt,  cost  of  (Hazen)    7146  1965 

Brickwork,  basis  of  estimate    (Hazen) 7147  1966 

Concrete,  cost   (Hazen)    7146  1965 

Embankment,  cost   (Hazen)    7145  1965 

Excavation    cost    (Dillman) 7223  1992 

(Dockweiler) 7260  2004 

(Hazen) 7145     1965 

(Elliott) 7184     1979 

Excavation,  method  of  handling   (Dockweiler)  . . .      7263  2005 

Mansonry,    cost    (Dillman) 7223  1992 

(Elliott) 7184  1979 

Parking  and  gardening    (Hazen) 7146  1965 

Plaster,  cost  of    (Dockweiler) 7260  2004 

Bubble,  cost  of    (Hazen) 7146  1965 

Tunnel,  cost   (Elliott)    7372  2041 

LOS  ANGELES  AQUEDUCT 

Interest    during   construction    (Dockweiler) 7859  2215 

Overhead    (Dockweiler)    7754  2181 

7756  2181 

Overhead,  Clemons '  report    (Dockweiler) 7756  2181 

Overhead,   engineering  and  superintendence   costs 

(Searls)     7677 

Overhead,   general  expense    (Dockweiler) 7759  2182 

Overhead,  interest   during   construction    (Metcalf)  7742  2176 

Overhead  items  comparable  to  (Dockweiler) 7758  2181 

Overhead,  items  deducted    (Dockweiler) 7758  2181 

Overhead,  items  included    (Metcalf) 7660  2143 

Policing   methods    (Searls)     7794 

Time  of  construction   (Greene) 7859 

LOS  ANGELES  WATEE  COMPANY 
Life  of  structures  (Dillman) 8083  2323 

LOUISVILLE  SEWEEAGE  WOEKS 

Overhead    (Metcalf)     7674  2150 

LUMBEE 

Cost  at  Modesto   (Dillman) 7386  2045 

Cost  at  Sunol   (Lawrence) 8220  2369 

MACADAM 

University   Mound   Eeservoir,   method   of   placing 

(Hazen)     7298  2017 

MACON  WATEE  WOEKS  (Ga.) 

Overhead  (Metcalf)    7683  2154 

MALLEY,  ME. 

Contractor  Oakdale  Tunnel    (Dillman) 7385  2045 
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MARTIN,  JAMES  Record       Abstract     Record      Abstract 

Direct  .examination  (Flumes  and  Earth  Dams) . . .  7688-7703  2157-2162 

7732  2170 

Cross    examination    7732-7733  2170-2171 

7703-7721  2162-2167 

Re-direct    7721  2167 

Cost  figures  given  to  Mr.  Elliott  were  actual  (Jas. 

Martin)    ^ 7703  2162 

Cost  figures  given  to  Mr.  EUiott  were  for  direct 

charges    only    (Jas.    Martin) 7702  2162 

Cost  figures,  method  of  keeping  (Jas.  Martin) .  . .  7703  2162 

Earth  Dam,  experience    7692  2158 

7709  2164 

Elliott's    figures   introduced   in   evidence   are    the 

same  as  received  from  me  (Jas.  Martin) 7732  2171 

Examination  of  Spring  Valley  Water  Co. 's  prop- 
erties      7692  2158 

Experience  with  steam  shovels   (Jas.  Martin) ....  7706  2163 

Flumes,  examination  of  Spring  Valley  Water  Co.  's 

(Jas.  Martin)    7701  2162 

7711  2165 

Flumes,  experience  7691     2158 

7701     2162 

Qualifications    7688  2157 

MASONRY 

Basis   of  estimate    (Hazen) 7299  2017 

(Elliott) 7366  2039 

Clay  Street  Tank,  cost  of   (Elliott) 7186  1980 

College  Hill  Reservoir,  cost  of  (Dillman) 7193  1982 

(Dockweiler) 7249  2001 

Francisco  Street  Reservoir,  cost  of  (Dillman) 7226  1993 

(Elliott)....  7185  1979 

Lake  Honda  Reservoir,  cost  of  (Dillman) 7220  1991 

(Hazen) 7137  1960 

(Metcalf ) 7985  2282 

Lombard  Street  Reservoir,  cost  of  (Dillman) 7223  1992 

(Elliott)....  7184  1979 

Niles  Dam,  cost  of   (Hazen) 7467  2071 

MERCED  FLUMES 

Excavation,  cost    (Ellis)    8237  2374 

MERCED  PIPE  LINE 

Depreciation    (Dillman)     8076  2320 

MERCED  STRUCTURES 

Depreciation    (Hazen)    7925  2254 

Depreciation,  functional  (Hazen)    7927  2255 

Depreciation,  method  of  computing    (Hazen) 7928  2255 

Life  of  (Dockweiler)    8045  2310 

Obsolescence  considered  in  estimated  life    (Dock- 
weiler)           8045  2310 
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MERCED  TUNNEL 

Brickwork,  cost  of   (Phillips) 7537  2095 

Brickwork,  very  good   (Phillips) 7548  2099 

Cost  of    (Dillman)    7092  1944 

Timbering,  allowance  for    (Dillman) 7093  1944 

Timbering,  Dillman  estimated  temporary 7091  1943 

Timbering,  no  allowance  for   (Dillman) 7096  1945 

Water  might  cost  more  to  handle  than  what  I 

have  estimated    (Dillman)    7092  1944 

METCALF,  LEONARD 

Direct    examination    (Overhead) 

Cross    examination    

Re-direct    

Direct    examination    (Depreciation) 

Cross    examination    

Overhead  experience   

METERS 

Age  of   (Hazen)    

Depreciation    (Hazen)    

Life  of   (Hazen)    

METROPOLITAN  WATER  BOARD,  BOSTON 

See  BOSTON  WATER  SUPPLY 
MEYER'S  TANK 

Cost  of   (Dillman)    7227  1993 

Original   cost   used    (Hazen) 

MICHIGAN  RAILROADS 

Overhead    (Dillman)     7751  2179 

MILLBRAE  BUILDINGS 

Overhead,     interest     during    construction     (Dock- 

weiler)      7768  2185 

MDLLBRAE  RESERVOIR 

Depreciation    (Hazen)    

MTLLS-EASTON  TRACT 

Compared  to  parcel  42,  Peninsular  Lands   (Grun- 

sky)    

MINNESOTA  RATE  CASE 

Citation  in  re  land  overhead 

Preliminary  expense,  reference  to  (Master) 

Referred  to  by   (Master) 

MISCELLANEOUS  STRUCTURES 

Agreement  as  to  value 

MORTAR 

Brickwork,    lime    not    a    detriment    in    hydraulic 
work  (Phillips)    7556  2101 
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MORTAR — Continued. 

Brickwork     more     difficult     to     lay     in     cement 

(Phillips)    7554  2101 

Lime  injurious  for  hydraulic  brickwork   (Hazen)  7104  1948 
Lime  mix  is  good  practice  in  tunnel  work   (Phil- 
lips)           7537             2095 

MULES 

Cost  of  in  tunnel  work  (Dockweiler) 7044  1930 

7046  1930 

NEW  BEDFORD  WATER  WORKS 

Overhead,  interest  during  construction   (Metcalf)  7744  2176 

Time  of  construction   (Metcalf) 7652  2139 

NEW  ENGLAND  WATER  WORKS  ASSOCIATION 
Depreciation    as    estimated    by    Leonard    Metcalf 

(Dillman)    8083  2323 

NEW  JERSEY  GEN.  SECURITY  CO. 

Overhead    (Metcalf)     7684  2154 

NEW  ORLEANS  WATER  WORKS 

Overhead,  interest  during  construction   (Metcalf) .  7744  2176 

Time  of  construction   (Metcalf) 7652  2139 

NEW  YORK  SUBWAY 

Overhead    (Dillman)     7750  2179 

NEW  YORK  WATER  SUPPLY 

Catskill,   overhead   percentage    (Metcalf) 

Difficulties  in  construction    (Hazen) 

Engineering  organization  (Hazen)    

Engineering  problems  compared  to  Spring  Valley 

Water  Co. 's  plant   (Hazen) 

Engineering  problems  compared  to   those   in   San 

Francisco   (Hazen)    

Expenditures    (Metcalf)    

Interest  during  construction   (Hazen) 

(Metcalf) 

Interest   during   construction  compared  to   Spring 

Valley  Water  Co.'s  estimate  (Hazen) 

Land  values  (Hazen)    

Overhead    (Hazen) 

(Metcalf) 

Overhead,  administration   cost    (Hazen) 

Overhead,     administration     expense     applied     to 

Spring  Valley  Water  Co.'s  estimate   (Hazen).. 

Overhead,  interest   during  construction    (Metcalf) 

Overhead,  land   (Hazen)    
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NEW  YOEK  WATEE  SUPPLY— Continued. 
Overhead  not  comparable  to  Spring  Valley  Water 

Co.  's  System  (Dockweiler)    7769  2185 

Overhead,  policing   (Hazen)    

Overhead,  policing  cost   (Hazen)    

Overhead,  policing  expense  applied  to  Spring  Val- 
ley Water  Co.  's  estimate  (Hazen) 

Overhead,  total  (Hazen)    

Policing   (Hazen)    

Population    of    outlying     districts    compared     to 

Western  conditions    (Hazen)    

Time  of  construction   (Metcalf ) 

(Hazen) 

Tunneling,  methods  of  construction    (Hazen) .... 

NILES  AQUEDUCT 

Basis  of  estimate  (Hazen)    

Depreciation    (Dillman) 8075  2320 

(Hazen) 

Necessity  of    (Hazen)    

NILES  DAM 

Depreciation   (Dillman)    8073  2319 

Masonry  cost    (Hazen)    

OAKDALE 

Brick  costs   (Dillman)    7407  2052 

Brickwork   costs    (Dillman)    7406  2052 

Clay    Street    Tank    compared    to    concrete    tank 

(Dillman)      7227  1993 

Excavation,  cost  for  trenches    (Dillman) 7222  1991 

Population   of    (Dillman)    7600  2116 

OAKDALE  IREIGATION  DISTEICT 

Cement  cost   (Dillman)    7387  2046 

Clay    (Dillman)     7219  1990 

Estimates  checked  by  final  result   (Dillman) 7426  2057 

Excavation  bids    (Dillman)    7199  1984 

7202  1985 

Laterals,  size  of    (Dillman)    7203  1985 

Malley,  contractor  on  tunnels    (Dillman) 7385  2045 

Overhead    (Dillman)     7854  2213 

Overhead,  interest  during  construction,  no  allow- 
ance for    (Dillman)    7857  2214 

Puddle,  bids  for   (Dillman)    7219  1990 

Tunnels,  contractors   (Dillman)    7384  2045 

Tunnels,  corrections  in  costs   (Dillman) 7374  2041 
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Tunnels,  cost  applied  to  San  Francisco  (Dillman)      7382  2044 

7383  2044 
Tunnels    costs    compared    to    estimate    of    Spring 

Valley  Water  Co.'s    (Dillman) 7386  2045 

Tunnels,  lining  cost   (Dillman) 7376  2042 

7382  2044 

Tunnels,  material  furnished  by  contractor    (Dili- 
man)     7376  2042 

Tunnels,  material,  transportation  of    (Dillman) . .      7385  2045 

Tunnels,  10  hour  day  for  labor   (Dillman) 7383  2045 

See  also  OAKDALE  TUNNELS 

OAKDALE  RESERVOIR 

Cost  of    (Dillman)    7188  1980 

Description    of    (Dillman)     7188  1980 

OAKDALE  TUNNELS 

Compared  to  Spring  Valley  Water  Co.  's  (Dillman)  7062  1935 

7063  1935 

Driving  methods   (Dillman)    7062  1935 

7063  1935 

Location  of   (Dillman)    7060  1934 

Not    comparable    to    Spring   Valley   Water    Co.'s 

(Dillman)      7064  1935 

Overbreak  percentage    (Dillman)    7060  1934 

Percent  timbered    (Dillman)    7054  1933 

Progress  of  work   (Dillman)    7063  1935 

7088  1942 

Timbering    (Dillman)     7062  1935 

OBSOLESCENCE 

Considered    in     the    estimate     of    probable    life 

(Hazen)     

Effect  on  salvage  value    (Metcalf ) 

Factor  in  estimating    (Metcalf) 

Merced    structures,    considered    in    estimated    life 

(Dockweiler)     8045  2310 

8047  2311 

OBSTEUCTIONS 

Pipe  riveted,  City  Distribution  System    (Elliott)  7494  2082 

OCEANSIDE  TANK 

Cost  of   (Dillman)    7227  1993 

Original  cost  used   (Hazen) 7153 

OCEAN  VIEW  PIPE  LINE 

Depreciation  (Dillman) 8075     2320 

(Hazen) 7931     2257 

OEGANIZATION 

Cost,  a  material  item  in  construction   (Dillman) .      7597  2116 
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Administration   (Dockweiler)    7754  2181 

7764  2183 

(Metcalf ) 

(Hazen) 

Administration    and    engineering,    segregation    of 

(Metcalf)     

Administration  and  supervision   (Hazen) 

Allowance  for  Spring  Valley  Water  Co. 's  System 

(Metcalf)     

Allowance,  total  (Dillman)    7750  2179 

7771     2186 

7849     2212 

7754     2181 

7761      2182 

Basis  of  estimate    (Metcalf) 

Bond  discount  (Hazen)    

Boston   Transit   Subway,  construction    (Metcalf) . 
Boston   Water   Supply    (Hazen) 

(Metcalf) 

Boston  Water  Supply,  buildings    (Hazen) 

Boston  Water  Supply,  engineering   (Metcalf)  .... 

Boston  Water  Supply,  indirect  expense  (Hazen)  .  . 

Boston  Water  Supply,  interest  during  construction 

(Hazen)     

Boston  Water  Supply,  land    (Hazen) 

Boston  Water  Supply,  policing    (Hazen) 

Boston  Water  Supply,  preliminary  investigation 
(Hazen)     

Cambridge  Water  Supply,  interest  during  con- 
struction   (Metcalf)     

Central   Reservoir    (Searls)     7281  2011 

Central   Reservoir,   contingencies    (Hazen) 

Central  Reservoir,  items  included  in  indirect  cost 

(Ellis)     8294  2399 

Central    Reservoir,    supervision    and    engineering 

item    (Dockweiler)     7242  1998 

Charleston  River  Basin    (Metcalf) 

Chicago  Water  Supply,  interest  during  construc- 
tion   (Metcalf)     

Cincinnati  Water  Supply   (Hazen) 

(Metcalf) 

Cincinnati  Water  Supply,  interest  during  construc- 
tion  (Hazen)    
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Cincinnati     Water     Supply,     items     not     included 

(Hazen)     7638  2133 

Cincinnati  Water  Supply,  land   (Metcalf ) 7671  2149 

Cincinnati  Water  Supply,  percentage   (Metcalf) . .  7667  2147 

Cincinnati  Water  Supply,  total   (Hazen) 7638  2133 

Citation     of     overhead     allowance     in    value     of 
Water  Works  properties    (Metcalf) 7665  2146 

City     Reservoirs,     figures     made     independently 

(Elliott)     7186  1980 

Columbia  Water  &  Light  Co.    (Metcalf) 7685  2155 

Construction  methods,  effect  on   (Hazen) 7618  2122 

Construction,  no  allowance  for  delays  in  estimate 

(Dockweiler)     7858  2214 

Contingencies    (Dillman) 7749  2178 

(Hazen) 7616     2121 

(Metcalf) 7663     2145 

Contingencies,    no    direct    allowance    for    (Dock- 
weiler)           7754  2181 

Cost  figures  do  not  include  ( Jas.  Martin) 7698  2161 

7702  2162 

Crystal  Springs  Dam,  engineering  salaries   (Dock- 
weiler)            7823  2204 

Crystal  Springs  Dam,  interest  during  construction 

(Metcalf)  7745      2177 

7747     2177 

Davis  Tunnel,  as  applied  by   (Dockweiler) 7766  2184 

Decreases  with  the  decrease  in  construction  costs 

(Metcalf)    (.* 7668  2148 

Denver  Union  Water  Company  (Metcalf) 7684  2155 

7811  2199 

Denver   Union  Water   Company,   findings   of   the 

court     7812  2199 

Denver    Union    Water    Company,    interest    during 

construction    (Metcalf)    7741  2175 

7812  2199 

Denver    Union    Water    Company,    interest    during 

construction,  interest  rate   (Metcalf) 7813  2199 

Depreciation  applied  to   at   the   same   rate   as   to 

structures    (Metcalf)    7991  2285 

8021  2300 

Des  Moines  Water  Works  (Metcalf) 7673  2150 

7683  2154 

Development  expense  (Metcalf)  7727     2169 

7815     2200 

Discount  and  marketing  securities    (Metcalf) 7773  2186 

Discount  and  financial  cost    (Metcalf) 7662  2145 

Eastern  conditions  compared  to  California  condi- 
tions (Metcalf)    7680  2152 
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Engineering    (Dillman) 7842  2210 

7748  2178 

(Dockweiler) 7754  2181 

(Hazen) 

Engineering  and  contingencies   (Hazen) 

Engineering  and  supervision    (Metcalf ) 

Engineering,  effect  on  (Hazen) 

Engineering  expense  moderate  on  Spring  Valley 

Water  Co.  's  System   (Metcalf) 

Engineering  problems  in  East  compared  to  those 
in  San  Francisco   (Hazen) 

Engineers  consulted  on  Spring  Valley  Water  Co.'s 

construction  work  (Hazen) 

Estimate  does  not  include  lands  (Metcalf) 

Estimated  higher  than  10%  on  occasions  (Dillman)      7853  2213 

Estimating,  methods  used    (Dillman)    7752  2180 

Experience  (Metcalf)   

Figures  assumed    (Hazen)    

Flumes,  items  included  in  estimate   (Ellis) 8242  2376 

' ' Foster   on  valuation"    (Dillman) 7750  2179 

General  administration  (Dockweiler)    7761  2182 

General  expense  (Dillman) 7748  2178 

(Metcalf) 

(Hazen) 

(Metcalf) 

Hazen 's  estimate  compared  to  Metcalf 's 

Hetch  Hetchy  System,  preliminary  expense  (Dili- 
man)     7839  2209 

High  Pressure  Fire  System   (Dockweiler) 7761  2182 

High  Pressure  Fire   System,  engineering  expense 

(Dockweiler)     7761  2182 

High  Pressure  Fire  System,  method  of   charging 

engineering  expense   (Searls)    7763  2183 

High  Pressure  Fire  System,  preliminary  expense 

(Dockweiler)     7761  2182 

High  Pressure  Fire  System,  source  of  information 

(Dockweiler)     7761  2182 

Indianapolis  Water  Co.   (Metcalf) 

Influence  of  climate  on  (Metcalf) 

Insurance    (Dockweiler)     7754  2181 

7761  2182 

7764  2183 

Interest   during   construction    (Dockweiler) 7754  2181 

7765  2183 
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Interest  during  construction  (Dillman) 7750  2179 

7852     2212 

7753     2180 

7765 

7771     2186 

(Hazen) 7617     2122 

7800     2195 

7802     2195 

(Metcalf ) 7655  2141 

7733  2171 

Interest   during  construction  allowance   compared 

to  Dockweiler  's   (Metcalf)    7814  2200 

Interest    during    construction    basis    of    estimate 

(Dockweiler)     .* 7766  2184 

(Metcalf) 7655  2141 

Interest  during  construction,  building  sequence  as- 
sumed (Metcalf)    7818  2201 

Interest  during  construction  conclusions  (Metcalf)  7735  2172 
Interest  during  construction,  effect  of  land  hold- 
ings   (Metcalf)    7668             2148 

7726  2196 

Interest      during      construction,      interest      rate 

(Dillman)     7852  2213 

7765  2183 

(Dockweiler)     7765  2183 

(Metcalf)    7735  2172 

Interest  during  construction,  methods  of  comput- 
ing  (Metcalf)    7686  2156 

7816  2200 

Interest   during   construction,  per   cent   allowance 

(Metcalf)     7658  2142 

Interest  during  construction,  records  of  (Metcalf)  7734  2171 

Interest  during  construction,  summary   (Hazen) . .  7643  2136 

Interest  rate   assumed    (Dillman) 7825  2204 

7832  2206 

(Hazen) 7644  2136 

Items    included    (Metcalf) 7659  2143 

Items  not  included  (Hazen)    7620  2123 

Investigation    (Dillman)    7843  2210 

Kennebec  Water  District    (Metcalf) 7673  2150 

Kennebec  Water  District,  engineering  difficulties 

(Metcalf)     7809  2198 

Kensico  Dam,  difficulties  of  construction    (Dock- 
weiler)            7770  2185 

Kern  River  Power  Plant  used  25%    (Dillman) . .      7853  2213 

Knoxville  Water  Company   (Metcalf) 7682  2153 

Land,  correction  in  exhibit   (Hazen) 7685  2156 

Land;   discussion   in   re 7630 
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Land  holdings,   effect   of    (Metcalf) 7668  2148 

Land,  method  of  applying   (Metcalf) 7687  2156 

Land,  none  applied  to    (Metcalf) 7687  2156 

Land,  reference  to  Minnesota  Eate  Case  (Master)  7646  2137 

Land,  statement  by   (Greene)    7648  2138 

Legal  expense    (Metcalf)    7661  2144 

Le  Mars  Water  Works  (Metcalf) 7685  2155 

Livermore  Falls  Water  Works    (Metcalf) 7681  2153 

Los  Angeles  Aqueduct   (Dockweiler) 7754  2181 

7756  2181 

Los  Angeles  Aqueduct,  demons'  report  on  (Dock- 
weiler)           7756  2181 

Los  Angeles  Aqueduct,  engineering  and  superin- 
tendence cost  (Searls)    7677 

Los  Angeles  Aqueduct,  general  expense  (Dock- 
weiler)            7759  2182 

Los  Angeles  Aqueduct,  interest  during  constru- 
ction   (Dockweiler) 7859  2215 

(Metcalf) 7742  2176 

Los  Angeles  Aqueduct,  items  deducted  (Dock- 
weiler)           7758  2181 

Los  Angeles  Aqueduct,  items  included  (Metcalf) .  7660  2143 

Louisville  Sewerage  Works   (Metcalf) 7674  2150 

Macon  Water  Works    (Metcalf) 7683  2154 

Methods  of  computing   (Dockweiler) 7754  2181 

Michigan  railroads   (Dillman)    7751  2179 

Millbrae    buildings,    interest    during    construction 

(Dockweiler)     7768  2185 

New  Bedford  Water  Works,  interest  during  con- 
struction   (Metcalf)    7744  2176 

New  Jersey  General  Security  Company   (Metcalf)  7684  2154 
New  Orleans  Water  Works,  interest   during   con- 
struction   (Metcalf)    7744  2176 

New  York  Subway  (Dillman) 7750  2179 

New  York  Water  Supply  (Hazen) 7621  2124 

(Metcalf) 7670     2149 

7672      2150 

New    York    Water    Supply,    administration    cost 

(Hazen)     7796  2193 

New  York  Water  Supply,  administration  expense 
applied  to  the  Spring  Valley  Water  Co.  's  esti- 
mate  (Hazen)    7797  2194 

New  York  Water  Supply,  Catskill  percents  (Met- 
calf)       7666  2146 

New  York  Water  Supply,  engineering   (Hazen)  .  .  7624  2126 
New    York    Water    Supply,    interest    during    con- 
struction (Hazen)    7626  2127 

7801  2195 

(Metcalf) 7737  2173 
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New  York  Water  Supply,  interest  during  con- 
struction,   compared    to    Spring    Valley    Water 

Co.  's   estimate    (Hazen)    

New  York  Water  Supply,  land  (Hazen) 

New    York    Water    Supply    not    comparable    to 

Spring  Valley  Water  Co.'s  System  (Dockweiler)      7769  2185 

New  York  Water  Supply,  policing  (Hazen) 

New  York  Water  Supply,  policing  expense  ap- 
plied to  Spring  Valley  Water  Co.'s  estimate 
(Hazen)     

New  York  Water  Supply,  total  percentage 

Oakdale   Irrigation  District    (Dillman) 7854  2213 

Oakdale  Irrigation  District,  no  allowance  for 
interest  during  construction   (Dillman) 7857  2214 

Oakdale  Irrigation  District,  within  estimate  (Dili- 
man)     7853  2213 

Pacific  Gas  &  Electric  Company,  interest  during 
construction    (Metcalf )    

Pacific  Gas  &  Electric  Company  motion  to  strike 

out  certain  notations  (Searls)    7675  2151 

Pacific  Gas  &  Electric  Company,  Spaulding  Dam 
(Metcalf)    

Pennsylvania  Eailroad  Tunnel   (Metcalf) 

Pennsylvania  Water  Company   (Metcalf) 

Pipe  riveted    (Dockweiler) 7572  2107 

7574     2107 

7603     2117 

(Stocker) 7567     2105 

Pittsfield  Water  Works  (Metcalf) 

Policing    (Hazen)    

Policing   is   affected   by   length    of   working    day 

(Hazen)     

Policing  necessary   (Hazen)    

Policing   not  necessary    (Ellis) 7753  2180 

Portland,  Maine,  Water  Districts  (Metcalf) 

Preliminary    expense    (Dillman) 7748  2178 

7774  2187 

7836  2208 

7850  2212 

(Dockweiler) 7775  2187 

(Metcalf) 

(Hazen) 

Preliminary  expense,  engineering  force   (Dillman)      7844  2210 

7846  2211 
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Preliminary   expense,   field   work   necessary    (Dill- 
man)     7845  2211 

Preliminary  expense,  gauging  stream    (Dillman) .      7837  2208 
Preliminary  expense,  investigation  of  water  sup- 
ply  (Dillman)    7837  2208 

Preliminary  expense,  legal   (Dillman) 7846  2211 

Preliminary  expense,  reference  to  Minnesota  Rate 

Case  (Master)    7776 

Preliminary  investigation    (Dillman) 7847  2211 

(Hazen) 

(Metcalf ) 

Preliminary   investigation,   experience    (Dillman) .      7848  2211 

Promotion    (Dillman)     7852  2212 

Records  of    (Metcalf)    

Records,  Spring  Valley  Water  Co.'s  System  (Met- 
calf)       7669  2148 

Relation  of  quantities  to    (Dillman) 7849  2212 

Reproduction  assumptions  (Metcalf) 


7613 

2120 

7616 

2121 

7660 

2143 

7669 

2148 

7664 

2146 

7817 

2201 

7818 

2201 

7685 

2155 

7684 

2155 

Roanoke  Water  Works  (Metcalf) 

Rumford  Falls  Water  Company  (Metcalf) 

St.  Louis  Water  Works  (Searls) 7677 

San  Andreas  Dam  as  applied  by  Dockweiler 7766  2184 

San    Andreas    Dam,    interest-during-construction 

(Dockweiler)    7769  2185 

San  Andreas  Dam,  taxes   (Dockweiler) 7771  2186 

San  Antonio  Water  Supply  Company  (Metcalf) .  7684  2155 

San  Francisco  Gas  Company  (Dillman) 7751  2180 

San  Francisco,  items  not  included    (Searls) 7763  2183 

San  Francisco,  methods  of  charging  engineering 

expense    (Searls)    7763  2183 

San  Francisco  Municipal  Railway   (Ellis) 7764  2183 

San  Francisco  sewer  jobs  (Dockweiler) 7764  2183 

Schussler  's  affidavit  in  re   (Searls) 7911 

Sebring  Water  Works   (Metcalf) 

Segregation  of    (Metcalf) 


7685 

2155 

7659 

2142 

7820 

2202 

7679 

2152 

7743 

2176 

7639 

2133 

Size  of  plant  influences  allowance  (Metcalf) 

Spaulding  Dam  (Metcalf) 

Springfield   Water   Supply    (Hazen) 

Springfield    Water    Supply,    items    not    included 

(Hazen)     7639  2133 

Springfield  Water   Supply,   overhead  percentage 

(Metcalf)    7668  2148 

Summary  of  percentage  on  eastern  work  (Hazen)  7641  2134 
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Sunol    Tunnel,    correction    in    Western    Pacific 

Kailroad  costs    (Hazen) 

Taxes    (Dockweiler)     7754  2181 

7761  2182 

7771  2186 

Taxes  and  insurance  (Dillman) 7749  2178 

Taxes   during  construction    (Metcalf ) 

Taxes  included   (Metcalf) 

Time    of    construction,    no    allowance    for    delay 

(Dockweiler)     7858  2214 

Treasury  expense   (Metcalf) 

Tunnels,     25%     for     profit     and     contingencies 

(Dockweiler)    7040  1928 

Washington  Bridge  (Harlem  River)   (Metcalf)  . . 

Washington   Railroads    (Dillman) 7751  2179 

Western  conditions  less  than  eastern  (Dillman) .      7752  2180 

PACIFIC  GAS  &  ELECTRIC  CO. 

Caters  to  Labor  Unions  (Dillman) 7415  2054 

Dams,  economically  constructed   ( Jas.  Martin)  .  . . 
Excavation   cost   figures   on   file   with   the   Rail- 
road Commision   (Ellis) 8288  2397 

Labor  cost,  pipe  laying  (Ellis) 8239  2375 

Overhead,    Interest    during    construction    (Met- 
calf)      

Overhead,   Interest    during    construction,    Spaul 

ding  Dam  (Metcalf)    

Overhead,    motion    to    strike    out    certain    nota- 
tions   (Searls)     7675  2151 

Overhead,    Spaulding    Dam    (Searls) 7678 

Pipe  laying  compared  to  Independent  Gas  Com- 
pany 's  work  (Ellis) 8292  2399 

Pipe  laying  cost,  method  of  computing  (Ellis)  . .      8L93  2399 

PANAMA  CANAL 

Policing    (Hazen)    

PARKING  AND  GARDENING 

Lombard  St.  Reservoir   (Hazen) 

PARK  PIPE  LINE 

Laying  Cost    (Elliott) 

Pipe  riveted,  cost  of  (Elliott) 

Pipe  was  hand  riveted  (Elliott) 

Plates,   were   obtained    (Elliott) 

PAVEMENTS 

Cost  of,  agreed  to  (Greene) 

Cutting   of,  included  in   excavation  costs   High 

Pressure  Fire  System   (Stocker) 7576  2108 

Cost,  basis  of  estimate  (Stocker) 7594  2115 
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7664 
7812 


7774 


7674 


7705 


7742 
7743 


2146 
2199 


2187 


2151 


2163 


2175 
2176 


7794 

2193 

7146 

1965 

7486 

2078 

7484 

2077 

7529 

7475 

2074 

7607 
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PAVING 

Excavation,  deducted  from  costs   (Stocker) 7594  2115 

Experience   (Stocker)    7595  2115 

Included  in   depreciation  estimate    (Metcalf ) . . .  8014  2297 

Not  included  in  estimate  (Hazen) 7460  2068 

PENINSULA  FLUMES 

See  FLUMES 
PENINSULA  LANDS 

Assessed  value  as  a  basis  of  estimate  for  reser- 
voir values    (Grunsky)    8199  2362 

Average  cost  of    (Grunsky) 8187  2358 

Parcel  42  compared  to  Mills-Easton  Tract  (Grun- 
sky)       8174  2354 

Eeasons   for   using   certain   parcels   in    estimate 

(Grunsky)     8187  2358 

Sherwood  Tract,  familiarity  with   (Grunsky) .  . .  8179  2356 

PENINSULA  EESEEVOIES 

Apportionment  of  cost  to  reservoir  and  water- 
shed lands  (Table  18)   (Grunsky) 7861  2216 

7877  2225 

Land,  average  cost  of  (Grunsky) 7864  2217 

Land,    average    value    of    plaintiff's    appraisals 

(Grunsky)     7873  2223 

Land,  cost  of  (Grunsky) 7863  2217 

10  to  1  method  of  valuing  explained  (Grunsky) .  7860  2215 

PENINSULA  TUNNELS 

See  TUNNELS 
PENNSYLVANIA  EAILEOAD  TUNNEL 

Overhead    (Metcalf)    7674  2151 

PENNSYLVANIA  WATEE  COMPANY 

Overhead    (Metcalf)    7683  2154 

PEOPLE'S  WATEE  COMPANY,  OAKLAND 

Central  Eeservoir.    See  CENTEAL  EESEEVOIE 
PHILLIPS,  J.  J. 

Direct    examination    (Brickwork) 7531-7540  2093-2096 

Cross   examination    7541-7552  2096-2100 

Ee-direct    examination    7552-7556  2100-2101 

Brickwork  experience    7542  2097 

Concrete    experience    7539  2096 

Examination    of     Spring    Valley    Water    Co.'s 

brickwork     7535  2094 

Qualifications     7531  2093 

PHOTOGEAPHS 

Lake  Honda  Eeservoir  added  to  Exhibit  No.  143 

(Hazen)      7141  1962 

Pipe  riveted  (Elliott)    7476  2074 
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Pipe  riveted,  showing  street  obstructions  (Elliott)  7494  2082 

Tunnels,  introduced   (Hazen) 7069  1937 

PILARCITOS  DAM 

Borrow-pits,  location  of   ( Jas.  Martin) 7713  2165 

Condition   of    (Dockweiler) 8034  2305 

Construction  methods  assumed    (Jas.   Martin) . .  7717  2166 

Depreciation    (Dillman)    8072  2318 

8156  2349 

Depreciation,   functional    (Dillman) 8158  2350 

Depreciation,    reasons    for    consideraing     (Dili- 
man)     8157  2349 

Depreciation,  sinking  fund  method  (Metcalf ) .  . .  8020  2299 

Depreciation,  straight  line  method  (Metcalf) .  . .  8020  2299 

Embankment,  cost  of   (Jas.  Martin) 7700  2161 

Excavation  cost    (Jas.  Martin) 7700  2161 

Hauling   lengths,    (Jas.   Martin) 7714  2166 

Steam    shovel,     disadvantages    in    using     (Jas. 

Martin)     7700  2162 

Steam    shovel    not    assumed    in    estimate    (Jas. 

Martin)     7700  2161 

Steam  shovel  work,  comparable  to  Central  Res- 
ervoir   (Dockweiler)    7481  2076 

Stripping   cost    (Jas.   Martin) 7713  2165 

7721  2167 

PILARCITOS  PIPE  LINE 

Age  of  (Hazen)  7961     2268 

Depreciation  (Dillman)  8075     2320 

PILARCITOS  RESERVOIR 

Apportionment  of  cost  to  reservoir  and  water- 
shed lands  (Table  21)   (Grunsky) 7880  2228 

Comparative  cost  of  various  parcels  (Grunsky) .  8195  2361 

Land,   average   cost   of    (Grunsky) 7863  2217 

Land,  average  cost   of  watershed    (Grunsky) .  . .  7871  2222 
Price  paid  indicates  a  ratio  of  10  to   1  as  be- 
tween watershed  and  reservoir  values   (Grun- 
sky)                                                 7873             2223 

PILARCITOS  SYPHON  PIPE 

Depreciation    (Metcalf)    7987  2283 

PILARCITOS  TUNNELS 

Depreciation    (Dillman)    8073  2319 

PILARCITOS  TUNNEL  NO.  1 

Timbering    cost    (Dillman) 7090  1943 

PIPE 

Blow-outs,  causes  of  (Hazen) 7465  2070 

Cast,    laying     costs     applied     to     riveted     pipe 

(Hazen)     7454  2066 

Cast,  life  of   (Metcalf)    8124  2337 

City  distribution  system,  depreciation  (Dillman)      8076  2320 
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PIPE— Continued. 

Contracts  for  laying  High  Pressure  Fire  System 

(Hazen)  7575     2108 

7576     2108 

Corrosion  in   (Hazen)    7899  2240 

Depreciation,      effect      of      carrying      capacity 

(Hazen)     7901  2242 

Experience  in  laying  (Hazen)    7600  2116 

Formula  for  figuring  capacity   (Hazen) 7901  2243 

Laid  by  Independent  Gas  Co.  (Ellis) 8288  2397 

Laying  cost  obtained  from  Mr.  Dimmick,  Seattle 

(Hazen)     7457  2067 

Laying    cost    of    other    cities    not    comparable 

(Hazen)     7465^         2070 

Laying,   difficulties    encountered    (Hazen) 7459  2068 

Laying    underground,    obstructions    encountered 

(Hazen)     7458 

Life  of,  basis  of  estimate  (Metcalf ) 8124  2337 

Pacific  Gas  &  Electric  Company,  labor,  cost  of 

laying    (Ellis)     8240  2375 

Riveted,   excavation   cost    (Dillman) 7222  1991 

Tuberculation    (Hazen)     7903  2243 

Tuberculation  in  San  Francisco  less  than  in  the 

East    (Dillman)     8084  2324 

PIPE,  CAST 

Age    (Hazen)     7897  2240 

7913  2249 

7915  2250 

Basis  of  estimate  (Hazen)    7458  2067 

Capacity,  effect  on  depreciation  (Hazen) 7899  2241 

7906     2245 

7915     2249 

Capacity,  reduction  of  (Hazen)    7899  2240 

Capacity,  reduction  per  annum  (Hazen) 7904  2244 

Citations  on  the  life  of  (Dockweiler) 8037  2307 

Condition  of   (Dockweiler)    8037  2356 

Depreciation    (Dillman)    8073  2319 

8166  2353 

7897  2240 

7988  2284 

Depreciation  as  affected  by  capacity  (Hazen) . . .  7899  2241 

7906     2245 
7915     2249 

Depreciation,  method  of  figuring  (Hazen) 7909  2247 

Depreciation  percentage  (Hazen)  7913  2249 

Depreciation  rate  (Metcalf)    7899  2241 

7986  2282 

7906  2245 
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PIPE,  CAST— Continued. 

Depreciation     rate     based     on     different     life 

(Hazen)     8125  2338 

Effect  of  capacity  on  depreciation   (Hazen) ....  7915  2249 

Examination  of   (Dockweiler)    8036  2306 

Friction  in   (Hazen)    7904  2244 

"Go  Devil",  use  of  (Hazen)    7907  2246 

Leakage    (Hazen)     7898  2240 

Life  of   (Dillman)    8075  2321 

8077 

8085  2324 

8166  2353 

(Dockweiler) 8036  2306 

(Hazen) 7908     2246 

7915     2250 

(Metcalf) 7986     2282 

' 8124     2337 

Pitometer  tests   (Hazen)    7904  2244 

Testing  methods  (Elliott) 7590  2114 

Testing  methods  not  as  difficult  as  on  riveted 

pipe    (Elliott)    7590  2114 

Testing  methods  of  Spring  Valley  Water  Co.'s 
System  not  as  difficult  as   on  High  Pressure 

Fire  System  (Stocker)    7589  2113 

PIPE  LINE  AUXILIARIES 

Depreciation    (Hazen)     7920  2252 

PDPE  LINES 

Duplication     of,     before     consolidation     (Dock- 
weiler)           8096  2328 

Life  of  (Dillman)    8075  2320 

PIPE  RIVETED,  CITY  DISTRIBUTION  SYSTEM 

Amount  laid  (Elliott)   7495  2082 

Backfill  cost   of   (Elliott)    7490  2080 

Boilermakers '  wages   (Elliott) 7340  2031 

Bryant  St.,  cost  of  (Elliott)    7472  2072 

Bryant  St.,  difficulties  encountered   (Elliott)...  7474  2073 

Capacity    not    influenced    by    different    metals 

when  coated   (Dillman)    7502  2084 

Cast   iron   costs   greater   in    central    portions   of 

City    (Hazen)    7456  2067 

City  basis  of  estimate  (Dillman) 7501  2084 

(Hazen) 7453  2065 

City,  cost  additions  to   (Hazen)    7475  2066 

City,  cost  submitted  not  complete   (Elliott) 7475  2074 

City,  description  of  various  jobs    (Elliott) 7474  2073 

City  estimate  does  not  include  paving  (Hazen) .  7460  2068 

City  field  cost,  various  jobs   (Elliott) 7473  2073 

City,  laying  cost   (Elliott)    7473  2073 
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7456 

2066 

7473 

2073 

7454 

2066 

7475 

2074 

7606 

2309 

7614 

7486 

2078 

2115 

2106 

2106 

2117 

7525 

2091 

7463 
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PIPE  EIVETED,  CITY  DISTBD3UTION  SYSTEM— Continued. 
City,  laying  cost  of  cast  iron  applied  to  (Hazen) 

City,  laying  method  (Elliott)    

(Hazen) 

City,  Park  Line   (Elliott)    

Comparison  of  Hazen  and  Dillman 's  costs 

Condition  of   (Dockweiler)    8042 

Corrections    in    comparative    sheet    of    riveted 
pipe   (Metcalf )    

Cost   (Elliott)    

Cost,  applied  same  base  cost  to  City  work  as  to 

Country  work   (Dillman)    7596 

(Dockweiler) 7570 

7571 

7602 

Cost,  basis  of  estimate   (Elliott)    

Cost   compared   to   High   Pressure   Fire    System 
(Table)    (Hazen)    

Cost    figures    of    Dockweiler    higher    than    mine 

(Stocker)     7566  2105 

Cost  figures  of  Dorward  compared  to  my   esti- 
mate   (Hazen)     

Cost    of,    as    deduced    from    Dorward 's    figures 
(Hazpn)     

Cost  of  High  Pressure  Fire  System  compared  to 
Hazen 's  estimate   

Cost  of  inspectors  used  in  estimate  (Stocker) . . .  7560 
Cost  segregation  in  re  fabrication,  labor,  etc...  7504 
Cost  taken  from  timekeeper's  records  (Elliott)... 

Depreciation    (Dillman)    8075 

8166 

Depreciation  rate  (Metcalf)    

Dipping,  methods  used  by  Spring  Valley  Water 

Co.  the  best  (Dockweiler) 8043 

Districts  in  the  city   (Elliott) 

Dorward 's  costs,  discussion  in  re 7510 

Dorward 's   figures   check   my   estimate    (Hazen) 

Estimate,  methods  used  (Elliott)    

Examination   of    (Dockweiler) 8042 

Excavated    trenches    five   or   six   feet   in    depth 

would  cost  less  than  those  three  or  four  feet 

(Hazen)     

Excavation    (Elliott)     

Excavation,  average  depth  of  trench  (Elliott) . . 
Excavation,  basis  of  estimate   (Dockweiler) ....      7572 
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7461 

2069 
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2103 
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7528 

2092 

7528 

2092 

2320 

2352 

7985 

2282 

2309 

7492 

2081 

2087 

7513 

2088 

7485 

2077 

2309 

7520 

2090 

7487 

2078 

7569 
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PIPE,  RIVETED,  CITY  DISTRIBUTION  SYSTEM— Continued. 
Excavation,  basis  of  estimate  cost  (Stocker) . . .      7562  2103 

Excavation,      cast      iron     prices     assumed     by 

Stocker    (Searls)     7569  2106 

Excavation    compared    to    the    High    Pressure 

Fire  System  (Stocker)    7564  2104 

7588     2113 

7591     2114 

Excavation  cost   (Elliott)    7488  2079 

Excavation,    cost    compared    to    Hazen 's    (Dill- 
man)     7501  2084 

Excavation    cost    compared    to    High    Pressure 

Fire   System    (Dockweiler) 7573  2107 

(Stocker) 7591  2114 

Excavation  cost  in  city  (Dockweiler) 7604  2118 

Excavation  cost  includes  difficulties  of  obstruc- 
tions,   etc.    (Dockweiler) 7603  2117 

Excavation,  country  cost  used  in  city  (Dillman)      7501  2084 

Excavation,     difficulties    in    laying    city    pipes 

(Dillman)     7597  2116 

Excavation,  items  included  in   (Dockweiler) ....       7603  2117 

Excavation,      necessity      of      lagging      trenches 

(Hazen)     

Excavation,  trench  dimensions   (Hazen) 


7515 

2088 

7521 

2090 

7516 

2088 

7517 

2089 

7472 

2072 

7485 

2077 

7526 

2092 

Experience    (Elliott)     

Experience  in  pipe  laying  (Elliott)    

Experience  in  pipe  laying  in  cities  (Dillman) . . .      7599  2116 

Fabrication  cost   (Hazen)    7512  2087 

Fabrication   cost   compared  to   City   Tank   erec- 
tion   cost    (Dockweiler) 7440  2062 

(Hazen) 7441  2062 

Fabrication,  methods  assumed  (Dockweiler) ....      7437  2061 

Freight  and  hauling  costs   (Hazen) 

Handling    (Elliott)     

High  Pressure  Fire   System,   cost   data   used  in 

estimate    (Dockweiler)    7604  2118 

High    Pressure    Fire    System,    excavation    com- 
pared to  Spring  Valley  Water  Co.'s  (Stocker)      7564  2104 

7588  2113 

7591  2114 

Insurance   cost    (Elliott)    7491  2080 

Joints,  lead  and  riveted  compared  (Elliott) 7500  2083 

Joints,    lead,    assumed    throughout    City    System 

(Elliott)    7499  2083 
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Record       Abstract    Record       Abstract 
PIPE,  RIVETED,  CITY  DISTRIBUTION  SYSTEM— Continued. 

Labor,  wages  assumed  (Stocker)    7563  2104 

Lagging  cost  (Elliott) 7489  2079 

Laying    (Elliott)     7486  2078 

Laying  cost  in  San  Francisco  (Elliott) 7486  2078 

Laying  difficulties  in  Central  Districts  (Elliott)  7492  2081 

Lead,  cost   (Elliott)    7493  2081 

Lead    joints,    reasons    for    using    in    the    city 

(Elliott)    7495  2082 

Life  of   (Doekweiler) 8041  2308 

(Metcalf ) 7985  2282 

Miscellaneous   costs  and  overhead    (Stocker) . . .      7567  2105 

Miscellaneous   items    (Elliott)    7491  2080 

Obstruction,    extra    cost    of,    taken    care    of    in 

base  figures  (Doekweiler)    7571  2106 

Obstruction  in  laying  (Elliott)   7494  2082 

Overhead    (Doekweiler) 7572  2107 

7574     2107 

7603     2117 

(Stocker) 7567      2105 

Park  line,  detail  cost  (Elliott)   7484  2077 

Paving  deducted  from  excavation  cost  (Stocker)      7594  2115 

Photographs  of   (Elliott)    7476  2074 

Profits    (Hazen)    7513  2088 

Reasons  for  not  agreeing  on  costs  (Hazen) 7503 

Schaw  Bacher  contract  not  given  any  weight  in 

estimate    (Elliott)    7525  2091 

Segregation    of    costs     as     deduced    from    Mr. 

Hazen 's  figures   7508  2086 

Segregation  of  costs  submitted  by  Hazen 7509  2086 

Spring  Valley  Water  Co. 's  testing  methods  not 
as  difficult  as  on  the  High  Pressure  System 

(Stocker)     7589  2113 

Testing  methods  used   (Elliott)    7500 

7589  2113 

Trenching  and  backfill  assumptions   (Hazen) .  . .  7519  2089 

Trenching.    See  EXCAVATION 

"Weights   computed  from  formula    (Elliott) 7524  2091 

Weights,  method  of  computing  (Hazen) 7524  2091 

Weights  of  Elliott  and  Hazen  compared 7499  2083 

PIPE,  SCREW 

Age  of  (Hazen)    7912  2248 

Depreciation   (Hazen)    7912  2248 

Depreciation,  method  of  figuring  (Hazen) 7913  2248 

Depreciation  rate  (Metcalf)    7986  2282 

Life    of    (Doekweiler) 8048  2311 

(Hazen) 7912  2248 

(Metcalf) 7986  2282 
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Age  of   (Hazen)    7916  2250 

Depreciation   (Hazen)    7916  2250 

Depreciation,  functional   (Hazen) 7917  2251 

Depreciation  methods  used  in  computing  (Hazen)  7917  2250 

PIPE,  WROUGHT  IRON 

Life  of   (Dillman) 8082  2323 

(Hazen) 7916  2250 

PIPING 

University  Mound  Reservoir,  cost  of  (Dockweiler)      7235  1996 

(Elliott)  7174  1975 

PITOMETER  TESTS 

Cast  iron  pipe   (Hazen)    7904  2244 

PITTSF1ELD  WATER  WORKS 

Overhead    (Metcalf)    7672  2150 

PLASTER 

Cost   of   (Dockweiler)    7262  2005 

Lombard  St.  Reservoir,  cost  of  (Dockweiler) . . .      7260  2004 

Thickness   of   a    %   inch   assumed   for   reservoir 

lining    (Dockweiler)     7261  2005 

Thickness    of    the    */£    inch    would    be    too    thin 

(Hazen)      7260  2004 

PLEASANTON  PIPE  LINE 

Depreciation    (Hazen)     7917  2251 

PLEASANTON  UNDERGROUND  DEVELOPMENT 

Best  work  of  its  kind  in  America  (Hazen) 7806  2197 

POLICING 

See  OVERHEAD 
"POLITICAL  SCIENCE  QUARTERLY" 

Reference  to   (Master)    7723 

POLLUTION 

Of  water  possible  at  Sunol  Dam  (Dillman) 8073  2319 

POPULATION 

Boston  Water  Supply  District 7791  2192 

Conditions    in    outlaying    districts    of    the    East 

compared   to    California    (Hazen) 7785  2190 

Oakdale    (Dillman)    7600  2116 

Springfield    (Hazen)     7600  2116 

PORTLAND,  MAINE,  WATER  DISTRICT 

Depreciation  data  (Hazen) 7940     2261 

(Metcalf) 8011     2295 

Overhead,   (Metcalf)    7682  2153 

PORTLAND,  OREGON 

Obstructions  in  underground  work  (Dillman) .  . .       7601  2117 

POTRERO  HEIGHTS  RESERVOIR 

Appurtenant  structures  (Hazen) 7145  1965 

Brickwork,  cost  of   (Hazen) 7143  1964 
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1963 

7194 

1982 

7183 

1978 

7300 

2017 

7183 

1978 

7142 

1963 
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POTRERO  HEIGHTS  RESERVOIR— Continued. 

Character  of  rock   (Dockweiler) 7302  2018 

(Dillman) 7303  2018 

(Hazen) 7300  2017 

Concrete   cost    (Dillman) 7223  1992 

(Dockweiler) 7260  2004 

(Hazen) 

Correction  in  costs  (Elliott) 

Cost  of  lining  (Elliott)    

Excavation,  basis  of  estimate   (Hazen) 

Excavation  cost   (Dillman) 7222  1992 

(Dockweiler) 7259  2004 

(Elliott) 

(Hazen) 

Excavation,  loose  rock  (Dillman) 7222  1992 

Excavation,  methods  assumed    (Dillman) 7403  2051 

Original    cost    of    (Hazen) 7144  1964 

Original   cost   obtained   from   municipal   records 

(Hazen)     7304  2019 

POWDER 

Sunol  Tunnels,  cost  of   (Dockweiler) 7040  1928 

(Lawrence) 8221  2369 

PRELIMINARY  EXPENSE 
See  OVERHEAD 

PRESIDIO  HEIGHTS  TANK 

Concrete,  cost   of    (Hazen)    

Excavation,  cost  of   (Hazen) 

Original  cost   (Hazen) 

Steel   cost    (Hazen) 

(Elliott) 

PROFITS 

High  Pressure  Fire  System  (Stocker) 7559  2102 

Overhead  estimated  by  inspectors  (Hazen) 

Pipe  riveted  (Hazen)    

PROMOTION 

Methods  assumed  in  reproducing  Spring  Valley 

Water  Co.  's  System   (Dillman) 7831  2206 

PUBLIC  UTILITIES 

Poor  investment  in  California   (Dillman) 7832  2206 

PUDDLE 

College  Hill  Reservoir,  cost  of  (Dockweiler) 7249  2001 

(Hazen) 

Cost,  method  of  estimate   (Elliott) 

Earth  dams,  cost  of  (Hazen) 

Francisco  St.  Reservoir,  cost  of  (Hazen) 
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1968 

7151 

1968 

7150 

1968 

7152 

1969 

7151 

1968 

7186 

1980 

7284 

2012 

7513 

2088 

7134 

1959 

7336 

2029 

7295 

2015 

7147 

1966 
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Kecord        Abstract    Record      Abstract 

PUDDLE— Continued. 

Lake  Honda  Reservoir,  cost  of   (Dillman) 7217  1989 

7218      1990 

(Hazen) 7136     1960 

7293     2015 

Lake  Honda  Reservoir,  location  of  (Elliott) 7217  1989 

Oakdale  Irrigation  District,  bids  for   (Dillman)      7219  1990 

See  also  CLAY 

PUMPS 

Age  of  Spring  Valley  Water  Co.  's  (Hazen) 7896  2239 

Construction     of     Spring    Valley     Water     Co. 's 

(Hazen)     7894  2238 

Depreciation,   pumps — examination   of    (Hazen) .  7894  2238 

Equipment,    depreciation    (Hazen)     7897  2240 

PUMPS,  BOILERS  AND  EQUIPMENT 

Depreciation  (Hazen)    7893  2237 

PUMP  STATIONS 

Age  of  (Metcalf)  7987     2283 

7989     2284 

Condition   of    (Dockweiler)    8044  2309 

Depreciation    (Dillman)    8077  2321 

Depreciation,  method  of   estimating   (Hazen) .  . .  7897  2240 

Depreciation  rate  (Metcalf)    7987  2283 

Examination   of    (Dockweiler)    8044  2309 

Life   of    (Dockweiler) 8043  2309 

(Dillman) 8077  2321 

(Metcalf) 7987  2283 

Operating  efficiency  (Metcalf)    7989  2284 

PUMP  STATIONS,  OCEAN  VIEW 

Depreciation    (Metcalf)    7989  2284 

QUALIFICATIONS 

Hayne,  Duncan   7728  2169 

Lassere,    R 7306  2019 

Martin,    James    7688  2157 

Phillips,  J.  J 7531  2093 

Stocker,  L.  W 7557  2102 

QUANTITIES 

Relation  to  overhead  (Dillman) 7849  2212 

QUARRYING 

Central  Reservoir,  cost  of    (Ellis) 8294  2399 

RACINE  WATER  CO. 

Depreciation   data    (Hazen)    7942  2262 

RAILROADS 

Coal  mining  attempted  by   (Dillman) 7430  2059 

Depreciation,   methods   used    (Metcalf) 7974  2275 

RAILROAD  TUNNELS 

Driving  methods    (Dillman)    7889  1943 
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EATES 

Depreciation  would  not  allow  for,  in  considering 

rates    (Dillman)    8157  2349 

Investor  entitled  to  return  on  reproduction  cost 

of  plant  (Metcalf )   8127  2338 

Public  utilities,   increase   and   decrease   in   past 

years   (Dillman)    8089  2326 

Regulation  by  Board  of  Supervisors,  date  of...      8120  2336 

EEAL  ESTATE  SALES 

Burns,    James,    to     San    Mateo    Water    Works, 

original  price   (Searls)    8214  2368 

Carolan  property,  contract  of  sale   (Hayne) 7729  2170 

Carolan  property,  price  dirt  cheap  (Hayne) 7731  2170 

RECORDS 

High  Pressure  Fire  System,  method  of  keeping 

costs  (Stocker)    7557  2102 

REPRODUCTION 

Methods  assumed  (Dockweiler)    7768  2185 

REPRODUCTION  THEORY 

As  expounded  by  (Dockweiler) 7767  2184 

Metcalf 's  method  disagreed  with  Dockweiler 's.      7767  2184 

RESERVOIRS 

Area.    See  AREAS 

Depreciation.     See  DEPRECIATION 

Experience    (Dillman) 7187  1980 

(Hazen) 7113  1952 

Explanation  of  cost  tables  (Hazen) 7108  1950 

Siltage.    See  SILTAGE 
Values.    See  RESERVOIR  VALUES 
See  Reservoir  in  question 
RESERVOIRS,  CITY 

Age  of  (Metcalf)   7987  2283 

Appraisal  made  independent  of  Hazen   (Elliott)  7177  1976 

Basis  of  cost  estimates  (Hazen) 7275  2009 

Brick,  cost  of  (Dockweiler) , 7257  2003 

(Elliott) 7364  2038 

Central,  concrete  mix  used   (Dockweiler) 7281  2011 

Central,  cost  of  equipment  (Hazen) 7331  2028 

7333  2029 

Central,     Dockweiler 's     classification     of     earth 

work  and  concrete  acceptable  (Hazen) 7317  2022 

Central,  Dockweiler 's  concrete  costs  do  not  in- 
clude  expansion   joints    (Hazen) 7319  2023 

Central,  earth  work  quantities   (Hazen) 7321  2024 

7324  2025 

Central,  excavation  cost  compared  to  University 

Mound    (Dockweiler)     7246  1999 
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RESERVOIRS,  CITY-Continued.  ReCOrd        AbstraCt     ReC°rd      Abstract 
Central,    excavation    cost    compared    with    Uni- 
versity Mound  estimates   (Hazen) 7279  2010 

Central,    excavation    easier    than    at    University 

Mound    (Searls)    7280 

Central,  excavated  material  different  from  that 

of  University  Mound  (Hazen) 7317  2033 

Central,   finish    compared    to    University    Mound 

(Hazen)     7320  2023 

Central,  hauling  distance   (Metcalf ) 7318  2023 

Central,  hauling  distance  exaggerated  by  Dock- 

weiler  (Hazen)    7317  2022 

Central,  investigation  of  cost  data  (Hazen) 7316  2022 

Central,  location  of  rock  quarries  (Hazen) 7320  2023 

Central,  more  favorably  located  than  Spring  Val- 
ley Water  Co.  's  as  regards  cost  (Hazen) 7276  2009 

Central,  quantity  of  rolled  embankment  (Hazen)  7325  2025 

Central,    rock    teams    hauled    five    loads    a    day 

(Dockweiler)    7282  2011 

College  Hill,  concrete  cost   (Dillman) 7193  1982 

College  Hill,  cost  of  embankment  (Elliott) 7177  1976 

College  Hill,  cost  of  excavation  (Dockweiler) . . .      7248  2000 

College  Hill,  cost  of  masonry  (Dillman) 7193  1982 

(Dockweiler) 7249  2001 

College   Hill,   cost   of   miscellaneous  items    (Dili- 
man)     7193  1982 

College  Hill,  cost  of  puddle  (Dockweiler) 7249  2001 

College  Hill,  cost  of  riprap  (Elliott) 7179  1977 

College  Hill,  cost  of  rock  excavation  (Elliott) . .  7180  1977 

College  Hill,  description  of   (Hazen) 7133  1958 

College  Hill,  excavation  not  comparable  to  Uni- 
versity or  Central  Reservoirs  (Hazen) 7334  2029 

College  Hill,  no  indication  of  leakage  (Hazen) .  7134  1959 

College  Hill,  piping  cost  (Elliott) 7179  1977 

College  Hill,  price  for  excavation  (Searls) 7293  2015 

Concrete,  basis  of  estimate  (Dillman) 7410  2053 

Concrete,  comparison  of  costs  Central  and  Uni- 
versity (Hazen)    7320  2023 

Concrete,  cost  of  material  (Dockweiler) 7281  2011 

Cost    estimate    made    independent    of    Hazen 's 

(Elliott)    7335  2029 

Cost  method  of  estimating  (Hazen) 7279  2010 

Cost  of   (Table)    (Hazen)    7107  1949 

Cost  of  masonry   (Dillman)    7223  1992 

Cost  total   (Hazen)    7105  1949 

Depreciation    (Dillman)    8085  2324 

Depreciation  rate  (Metcalf)    7987  2283 

Description  of  (Hazen) 7105  1949 

Drainage  System,  cost  of   (Elliott) 7181  1977 
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Estimated  prices  for  Spring  Valley  lower  than 
prices  actually  paid  by  San  Francisco  in  their 

work    (Hazen)     7277  2009 

Estimates,  basis  of  (Dillman) 7420  2055 

Excavation,  basis  of  estimate   (Hazen) 7112  1951 

Excavation,    Central    Eeservoir    cost    compared 

with  University  Mound   (Hazen) 7279  2010 

7326  2026 

7327  2026 

Excavation,  compared  to  railroad  work  (Dillman)      7381  2044 

Excavation   cost    (Hazen) 7108  1950 

7134  1959 

Excavation     cost     figures     based     on     judgment 

(Dillman)    7404  2051 

Excavation,  material  classification  in   inventory 

(Elliott)    7301  2018 

Excavation  of  Francisco  St.  compared   to   Lom- 
bard  (Elliott)    7185  1979 

Explanation  of  table  showing  reproduction  cost, 

overhead,  etc.  (Hazen)   7105  1949 

Francisco    St.   concrete   cost   compared   to   Lake 

Honda  (Hazen)   7147  1966 

Francisco  St.  cost  of  brickwork  (Hazen) 7147  1966 

Francisco  St.  cost  of  embankment  (Elliott) 7185  1979 

Francisco  St.  cost  of  excavation   (Dillman) 7226  1993 

(Hazen) 7147     1966 

(Elliott) 7185     1979 

Francisco  St.  cost  of  masonry  (Dillman) 7226      1993 

(Elliott) 7185      1979 

Francisco  St.  cost  of  puddle   (Hazen) 7147  1966 

Francisco  St.  cost  of  tunnel   (Elliott) 7185  1979 

Francisco  St.  excavation  difficulties  (Hazen) 7148  1966 

Francisco  St.  hauling  conditions  (Hazen) 7147  1966 

General  remarks  on  (Hazen)   7141  1963 

Hauling  distances  (Hazen) 7292  2014 

(Searls) 7282  2011 

High    Pressure    System    cost    differs    from    Dock- 

weiler  's  (Hazen)    7265  2006 

Labor  assumed  an  8-hour  day  (Elliott) 7339  2031 

Labor  increase  in  cost  since  1897  (Hazen) 7144  1964 

Labor,  9-hour  day  assumed  (Dillman)    7383  2045 

Labor    Unions,    effect    of,    on    construction    work 

(Dillman) 7410  2053 

Labor  unions,  conditions  not  known  (Dillman)  ....      7419  2055 
Labor  unions  not  considered  in  brickwork  or  con- 
crete estimates   (Dillman) 7402  2052 

7407  2052 
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Lake  Honda,  cement  cost  (Elliott) 7353  2035 

Lake    Honda,    character    of    excavated    material 

(Elliott)   7210  1987 

Lake  Honda,  clay  could  be  obtained  within  a  half 

mile    (Dillman)    7379  2043 

Lake    Honda,    concrete    assumed    in    reproducing 

(Hazen)     

Lake  Honda,  concrete  cost  (Elliott)    

Lake   Honda,   concrete   cost   compared  to   Crystal 

Springs    (Hazen)     

Lake  Honda,  concrete,  inspector's  report  (Elliott) 
Lake    Honda,    condition    after    earthquake    (Dill- 
man)     7213  1988 

7214  1988 

Lake     Honda,     construction     methods     proposed 

(Hazen)     

Lake  Honda,  contract  price  concrete  (Elliott)  .... 

Lake  Honda,  cost  of  cement  (Elliott)   

Lake  Honda,  cost  of  concrete  (Dockweiler) 7251  2001 

(Elliott) 7180  1977 

Lake  Honda,  cost  of  drainage  system  (Dillman) . .      7221  1991 

. .      7222  1991 

Lake  Honda,  cost  of  excavation  (Dillman) 7204     1985 

7250     2001 

(Elliott) 7180     1977 

Lake  Honda,  cost  of  handling  water  in  excava- 
tion (Hazen)  7296     2016 

Lake  Honda,  cost  of  macadam  (Eltiott) 7174     1974 

Lake  Honda,  cost  of  masonry  (Dillman) 7220     1991 

(Hazen) 7137     1960 

Lake  Honda?  cost  of  puddle  (Dillman) 7217  1980 

7218  1990 

(Hazen) 

Lake  Honda,  cost  of  rubble  masonry  (Elliott) 

Lake  Honda,  cost  of  sand  and  gravel  (Elliott)  . . . 

Lake  Honda,  cost  of  tunnel  outlet  (Elliott) 

Lake  Honda,  cost  of  tunnels  (Hazen) 

Lake  Honda,  description  (Hazen)    

Lake  Honda  drainage  cost  should  be  added  to  ex- 
cavation estimate    (Dillman)    7211  1987 

7381  2044 

Lake  Honda  drainage  system  (Hazen) 7140     1962 

(Elliott) 7213     1988 

Lake  Honda,  examination  of  (Dillman) 7212  1987 

Lake  Honda,  excavation  basis  of  estimate  (Hazen)  7205  1986 

lxxix 


7136 

1960 

7294 

2015 

7180 

1977 

7357 

2036 

7181 

1977 

7139 

1961 

7134 

1959 

INDEX 

Defendant  Plaintiff 

Kecord        Abstract     Eecord      Abstract 
EESEEVOIES,  CITY— Continued. 

Lake  Honda,  excavation  cost  (Dillman) 7139  1961 

(Hazen) 7136  1960 

Lake  Honda,  excavation  figure  too  low  for  marshy 

ground   (Dillman)    7216  1989 

Lake  Honda  hauling  (Dockweiler)    7257  2003 

Lake  Honda,  hauling  cost  of  clay  might  be  in- 
creased (Dillman)    7380  2043 

Lake    Honda,    hauling    distance    for    excavation 

(Hazen)  7293  2015 

Lake  Honda,  increase  in  excavation  cost   due  to 

drainage    (Dillman)    7211  1987 

7381  2044 

Lake  Honda,  location  of  puddle  (Elliott) 7217  1989 

Lake  Honda,  material  in  the  neighborhood  not  suit- 
able for  construction  (Hazen)    7255  2003 

(Elliott) 7253  2002 

Lake  Honda,  method  of  handling  water  on  excava- 
tion  (Dockweiler)    7250  2001 

Lake  Honda,  miscellaneous  costs   (Dillman) 7220  1991 

Lake  Honda,  original  condition   (Hazen) 7205  1986 

(Elliott) 7210  1987 

Lake  Honda,  photographs  (Hazen) 7135  1959 

Lake  Honda,  safety  of  center  wall  (Hazen) 7299  2017 

Lake  Honda,  sand  and  rock  in  the  neighborhood 

too  dirty  for  concrete  (Elliott) 7253  2002 

(Hazen) 7255  2003 

Lake    Honda,    sand    obtained    at    the    site    Dock- 
weiler)           7252  2001 

Lake  Honda  sewer,  "Structure  48"  omitted  from 

estimate    (Hazen)    7141  1962 

Lake  Honda,  water  not  considered  in  excavation 

estimate   (Dillman)    7201  1984 

Life  of  (Metcalf )   7987  2283 

Lombard    Street,    brickwork    basis    of    estimate 

(Hazen)   7147  1966 

Lombard  Street,  cost  of  asphalt  (Hazen) 7146  1965 

Lombard  Street,  cost  of  brickwork  (Hazen) 7146  1965 

Lombard  Street,  cost  of  concrete  (Hazen) 7146  1965 

Lombard  Street,  cost  of  embankment  (Hazen) 7145  1965 

Lombard  Street,  cost  of  excavation  (Dillman) . . .      7223  1992 

(Dockweiler)  .  . .       7260  2004 

(EUiott) . . .  7184      1979 

(Hazen) . .  .  7145     1965 

Lombard  Street,  cost  of  masonry  (Elliott)    7184  1979 

Lombard  Street,  cost    of   parking   and    gardening 

(Hazen)     7146  1965 

Lombard  Street,  cost  of  plaster    (Dockweiler)  . . .      7260  2004 
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Lombard  Street,  cost  of  rubble  masonry  (Hazen)  7146  1965 

Masonry,  basis  of  estimates  (Hazen) 7299  2017 

(Elliott) 7366  2039 

Material  costs  if  hauled  from  outside  (Dockweiler)      7258  2003 

Oakdale,  cost  of   (Dillman) 7188  1980 

Oakdale,  description  of   (Dillman) 7188  1980 

Overhead,  figures  made  independently   (Elliott) . .  7186  1980 

Plaster,  cost  of    (Dockweiler) 7262  2005 

Potrero  Heights,  basis  of  estimate  (Hazen) 7300  2017 

Potrero  Heights,  character   of   rock    (Dockweiler)      7302  2018 

(Dillman)      7303  2018 

(Hazen) 
Potrero  Heights,  correction  in  costs  (Elliott)  .... 
Potrero  Heights,  cost    of    appurtenant    structures 

(Hazen)  

Portrero  Heights,  cost  of  brickwork   (Hazen)  . 

Potrero  Heights,  cost  of  concrete  (Dillman) 7223  1992 

(Dockweiler 7260  2004 

Potrero   Heights,  cost  of   concrete    (Hazen) 7143  1963 

Potrero   Heights,   cost   of   excavation    (Dillman)      7222  1992 

(Dockweiler)      7259  2004 

(Hazen)  7142  1963 

Potrero    Heights,    cost    of    lining    (Elliott) 7183  1978 

Potrero  Heights,  excavation  loose  rock  (Dillman)      7222  1992 

Potrero  Heights,   original  cost    (Hazen) 7144  1964 

Potrero  Heights,  original  cost  obtained  from  mu- 
nicipal records  (Hazen) 

Puddle,  cost  (Hazen) 

Puddle,    lining    used    in    City    Reservoir    embank- 
ments   (Hazen) 

Puddle,  methods  of  estimating  cost   (Elliott) 

Screens,  estimated  cost  based  on  brass  (Hazen) 
Twin  Peaks  concrete  forms,  cost  of  (Hazen) . . . 
University    Mound,    basis    of    concrete    estimate 

(Dillman)    7192  1982 

University  Mound,  bids  on  screens  (Dockweiler)      7236  1996 

University  Mound,  construction  methods  assumed 

(Elliott)    7345  2033 

University     Mound,     construction     of     screens 

(Hazen)     7237  1996 

University  Mound,  contract  prices  based  on  Twin 

Peaks  Reservoir  costs  (Dockweiler) 7229  1994 

University  Mound,  cost  of  asphalt   (Dillman) . .      7189  1981 

(Dockweiler)      7232  1995 

(Elliott) 
(Hazen) 
University  Mound,  cost  of  brickwork  (Elliott) . . 
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University  Mound,  cost  of  concrete   (Dillman) ...       7189  1981 

(Dockweiler) .  .       7229  1994 

(Elliott)  7174  1974 
University   Mound,   cost   of    embankment    (Dill- 
man)     7189             1981 

(Dockweiler)    7228  1994 

(Elliott)  7172      1973 

(Hazen)  7109     1950 

University  Mound,  cost  of  excavation  (Dillman)      7189  1981 

(Dockweiler)      7227  1994 

(Elliott)  7172  1973 

University  Mound,   cost   of  macadam   (Dillman)      7189  1981 

(Dockweiler)       7229  1994 

(Elliott)  7174  1974 

(Hazen)  7109  1950 

University  Mound,  cost  of  Outlet  Tunnel  (Elliott)  7176  1975 

University  Mound,  cost  of  piping  (Dillman) ....       7189  1981 

....      7190  1981 

(Dockweiler) 7235  1996 

(Elliott) ....  7174  1975 

University  Mound,  cost  of  screens  (Dockweiler)      7235  1996 

7232  1995 

(Elliott)  7181  1978 

(Hazen)  7111  1951 

University  Mound,  excavation  by  steam  shovel 

(Elliott)    7172  1974 

(Hazen)     7172  1974 

University  Mound,  excavation  cost  (Hazen) ....  7108  1950 

University  Mound,  excavation  work  compared  to 

'  railroad  work   (Dillman) 7392  2047 

University  Mound,  expansion  joints  compared  to 

Central     (Hazen) 7399  2050 

University  Mound,  expansion  joints  not  visible 

(Dockweiler)    7394  2048 

University     Mound,     expansion     joints     visible 

(Hazen)     7393  2048 

(Metcalf )    7394  2048 

University   Mound   lining    compared    to    Central 

Reservoir    (Dockweiler) 7396  2048 

University  Mound,  method  of  estimating  piping 

(Hazen)     7110  1951 

University  Mound,  method  of  laying  concrete  lin- 
ing   (Dockweiler) 7395  2048 

University  Mound,  method  of  placing  macadam 

(Hazen)     7298  2017 

University  Mound,  miscellaneous  items,  cost  of 

(Dillman)    7189  1981 

University  Mound,  total  cost  of  (Hazen) 7111  1951 
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Cost  records  used  in  estimate  very  carefully  kept 

(Hazen)   7327  2026 

RESERVOIR  VALUES 

Acreages    obtained   from    Spring   Valley    Water 

Company    (Grunsky) 8180  2356 

Alameda  Creek,  apportionment  of  cost  to  reser- 
voir and  watershed  lands  (Table  22)    (Grunsky) 

Alameda  Creek  System  (Grunsky) 

Apportionment   of   costs   to   reservoir   watershed 

lands    (Grunsky) 

Appreciation  in  value    (Grunsky) 

Appreciation  rate  assumed  (Grunsky) 

Area  of  parcel  41 

Assessed  values  as  a  basis  of  estimate  (Grunsky) 
Average  cost  of  watershed  and  reservoir  lands 

including  tracts  formerly  omitted   (Grunsky) . 

Basis  of  conclusions  (Grunsky) 

Calaveras,    apportionment    of    cost    to    reservoir 

and  watershed  lands   (Table  23)    (Grunsky)  .  . . 

City's  position  as  regards  value  of  lands  (Searls)      8268 

8269 
Comparative  cost  of  various  parcels    (Grunsky) 
Comparison  of  values  between  valley  and  rough 

hill  lands  (Grunsky) 

Corrections  in  statement,  page  1320  (Grunsky) 
Cost  comparison  of  watershed  and  reservoir  lands 

(Grunsky)     8250  2379 

Crystal  Springs,  apportionment  of  cost  to  reser- 
voir     and      watershed      lands      (Table      19) 

(Grunsky)     7878  2226 

Crystal    Springs,    average    cost    as    affected    by 

excluded  parcels  (Grunsky) 8207  2365 

Crystal  Springs,  average  cost  of  lands  (Grunsky)  8205  2365 

Crystal  Springs,  basis  of  estimate  (Dillman) 8268 

Crystal   Springs,  basis   of   segregation   of   tracts 

(Grunsky)     8205  2365 

Crystal     Springs,     cost     of     lands     (table    29) 

(Grunsky)     8255  2383 

Crystal  Springs,  cost  of  watershed  lands  (Table 

28)   (Grunsky)    8254  2382 

Crystal  Springs,  method  of  estimating  (Dillman)      8268 
Crystal  Springs,  price  paid  for  lands  (Table  27) 

(Grunsky)     8253  2381 

Crystal  Springs,  price  paid  for  watershed  (Table 

26)     (Grunsky) 8252  2380 
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8199 
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8173 
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Defendant 
Kecord       Abstract 
EE  SEE  VOIR  VALUES— Continued. 

Crystal  Springs,  reasons  for  using  certain  par- 
cels in  valuation   (Grunsky) 

Crystal  Springs  watershed,  average  cost  of  land 

(Grunsky)     

Drinkhouse   case    (Grunsky) 

Drinkhouse   purchases    (Grunsky 

Drinkhouse  Tract  as  shown  in  decision   (Searls)      8177  2355 

Drinkhouse  Tract,  history  of  case  (Searls) 8177  2355 

Drinkhouse  Tract,  improvements  (Grunsky 

(Searls) 8177  2355 

Drinkhouse  Tract,  valuation  of,  in  condemnation 

proceedings  (Grunsky)    

(Searls) 8177  2355 

Estimate  checked  with  the  appraised  figures  of 

Baldwin  &  Hoag  (Grunsky) 

Improvements,  consideration  of    (Grunsky) 

Improvements  not  considered  in  estimate  of  cost 

( Grunsky)     

Improvements,  reasons  for  excluding  in  consid- 
eration of  cost  (Grunsky 

Land  appreciation  (Grunsky) 

Land  appreciation,     interest     rate     compounded 

(Grunsky)     

Land  valued  in  connection  with  public  utility 

(Grunsky)     

Method  of  estimating  (Grunsky) 

Method  of  estimating  cost  of  watershed  and  res- 
ervoir lands    (Grunsky) 

Parcel  41  Peninsular  Lands  might  have  been 
omitted  from  estimate  (Grunsky) 

Peninsular,  apportionment  of  cost  to  reservoir 
and  watershed  lands   (Table  18)    (Grunsky).. 

Peninsular,  average  prices   (Grunsky) 

Peninsular,  average  value  of  plaintiff's  apprais- 
als   (  Grunsky) 

Peninsular,  basis  of  segregation  (Grunsky) 

Peninsular  lands,  average  cost  of  (Grunsky) . 

Peninsular,  methods  of  estimating  cost  (Grunsky) 

Peninsular,  reasons  for  using  certain  parcels  in 

estimate    (Grunsky) 
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8206  2365 
8267^  2390 
8175     2355 
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8176 


8197 
8179 
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8200 

2362 

7863 

2217 

8198 

2362 

7863 
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8265 

2390 

8186 

2357 

8188 

2358 

8190 

2359 

8197 

2361 

8200 

2362 

8210 

2366 

8260 

2388 

8175 

2355 

7877 

2225 

8191 

2359 

7873 

2223 

8203 

2364 

7863 

2217 

8187 

2358 

8201 

2363 

8187 

2358 

8190 

2359 
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RESERVOIE  VALUES-Continned.  ReC°rd        Abstr&Ct     ReC°rd       AbstraCt 

Peninsular,  relative  cost  of  large  and  small  tracts 

(Grunsky)     8191  2359 

Pilarcitos,  apportionment  of  cost  to  reservoir  and 

watershed  lands  (Table  21)    (Grunsky) 7880  2228 

Pilarcitos,     average     cost     of     watershed     land 

(Grunsky)     7871  2222 

Pilarcitos,   comparative   cost   of   various   parcels 

(Grunsky)     8195  2361 

Price  paid  indicates  10  to  1  ratio  (Grunsky) 7874  2224 

Eatio  of  reservoir  and  watershed  lands  as  shown 

by  original  cost  (Grunsky) 8208  2366 

Eatio  of  value   to  watershed  lands  assumed  to 

have  continued  (Grunsky) 8212  2367 

8215  2368 

Eeport  on,  by  Mr.  Schussler  (Searls) 8267 

San  Andres  (Grunsky) 8192  2360 

San  Andres,  apportionment  of  cost  to  reservoir 

and  watershed  lands  (Table  20)  (Grunsky) . . .  7879  2227 

San    Andres,    average    cost    to    watershed    land 

(Grunsky)     7870  2221 

San  Andres,  cost  of  lands  (Table  31)   (Grunsky)  8257  2385 

(Table   33)    (Grunsky) 8259  2387 

San  Andres,  cost  of  watershed  lands    (Table  30) 

(Grunsky)     8256  2384 

(Table  32)   (Grunsky) 8258  2387 

San  Andres,  price  paid  greater  than  a  10  to  1 

ratio    (Grunsky) 7873  2223 

San  Andres,  reasons  for  excluding  certain  parcels 

in  estimate   (Grunsky) 8194  2360 

San  Antonio,  apportionment  of  cost  to  reservoir 

watershed  lands  (Table  24)   (Grunsky) 7875  2225 

7883  2231 

San  Mateo  Waterworks  purchase  (Searls) 8214  2368 

San  Mateo  Waterworks  purchase,  improvements 

(Grunsky)     8183  2357 

San  Mateo  Waterworks  purchase  included  in  es- 
timate    (Grunsky) 8183  2357 

8184     2357 

8265     2390 

San    Mateo    Waterworks    purchase,    segregation 

(Grunsky^     8189  2359 

Schussler 's  testimony  in  re   (Searls) 8267 

Schussler 's  valuation  of  lands 8176  2355 

Segregation    of    watershed    and    reservoir    costs 

(Grunsky)     8260  2388 

10  to  1  method  (Grunsky) 7860     2215 

8197     2461 

8202     2363 
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Becord        Abstract     Kecord       Abstract 
EESEEVOIR  VALUES— Continued. 

10  to  1  ratio  not  variable  (Grunsky) 7876 

Water  Supply  development  as  effecting  cost  of 

lands     (Grunsky) 8266  2390 

REVENUE 

Effect  of  depreciation  on    (Hazen) 7952  2266 

(Metcalf ) 7963  2260 

RIPEAP 

College  Hill  Reservoir,  cost  of  (Elliott) 7179  1977 

Lake  Valley  Reservoir,  cost  of  (Elliott) 7179  1977 

EOADS  AND  TEAILS 

Central   Eeservoir    (Ellis) 8295  2400 

ROANOKE  WATEE  WOEKS 

Overhead    (Metcalf) 7685  2155 

ROCK 

Central  Reservoir,  cost  of  (Ellis) 8295  2400 

Central  Reservoir,  teams  hauled  five  loads  a  day 

(Dockweiler)    7282  2011 

Classification  of   (Dillman) 7303  2018 

Cost  of,  San  Francisco  (Dockweiler) 7257  2003 

7258  2003 

Lake  Honda  Reservoir,  rock  in  the  neighborhood 

not  good  for  concrete  (Elliott) 7253  2002 

Potrero       Heights      Reservoir,       character       of 

(Dockweiler)     7302  2018 

(Dillman)  7303     2018 

(Hazen)  7300     2017 

Sunol  Tunnels,  cost  of   (Lawrence) 8226  2370 

ROLLERS 

Petrolithic,  description  of   ( Jas.  Martin) 7721  2167 

RUBBLE  MASONRY 

Lake  Honda  Reservoir,  cost  of   (Elliott) 7180  1977 

Lombard  Street  Reservoir,  cost  of  (Hazen) 7146  1965 

RULINGS 

In  re  original  condition  of  structures 7212  1987 

RUMFORD  FALLS  WATER  WORKS 

Overhead    (Metcalf) 7684  2155 

ST.  LOUIS  WATER  WORKS 

Overhead   (Searls)    7677  2151 

SALVAGE 
Pipes,  effect  of  on  depreciation  (Hazen) 

Value   not   considered   in   depreciation    estimate 

(Dockweiler)    8005  2291 

(Metcalf)    
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2265 

7969 

2272 

7992 

2285 

8005 
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Record       Abstract    Record      Abstract 
SAN  ANDEES  DAM 

Borrow-pits,  location  of   ( Jas.  Martin) 7113  2165 

Condition   of    (Dockweiler) 8034  2305 

Construction  methods  assumed    (Jas.   Martin) . .  7693  2159 

7717  2166 

Depreciation    (Dillman) 8073  2319 

Embankment,  basis  of  estimate  (Jas.  Martin) . .  7694  2159 

Embankment,  cost  of  (Jas.  Martin) 7693  2159 

Embankment,  cost  of  segregation   (Jas.  Martin)  7695  2160 

Excavation,  cost  items  explained   (Jas.  Martin)  7699  2161 

Excavation,  cost  of  (Jas.  Martin) 7700  2161 

Excavation,  methods  assumed  (Jas.  Martin) ....  7695  2160 

Hauling  length  of    (Jas.   Martin) 7713  2165 

Interest-during-construction    (Dockweiler) 7769  2185 

Labor,  9  hours  a  day  assumed  (Jas.  Martin) 7719  2167 

Labor,  wages  assumed  (Jas.  Martin) 7719  2167 

Overhead  as  applied  by  (Dockweiler) 7766  2184 

Overhead,  taxes    (Dockweiler) 7771  2186 

Progress  of  work  assumed   (Jas.  Martin) 7719  2167 

Steam  shovels,  use  of,  not  assumed  (Jas.  Martin)  7695  2160 

Stripping  cost   (Jas.  Martin) 7721  2167 

7712  2165 

SAN  ANDRES  PD?E  LINE 

Depreciation    (Dillman)    8075  2320 

SAN  ANDRES  RESERVOIR 

Apportionment  of  cost  to  reservoir  and  water- 
shed lands  (Table  20)    (Grunsky) 7879  2227 

Areas    included    in    reservoirs    and    watersheds, 

various   parcels    (Grunsky) 8192  2360 

Cost  of  lands  (Table  31)   (Grunsky) 8257  2385 

(Table  33)    (Grunsky) 8259  2387 

Depreciation   (Hazen)    7928  2255 

Land,  average  cost  of  (Grunsky) 7863  2217 

7870  2221 

Price  paid  greater  than  a  10  to  1  ratio  as  be- 
tween watershed  and  reservoir  values  (Grun- 
sky)       7873  2223 

Reasons  for  excluding  certain  parcels  in  estimate 

(Grunsky)     8194  2360 

Value   of  various  parcels   (Grunsky) 8192  2360 

Watershed  lands,  cost  of   (Table  30)  (Grunsky).  8256  2384 

(Table  32)  (Grunsky).  8258  2386 

SAN  ANDRES  WATERSHED 

Comparative  cost  of  various  parcels  (Grunsky) .  8192  2360 

Value  of  various  parcels    (Grunsky) 8192  2360 

SAN  ANTONIO  CREEK 

Development  of  proposed  water  supply  (Dock- 
weiler)           8041  2308 
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Keeord       Abstract     Kecord      Abstract 
SAN  ANTONIO  EESEEVOIE 

Apportionment  of  cost  to  reservoir  and  water- 
shed lands  (Table  24)    (Grunsky) 7875  2225 

7883  2231 

SAN  ANTONIO  WATER  SUPPLY  CO 

Overhead    (Metcalf )    7684  2155 

SAND 

Calaveras,   cost  compared  to   Lake   Honda    (El- 
liott)      7373  2041 

Calaveras  Dam,  cost  of  (Elliott) 7357  2036 

Cost  of,  San  Francisco  (Dockweiler) 7257  2003 

7258  2003 

Lake  Honda  Eeservoir,  cost  of  (Elliott) 7357  2036 

Lake  Honda  Eeservoir,  sand  in  the  neighborhood 

too  dirty  for  concrete   (Elliott) 7253  2002 

Lake  Honda  Eeservoir,  sand  could  be  obtained 

at  the  site   (Dockweiler) 7252  2001 

Millbrae,  never  heard  of  any  being  obtained  at 

(Hazen)     7256  2003 

Stone   Dam  Tunnel  No.   2,   would   be   hauled   five 

miles    (Dockweiler)    7049  1931 

Water,  amount  in  (Hazen) 7129  1957 

SAND  AND  GEAVEL 

Weight   of    (Dillman) 7158  1970 

SAN  FEANCISC  GAS  CO 

Overhead    (Dillman)    7751  2170 

SAN  FEANCISCO  MUNICIPAL  EAILWAY 

Overhead    (Ellis)    7764  2183 

SAN  FEANCISCO  SEWEE  WOEK 

Overhead    (Dockweiler)    7764  2183 

SAN  MATEO  SCEEEN  HOUSE 

Age  of   (Hazen) 7931  2257 

Life    of    (Hazen) 7931  2257 

SAN  MATEO  WATEE  WOEKS  PUECHASE  (Parcel  68) 

Conditions  of  agreements   (Searls) 8185  2357 

Cost    of    (Searls) 8214  2368 

Improvements    (Grunsky)     8183  2357 

Included  in  estimate   (Grunsky) 8183  2357 

8184  2357 

Included    in    estimate    of    reservoir    land    costs 

(Grunsky)     8265  2390 

Segregation  of  values   (Grunsky) 8189  2359 

SAWYEE  EIDGE 

Location  of  (Searls) 8172  2354 

SCHAW-BACHEE 

Contract   not   given   any  weight   in   estimate   of 

riveted  pipe  (Elliott) 7525  2091 
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Record       Abstract    Record      Abstract 
SCHUSSLER,  HERMAN 

Construction   methods   always   exceedingly   good 

(Dillman)    7416  2054 

Overhead,  affidavit  by  (Searls) 7911 

Reservoir  values,  testimony  in  re  (Searls) 8267 

Salary,  amount  charged  to  Crystal  Springs  Dam 

(Dockweiler)    7823  2204 

Valuation  of  reservoir  lands  (Greene) 8176 

SCHUSSLER  REPORT  1867 

Tunnels,  no  data  outside  of  report  (Dockweiler) .      7043  1929 

SCRAP  VALUE 
See  SALVAGE 
SCREENS 

City  Reservoirs  estimate  based  on  brass  (Hazen)  7176  1976 
University    Mound    Reservoir,    bids    on    (Dock- 
weiler)         7236             1996 

University    Mound    Reservoir,     construction     of 

(Hazen)     7237  1996 

University    Mound    Reservoir,    cost    of    (Dock- 
weiler)         7232  1995 

7235  1996 

(Elliott)    7181  1978 

SEATTLE  PIPE 

Laying  cost  obtained  from  Mr.  Dimmick  (Hazen)  7457  2067 

SEBRING  WATER  WORKS 

Overhead  (Metcalf )   7685  2155 

SHEPHERD'S  PASS  TUNNEL 

Overbreak  serious    (Dillman) 7061  1935 

SHERWOOD  TRACT 

Familiarity  with   (Grunsky) 8179  2356 

SIERRA  FLUMES 

Construction  methods   (Ellis) 8279  2394 

Cost  figures,  method  of  obtaining  (Ellis) 8271  2391 

Excavation,  classification  of  material   (Ellis) . . .       8274  2392 

. . .      8287  2397 

Labor  cost  (Ellis) 8275  2392 

Labor,  method  of  segregating  cost  (Ellis) 8277  2393 

Life  of   (Ellis) 8279  2394 

SILTAGE 

Chabot  Reservoir  (Dockweiler) 7923  2253 

(Hazen) 7922  2253 

Crystal  Springs  Reservoir  (Dockweiler) 7923  2253 

Reservoirs  (Hazen)    7922  2253 

Reservoirs  not   considered  in   depreciation   esti- 
mate (Dillman)    8155  2348 

SINKING  FUND  METHOD 
See  DEPRECIATION 
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Kecord        Abstract     Record       Abstract 
SOUTHERN  PACIFIC  CO 

Concrete  in  culverts  (Newman) 7270  2007 

SOUTHERN  PACIFIC  TUNNELS 

Compared  to   Spring  Valley  Water  Co's.    (Dill- 
man)     7074  1937 

Difficulties  encountered   (Dillman) 7074  1937 

SPAULDING-  DAM 

Construction  of,  not  altogether  desirable    (Met- 

calf)     7743  2176 

Overhead  (Metcalf )    7678  2151 

Overhead,  interest-during-construction  (Metcalf)  7743  2176 

SPECIFICATIONS 

Cost  of  construction  work  increased  by  erroneous 

specifications     (Dillman) 7597  2116 

Excavation,    Oakdale    Irrigation    District,    Dili- 
man)     7202  1985 

High  Pressure  Fire  System,  extracts  from 7583  2110 

SPECIFIC  GRAVITY 

Concrete   (Dillman)    7117  1953 

SPRINGFIELD 

Population   of    (Dillman) 7600  2116 

SPRINGFIELD  WATER  SUPPLY 

Items  not  included  (Hazen) 7639  2133 

Land,  cost  of  (Hazen) 7785  2190 

Overhead  (Hazen)    7639  2133 

Overhead  percentage  (Metcalf) 7668  2148 

Policing   (Hazen)    7795  2193 

SPRING  VALLEY  WATER  COMPANY 

Depreciation  data   (Hazen)    7943  2262 

STANDARD  ELECTRIC  CANAL 

Excavation    (Ellis)     8233  2372 

Excavation  cost    (Ellis) 8235  2373 

Labor,  wage  schedule  (Ellis) 8235  2373 

STANISLAUS  TUNNELS 

Correction  in  costs   (Dillman) 7374  2041 

STEAM  SHOVELS 

Central  Reservoir,  capacity  of  (Doekweiler) ....       7479  2079 

Central  Reservoir,  rental  cost  (Hazen) 7331  2028 

Central  Reservoir  work  comparable  to  Pilarcitos 

Dam  (Doekweiler)    7481  2076 

Central  Reservoir,  work  not  comparable  to  Pilar- 
citos  (Doekweiler)    7480  2076 

7482  2076 

Disadvantages  of   ( Jas.  Martin) 7696  2160 

7700  2162 

Drum    Forebay,    use    of    not    satisfactory    (Jas. 

Martin)    7706  2163 
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Record       Abstract     Record      Abstract 
STEAM  SHOVELS— Continued. 
Economical  methods  of  operating  (Jas.  Martin)  7696  2160 

Experience  with   (Jas.  Martin) 7706  2163 

Lake  Arthur  Dam,  not  used  at  (Jas.  Martin) 7705  2163 

Operating   cost    (Dockweiler) 7483  2076 

Pilarcitos  Dam,  disadvantages  of  (Jas.  Martin) .  7700  2162 

Pilarcitos    Dam,    quotations    from    Dockweiler 's 

testimony,  page  5038  in  re 7479  2075 

Pilarcitos  Dam,  use  of  not  assumed  (Jas.  Martin)  7700  2161 

Rental   rates    (Ellis) 7332  2028 

San    Andres    Dam,    use    of    not    assumed     (Jas. 

Martin)    7695  2160 

STEEL 

City  Tanks,  cost  of   (Dockweiler) 7263  2005 

Clarendon  Heights  Tank,  cost  of  (Hazen) 7150  1968 

Clay  Street  Tank,  cost  of   (Hazen) 7151  1968 

(Elliott) 7186  1980 

Pipe   riveted,   assumed   in   reproduction   estimate 

(Dillman)    7502  2084 

Presidio  Heights  Tank,  cost  of  (Hazen) 7151  1968 

(Elliott) 7186  1980 

Tanks,   cost   of    (Dillman) 7226  1993 

STIPULATIONS 
See  AGREEMENTS 

STOCKER,  L.  W. 

Direct  examination  (Pipe  riveted,  City) 7557-7568  2102-2106 

Cross   examination    7574-7596  2108-2115 

Paving  experience    7595  2115 

Qualifications   7557  2102 

STOCK  ON  HAND 

Basis  of  estimate   (Hazen) 7468  2071 

Depreciation,  no  allowance  for  (Dockweiler) 7471  2072 

Necessity  of  miscellaneous  materials   (Hazen) .  .  7469  2072 

No  estimate  by  Mr.  Dillman  (Searls) 7471  2072 

Value  of   (Dockweiler) 7471  2072 

STONE  DAM 

Depreciation    (Dillman)    8073  2319 

STONE  DAM  SYPHON 

Depreciation    (Dillman)     8075  2320 

STONE  DAM  TUNNELS 

Cost  compared  to  Dillman  and  Dockweiler  (Law- 
rence)       8230 

Cost   of    (Lawrence) 8230  2371 

Cost  records  incomplete    (Lawrence) 8229  2371 

Depreciation    (Dillman)    8073  2319 

STONE  DAM  TUNNEL  NO.  2 

Hauling  cost   (Dockweiler) 7050  1931 
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Becord       Abstract     Becord      Abstract 
STONE,  E.  B.  &  A.  L. 

Not  good  railroad  contractors  (Dillman) 7081  1940 

STEAIGHT  LINE  DEPEECIATION 

See  DEPEECIATION 
STEIPPING 

Pilarcitos  Dam,  cost  of  (Jas.  Martin) 7713  2165 

7721  2167 

San  Andres  Dam,  cost  of  (Jas.  Martin) 7712  2165 

7721  2167 

STEUCTUEES 

Abandoned  (Dockweiler)    7961  2268 

8096  2328 

Abandoned,  considered  in  depreciation  estimate 

(Metcalf)    7984  2281 

Abandoned,  depreciation   (Dillman) 8167  2353 

(Hazen) 7960  2268 

(Metcalf) 8012  2295 

Abandoned,  depreciation  not  considered  in  esti- 
mate   (Dockweiler)    8145  2345 

Abandoned,  included  in  depreciation   (Hazen) . .  7955  2266 
Abandoned,  not  considered  in  depreciation  esti- 
mates (Dillman)    8093             2327 

Abandoned,   not   included   in   depreciation    total 

(Hazen)  7955  2267 

Abandoned,  reasons  for  considering   (Hazen) .  . .  8093  2327 

Abandoned,    value    of,    method    of     estimating 

(Hazen)  7957  2267 

Abandoned,  value  of,  not  used  in  depreciation 

estimates  (Metcalf)   8097  2329 

Age  of  (Hazen) 7958  2267 

Average  age,  method  of  computing  (Metcalf) .  . .  7996  2288 

Average  age  of    (Dockweiler) 8145  2345 

Average  age  of  abandoned  structures  might  be 

greater  than  that  assumed  by  Hazen  (Metcalf)  7959  2268 

Condition   of    (Metcalf) 7968  2272 

Depreciation,   examination  of    (Hazen) 7887  2233 

Depreciation,  methods  of  estimating  life   (Hazen)  8115  2335 

8116  2335 

Estimated  life  based  on  inspection  (Hazen) ....  8118  2336 

Examination   of    (Metcalf) 7967  2271 

Life  of   (Dockweiler) 8032  2304 

(Hazen) 7958  2267 

Life  of,  data  obtained  from  various  journals,  etc. 

(Dillman)    8082  2323 

Merced,  life  of  (Dockweiler) 8045  2310 

8047  2311 

Water  works,  life  of  (Dillman) 8082  2323 
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Record       Abstract    Record      Abstract 
SUBMERGED  PIPE 

Depreciation    (Hazen) 7933  2258 

Depreciation,  method  of  computing   (Hazen) 7933  2258 

Life  of  (Hazen) 7933  2258 

SUNOL  DAM 

Depreciation    (Dillman)    8073  2319 

Pollution  of  water  possible  (Dillman) 8073  2319 

SUNOL  FILTER  GALLERIES 

Construction,  description  of    (Elliott) 7497  2083 

Contractor  lost  $1   per   cubic  yard   on  concrete 

(Elliott)    7496  2082 

Cost   of    (Elliott) 7496  2082 

Cost  of,  compared  to  original  estimate  (Hazen) .  7497  2083 

7499  2083 

Depreciation  (Hazen)    7933  2258 

Effect  of  Calaveras  Dam  on  depreciation  (Dock- 

weiler)  8038  2307 

Excavation     compared     to     University     Mound 

(Hazen)     7289  2013 

Life    of    (Dockweiler) 8038  2307 

(Hazen) 7932  2258 

Reinforcing   not   included   in   concrete    estimate 

(Hazen)     7498  2083 

SUNOL  TUNNELS 

Buildings  assumed  in  estimate  (Dockweiler) 7025  1924 

Buildings,  cost  of    (Dockweiler) 7026  1924 

7028  1925 

Cement  used  (Lawrence) 8228     2371 

8231     2372 

Concrete  cost  (Lawrence) 8226  2370 

Cost  of   (Dillman) 7083  1940 

8225  2370 

(Lawrence) 8228  2371 

Cost  of  1913  (Lawrence) 8222  2369 

Cost  of  Western  Pacific  (Dillman) 7083  1940 

Cost  records  incomplete   (Lawrence) 8219  2369 

8223  2370 

Depreciation    (Dillman) 8075  2320 

(Dockweiler) 8138  2343 

Depreciation  functional   only   (Dockweiler) 8138  2343 

Depreciation,  method  of  estimating  (Dockweiler)      8135  2342 

Drifting  cost   (Lawrence) 8218  2369 

Equipment,  compressor  foundations  (Dockweiler)      7026  1924 

Equipment,  miscellaneous  items  (Dockweiler) . . .      7031  1926 

Labor,  wage  schedule   (Lawrence) 8225  2370 

Length   of    (Dockweiler) 7034  1927 

(Lawrence) 8218  236£ 

Life  of   (Dockweiler) 8139  2343 
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Lippincott's  cost  compared  to  Lawrence's 8223  2370 

Miscellaneous  materials  (Lawrence) 8222  2369 

8224  2370 

Mules,     assumed     using     nine     in     construction 

(Dockweiler)    7044  1930 

Open  cut   (Lawrence) 8218  2369 

Overbreak,  no  allowance  for  (Dockweiler) 7036  1927 

Powder    cost    (Dockweiler) 7040  1928 

(Lawrence) 

Bock  cost    (Lawrence) 

Salvage  on  miscellaneous  material  (Lawrence) . . 

Sunol,  open  cut   (Lawrence) 

Timber  allowance  (Dockweiler) 7031  1926 

7033  1926 

(Lawrence) 8219  2369 

Track,  cost  of  (Dockweiler) 7032  1926 

Ventilation,  amount  of  pipe  required  (Dockweiler)      7030  1926 

Western  Pacific  Bailroad  contract  price  (Hazen)  7197  1983 

Western    Pacific    Bailroad    cost    not    considered 

(Dillman)    7085  1941 

SUNOL  WATEB  TEMPLE 

Basis  of   estimate   (Hazen) 7466  2071 

Date  of  construction   7466  2071 

SYEACUSE  WATEB  WOEKS 

Time   of    construction 7652  2139 

TANKS,  CITY 

Clarendon  Heights,  cost  of  excavation  (Hazen) . 


8221 

2369 

8226 

2370 

8225 

2370 

8218 

2369 

7150 

1967 

7304 

2019 

7150 

1968 

7373 

2041 

Clarendon  Heights,  cost  of  steel  (Hazen) 

Clarendon  Heights,  excavation  contract 

Clarendon   Heights,   original   cost   of   excavation 

(Searls)    7304  2019 

Clay    Street,    cost    of    concrete    retaining    wall 
(Hazen)   

Clay  Street,  cost  of  fittings  (Elliott) 

Clay  Street,  cost  of  steel  (Hazen) 

(Elliott) 

Clay  Street,   depreciation   (Hazen) 

Clay  Street,  excavation  cost   (Hazen) 

Clay  Street,  information,  source  of  (Dockweiler)  .  .      7602  2117 

Construction  details  (Hazen) 

Cost  of  (Table)   (Hazen) 

Cost  of  cover  (Hazen) 

Cost  per  pound  of   metal    (Hazen) 

Depreciation   (Hazen)    

Erection  cost,  compared  to  riveted  pipe   (Dock- 
weiler)          7440  2062 

(Hazen)   7441  2062 
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7152 

1968 

7186 

1880 

7151 

1968 

7186 

1980 

7934 

2258 

7151 

1968 

7149 

1967 

7149 

1967 

7150 

1968 

7150 

1967 

7934 

2258 
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Erecting  forms,  work  necessary  (Dockweiler)  . . .      7441  2062 

Erection  methods   (Dockweiler) 7439  2061 

(Hazen) 7441  2062 

Excavation  cost   (Dillman) 7227  1993 

Masonry    cost    (Elliott) 7186  1980 

Mover 's  Tank,  cost  (Dillman) 7227  1993 

Meyer's  Tank,  used  original  cost   (Hazen) 7153 

Miscellaneous  cost  (Dillman) 7226  1993 

Oceanside,  cost  of   (Dillman) 7227  1993 

Oceanside,  used  original  cost  (Hazen) 7152 

Presidio  Heights,  cost  of  concrete   (Hazen) 7151  1968 

Presidio  Heights,  cost  of  excavation  (Hazen) . . .  7151  1968 

Presidio  Heights,  cost  of  steel  (Elliott) 7186  1980 

(Hazen) 7151  1968 

Presidio  Heights,  original  cost   (Hazen) 7150  1968 

7152  1969 

Steel,  cost  of  (Dillman) 7226  1993 

(Dockweiler) 7263  2005 

(Elliott) 7185  1979 

TANKS,  OIL 

Erection    methods    (Dockweiler) 7442  2062 

TIMBERING 

Cost  in  tunnels  (Dillman) 7056  1934 

Lake  Honda  Tunnel,  not  allowed  for  (Dillman) .      7096  1945 

Lake   Honda    Tunnel,   reasons   for   not    allowing 

(Dillman)    7094  1945 

Lake  Honda   Tunnel,  would  require    (Dockweiler)      7095  1945 

Merced  Tunnel,  allowance  for  (Dillman) 7093  1944 

Merced    Tunnel,    assumed    temporary    timbering 

(Dillman)    7091  1943 

Merced  Tunnel,  no  allowance  for  (Dillman) ....       7096  1945 

Oakdale    Tunnels    (Dillman) 7045  1933 

Peninsula  Tunnels,  reasons  for  not  allowing  for 

(Dillman)    7093  1944 

Pilarcitos  Tunnel  No.  1,  cost  of  (Dillman) 7090  1943 

Spring  Valley  Water  Co's.  tunnel  would  require 

very  little  timbering  (Dillman) 7055  1933 

Sunol  Tunnels,  allowance  (Dockweiler) 7031  1926 

7033  1926 

(Lawrence) 8219  2369 

Tunnels,  amount  assumed  (Lippincott) ........  7101  1947 

Tunnels,  cost  of   (Dillman) 7090  1943 

Tunnels,    no    allowance    for    in    Spring    Valley 

Water   Co 's.   system    (Dillman) 7096  1945 

Tunnels  not  estimated  because  inventory  did  not 

show    (Dillman)    7054  1933 

Tunnels  should  be  added  to  estimate  (Dillman) .      7096  1945 
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TRANSPORTATION 

Sunol  Tunnels,  nine  mules  assumed  in  construc- 
tion   (Dockweiler)    7044  1930 

TUBERCULATION 

Pipes    (Hazen)    7093  2243 

Pipes,  less  in  California  than  in  the  east   (Dill- 
man)     8084  2324 

TUNNELS 

Bald  Hill,  depreciation  (Hazen) 7929  2256 

8074  2319 

Bernal,  depreciation   (Dillman) 8075  2320 

Bricklayers,  capacity  of  (Phillips) 7537  2095 

(Dillman) 7103  1948 

Brickwork,   experience    (Phillips) 7543  2097 

Calaveras,  cost  of    (Elliott) 7364  2038 

Camps  will  pay  for  themselves  (Dockweiler) 7025  1924 

Cars,  sizes  of  assumed  (Dillman) 7078  1939 

Construction  cost  cheaper  in  a  5x7  than  in  a  7x7 

(Dillman)    7076  1938 

Construction  methods  (Dillman) 7076  1938 

Cost  estimates  does  not  include  overbreak  or  tim- 
bering  (Dillman)    7072 

Cost  records  incomplete  (Lawrence)   8229  2371 

Cost  records  not  kept  by  (Lawrence) 8231  2372 

Crew  assumed  (Dillman)    7080  1939 

Crystal  Springs  Pipe  Line,  depreciation  (Hazen)  7930  2256 

Davis,  depreciation   (Dillman) 8073  2319 

Davis,  overhead  as  applied  by  (Dockweiler) 7726  2184 

Davis,  rock  crushing  cost  (Lawrence) 8226  2370 

Davis,  utility  of  (Dillman) 8160  2350 

8164  2352 

Depreciation    (Dillman)    8073  2319 

(Hazen) 7921     2252 

7924     2253 

Depreciation,  method  of  estimating  (Dockweiler)      8143  2344 

Draining  (Dillman)    7077  1938 

Driving   methods    (Dillman) 7088  1942 

Driving  methods  in  railroads   (Dillman) 7089  1943 

Equipment,  depreciation  of  drills   (Dockweiler) .       7048  1931 
Equipment,  number  of  cars  proposed  by  (Dock- 
weiler)         7047  1931 

Equipment  repairs  (Dockweiler) 7049  1931 

Estimating   on   a  cubic   yard  basis  is   the  best 

method    (Dillman)    7098  1946 

Excavation,  assumed  the  inventory  yardage  (Dili- 
man)         7057  1934 

Excavation  cost  (Dillman) 7079  1939 

Excavation    cost    figured    on    cubic    yard    basis 

(Searls)    7072 

xcvi 


TUN1STELS — Continued. 

Excavation,  method  of  figuring  cost  (Lippincott) 

Experience   (Dillman)    

Experience  with  lined  tunnels  very  small  (Dill- 
man)     

Fort    Mason,    concrete    cost    not    comparable    to 
Spring  Valley  work  (Hazen) 

Fort  Mason,  concrete  delivered  by  Belt  Eailroad 

(Searls)     7272 

Fort  Mason,  concrete  mix  used  (Newman) 7272 

Fort  Mason,  contract,  date  of 

Fort  Mason,  contract  price  of   (Newman) 7269 

Fort  Mason,  contractors'   profits   (Hazen) 

Fort  Mason,  cost  obtained  from  "Western  Engi- 
neer ' '  (Hazen)    

Fort  Mason,  overbreak  (Hazen) 

Francisco  Street  Eeservoir,  cost  of  (Elliott) .... 

Green  stone  rock  tunnels  not  timbered  (Dillman)      7054 

Labor,  conditions  under  which  "Station  Men" 

work   (Dillman)    7432 

Labor,  eight-hour  day  assumed   (Dillman) 7433 

Lake  Honda,  depreciation  (Dillman) 8075 

(Hazen) 

Lake  Honda,  lining  cost   (Elliott) 

Lake  Honda,  reasons  for  not  allowing  for  tim- 
bering  (Dillman)    7094 

Lake  Honda  Eeservoirs,  cost  of  (Elliott) 

Lake  Honda,  size  of  (Elliott) 

Lake   Honda,   timbering  not   allowed  for    (Dili- 
man)     7096 

Lake   Honda,    would    require    timbering    (Doek- 

weiler)     7095 

Life  of    (Dockweiler) 8041 

8138 

(Dillman) 8073 

(Metcalf ) 

Lining   costs    (Dillman) 7386 

Lombard  Street,  cost  of  (Elliott) 

Lumber,  cost  of  at  Sunol  (Lawrence) 

Merced,  allowance  for  timbering  (Dillman) 7093 

Merced,  assumed  temporary  timbering  (Dillman)  7091 

Merced,  brickwork  very  good  (Phillips) 7548 

Merced,  cost  of  (Dillman) 7092 

Merced,  cost  of  brickwork  (Phillips) 7537 

Merced,  depreciation  (Dillman) 8075 

Merced,  no  allowance  for  timbering  (Dillman) . .  7096 
Merced,  photographs  show  the  necessity  of  tim- 
bering  (Dillman)    7097 

xcvii 


Defendant 

Plaintiff 

Record 

Abstract 

Record   Abstract 
7071 

7068 

1936 

7099 

1946 

7274 


2008 


2008 

2008 

7273 

2008 

2007 

7284 

2012 

7328 

2027 

7330 

2027 

7185 

1979 

1933 

2059 
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Merced,   water   might   cost   more    to   handle   than 

what  I  have  estimated  (Dillman) 7092  1942 

Method  of  figuring  cost  (Doekweiler) 7072 

Mortar,  lime  mix  is  good  practice  (Phillips) 7537  2095 

Mules,  cost  of   (Doekweiler) 7044  1930 

7046  1930 

No   experience   in   drifting   through   sand    (Dill- 
man)     7098  1946 

No  experience  in  lining  (Dillman) 7051  1932 

Oakdale    Irrigation    District,    contractors    (Dili- 
man)     7384  2045 

Oakdale  Irrigation  District,  costs  applied  to  San 

Francisco    (Dillman)    7382  2044 

7383  2044 

Oakdale  Irrigation  District,  cost  of  cement  (Dili- 
man)     7387  2046 

Oakdale  Irrigation  District,  cost  of  lining  (Dili- 
man)     7382  2044 

Oakdale  Irrigation  District  compared  to  Spring 

Valley  Water  Co's.  estimate   (Dillman) 7386  2045 

Oakdale    Irrigation    District,     driving    methods 

(Dillman)  7062      1935 

7063      1935 

Oakdale  Irrigation  District,  labor  ten  hours  per 

day    (Dillman)     7383  2045 

Oakdale  Irrigation  District,  location  of  (Dillman)      7060  1934 

Oakdale   Irrigation   District,   material   furnished 

by   contractors    (Dillman) 7376  2042 

Oakdale   Irrigation   District,   not   comparable    to 

Spring  Valley  Water  Co 's.   (Dillman) 7064  1935 

Oakdale   Irrigation   District,   overbreak   percent- 
age (Dillman)    7060  1934 

Oakdale  Irrigation  District,  percentage  timbered 

(Dillman)    7054  1933 

Oakdale    Irrigation    District,    progress    of    work 

(Dillman)  7063      1935 

7088      1942 

Oakdale  Irrigation  District,  timbering  (Dillman)      7062  1935 

Oakdale    Irrigation    District,    transportation    of 

material    (Dillman)    7385  2045 

Overbreak,     assumed     the     inventory     included 

(Dillman)    7091  1943 

Overbreak,  included  in  unit  cost  (Doekweiler) . .       7171  1973 

Overbreak,  method  of  computing  for  inventory. .  7070 

Overbreak,  no  allowance  for  (Doekweiler) 7171  1973 

Overbreak  not  over  10%  (Doekweiler) 7060  1934 

Overbreak,  possibilities  of  (Dillman) 7075  1938 
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Overbreak,  statement  by  Master  regarding  quan- 
tities    7069  1937 

Overbreakage  not  in  the  inventory  units  (Hazen)  7154  1969 

Overhead,    25%    for    profit    and    contingencies 

(Dockweiler)    7040  1928 

Peninsula,  excavated  quantities  (Dillman) 7059  1934 

Peninsula,   timbering,   reasons   for   not   allowing 

for   (Dillman)    7093  1944 

Photographs   introduced    (Hazen) 7069  1937 

Pilarcitos  No.  1,  timbering  cost  (Dillman) 7090  1943 

Progress   estimate    (Dillman) 7079  1939 

' '  Eunning  ground ' '  (Dillman) 7066  1936 

Schussler     Keport,     1867,     had     no     other     data 

(Dockweiler)    7043  1929 

Seventh  Avenue,  depreciation   (Dillman) 8075  2320 

Shephard's  Pass,  overbreak  serious  (Dillman)  .. .      7061  1935 

Southern  Pacific  Company's  compared  to  Spring 

Valley  Water  Company  (Dillman) 7074  1937 

Southern    Pacific    Company,    difficulties    encoun- 
tered   (Dillman)    7074  1937 

Spring   Valley    Water    Co's.    city,    compared    to 

Oakdale  (Dillman)   7051  1932 

Spring  Valley  Water   Co's.   system,   amount   of 

timbering  assumed   (Lippincott) 7101  1947 

Spring    Valley    Water    Co's.    system    would    re- 
quire very  little  timbering  (Dillman) 7055  1933 

Stanislaus,  corrections  in  costs   (Dillman) 7374  2041 

Stone  Dam  cost  compared  to  Dillman  and  Dock- 
weiler (Lawrence)    8230 

Stone  Dam,  cost  of  (Lawrence) 8230  2371 

Stone  Dam,  cost  records  incomplete  (Lawrence) .  8229  2371 

Sunol,  assumed  using  nine  mules  on  construction 

(Dockweiler)    7044  1930 

Sunol,    buildings    assumed    in    estimate    (Dock- 
weiler)          7025  1924 

Sunol,  cement  used  (Lawrence) 8228  2371 

8231  2372 

Sunol,  compressor  foundations  (Dockweiler) ....      7026  1924 

Sunol,  concreting  cost  (Lawrence) 8226  2370 

Sunol,   corrections  in   Western   Pacific    Kailroad 

Company's  costs   (Hazen) 7196  1982 

Sunol,  cost  of   (Dillman) 7083  1940 

8225  2370 

(Lawrence) 8228  2371 

Sunol,  cost  of  buildings  (Dockweiler) 7026  1924 

7028  1925 

Sunol,  cost  of  1913  (Lawrence) 8222  2369 
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Sunol,  cost  of  track  (Dockweiler) 7032  1926 

Sunol,  cost  of  Western  Pacific  not  considered  by 

(Dillman)    7085  1941 

Sunol,  cost  records  not  complete  (Lawrence) 8223  2370 

Sunol,  drifting,  cost  of   (Lawrence) 8218  2369 

Sunol,  labor,  wage  schedule  (Lawrence) 8225  2370 

Sunol,  length  of   (Dockweiler) 7034  1927 

(Lawrence) 8218  2369 

Sunol,  Lippincott's  cost  compared  to  Lawrence's 

(Lawrence)     8223  2370 

Sunol,  miscellaneous    equipment     (Dockweiler) .  . .       7030  1926 

Sunol,  miscellaneous   materials    (Lawrence) 8222  2369 

8224  2370 

Sunol,  no   allowance   for    overbreak    (Dockweiler)      7036  1927 
Sunol,  overhead  corrections  Western  Pacific  Rail- 
road Company  (Hazen)    7196  1982 

Sunol,  powder  cost    (Dockweiler)    7040  1928 

(Lawrence) 8221  2369 

Sunol,  records  of  cost  incomplete  (Lawrence) 8219  2369 

Sunol,  rock,  cost  of  (Lawrence)    8226  2370 

Sunol,  salvage    on    miscellaneous    material    (Law- 
rence)       8225  2370 

Sunol,   timber   allowance    (Dockweiler) 7031  1926 

7033  1926 

(Lawrence) 8219  2369 

Sunol,  Western    Pacific    Railroad    contract    price 

(Hazen)     7197  1983 

Timbering  cost    (Dillman)    7056  1934 

7090  1943 

Timbering,    no    allowance    for    in    Spring    Valley 

Water  Company's  system   (Dillman)    7096  1945 

Timbering,   not   estimated   because    inventory   did 

not  show   (Dillman)    7054  1933 

Timbering,  should  be  added  to  estimate  (Dillman)       7096  1945 
Trimming,  an  item  of  expense    (Dockweiler)  ....       7038 
Twin  Peaks  is  run  through  sand  where  it  paral- 
lels the  Lake   Honda  Tunnel    (Dockweiler) 7095  1945 

University  Mound  Reservoir,  cost  of  outlet  tunnel 

(Elliott)     7176  1975 

Ventilation     (Dillman)     7078  1939 

Ventilation,  pipe  amount  required   (Dockweiler)  .  .       7030  1926 
Ventilation,   time   required   after   blasting    (Dock- 
weiler)            7042             1929 

(Ellis) 7043  1929 

Western    Pacific,     compared     to     Spring     Valley 

Water  Company 's  (Dillman)    7066  1936 
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Western  Pacific,  costs  would  not  affect  my  esti- 
mate   (Dillman)     7085  1941 

Western   Pacific,    difficulties   encountered   in   con- 
struction   (Dillman)    7065  1936 

Western  Pacific,  familiarity  with   (Dillman)    7082  1940 

TWIN  PEAKS  RESERVOIR 
Concrete,  explanation  of  cost  sheets   (Dockweiler)      7234  1994 
Concrete,    cost    of    mixing    and    placing     (Dock- 
weiler)   \ 7234  1994 

Concrete    work,    better    than    University    Mound 

(Dockweiler)     7229  1994 

Cost  differs  from  Dockweiler 's  figures   (Hazen) .  .  7265  2006 

Forms,  discussion  of  costs  (Hazen) 7277  2009 

TWIN  PEAKS  TUNNEL 

Clay   (Elliott)    7367  2039 

Concrete  contract,  statement  by   (Searls) 7313  2021 

Contract  payments    (Hazen)     7315  2022 

Excavation  contract,  statement  by   (Searls) 7314  2021 

Leak,  investigation  of  (Searls)    7315  2022 

Run  through  sand  where  parallels  the  Lake  Honda 

Tunnel    (Dockweiler)    7095  1945 

UNION  LABOR.    See  LABOR  UNIONS 
UNIVERSITY  MOUND  RESERVOIR 

Asphalt   cost    (Dillman)     7189  1981 

(Dockweiler) 7232  1995 

(EUiott) 7174  1974 

Brickwork,  cost  of   (Elliott)    7175  1975 

Concrete,  basis  of  estimate    (Dillman) 7192  1982 

Concrete     cost    compared    to     Central    Reservoir 

(Hazen)     7320  2023 

Concrete  cost  (Dockweiler)    7229  1994 

(Elliott) 7174     1974 

7189     1981 

(Hazen) 7109     1950 

Concrete  lining,  method  of  laying   (Dockweiler) .  .       7395  2048 

Concrete,  prices  based  on  Twin  Peaks  (Dockweiler)      7229  1994 

Construction,  methods  assumed  (Elliott)    7345  2033 

Cost  total    (Hazen)    7111  1951 

Depreciation  (Dillman)    8165  2352 

Embankment  cost   (Dillman)    7189  1981 

(Dockweiler) 7228  1994 

(Hazen) 7109     1950 

(Elliott) 7172     1973 

Estimate    not    based    on    Central    Reservoir    cost 

(Dockweiler)     7449  2064 

Excavation,  basis  of  estimate  (Hazen) 7112  1951 

ci 


7393 

2048 

7394 

2048 

7320 

2023 
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UNIVERSITY  MOUND  RESERVOIR— Continued.    Record        Abstract     Record       Abstract 
Excavation,  compared  to  Central  Reservoir  (Dock- 

weiler)     7246  1999 

7450     2065 

(Hazen)  „ 7326     2026 

Excavation  compared  to  railroad  work   (Dillman)       7391  2047 

Excavation,   cost   of    (Dillman) 7189  1981 

(Dockweiler) 7227  1994 

7448     2064 

(Hazen) 7108     1950 

(Elliott) 7172     1973 

Excavation,  methods  assumed    (Dillman) 7403  2051 

(Dockweiler) 7446  2064 

7447  2064 

Excavation    would    be    done    with    steam    shovel 

(Elliott)     7172  1974 

Expansion  joints    (Hazen)    7319  2023 

Expansion   joints  compared   to   Central   Reservoir 

(Hazen)   7399  2050 

Expansion  joints,  not  visible    (Dockweiler) 7394  2058 

Expansion  joints  visible  (Hazen) 

(Metcalf ) 

"Finish"  better  than  at  Central  (Hazen) 

Lining,  method  of  laying  compared  with  Central 

Reservoir   (Dockweiler)    7396  2048 

Macadam  bottom,  cost  of   (Dillman) 7189  1981 

(Hazen) 7109  1950 

(Dockweiler) 7228     1994 

(Elliott) 7174     1974 

Macadam,  method  of  placing  (Hazen) 7298  2017 

Miscellaneous  items,   cost    (Dillman) 7190  1981 

Outlet  Tunnel,  cost  of  (Elliott) 7176  1975 

Piping,  cost  of   (Dillman) 7189  1981 

7190  1981 

(Dockweiler) 7235  1996 

(Elliott) 7174  1975 

Piping,  method  of  estimating  (Hazen) 7110  1951 

Screens,  bids  on  (Dockweiler) 7236  1996 

Screens,  construction  of  (Hazen) 7237  1996 

Screens,  cost  of   (Dockweiler) 7232  1995 

7235     1996 

(Elliott) 7181     1977 

(Hazen) 7111      1951 

UTAH  CONSTRUCTION  CO. 
Lost  money  on  Western  Pacific  tunnel  contracts 

(Dillman)      7082  1940 

VENTDLATION 

Tunnels    (Dillman)    7078  1939 
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VENTILATION— Continued. 

Tunnels,  pipe — amount  required    (Dockweiler) . . .      7030  1926 

Tunnels,  time  required  after  blasting  (Dockweiler)      7042  1929 

(Ellis)      7043  1929 

WASHINGTON  BRIDGE   (Harlem  River) 

Overhead    (Metcalf )     7674  2151 

WASHINGTON  RAILROADS 

Overhead  (Dillman)    7751  2179 

WATER 

Merced  Tunnel,  might  cost  more  to  handle  than 

what  I  have  estimated    (Dillman) 7092  1944 

WATERSHED  LANDS 

Average    cost    as    affected    by    excluded    parcels 

(Grunsky)      8207  2365 

Average  cost  based  on  different  ratios   (Grunsky)  8210  2366 

City's  position  as  regards  value   (Searls) 8268  2391 

Crystal  Springs,  price  paid  (Table  26)    (Grunsky)  8252  2380 

(Table  28)  (Grunsky).  8254  2382 

Peninsula,  method  of  estimating  cost  (Grunsky) .  .  8201  2363 

San  Andres  Reservoir  costs   (Table  30)  (Grunsky)  8256  2384 

(Table  32)  (Grunsky)  8258  2386 

Segregation  of  costs,  methods  used  (Grunsky) 8260  2388 

WATERVILLE  WATER  SUPPLY 

See  KENNEBEC  WATER  DISTRICT 
WATER  WORKS 

Overhead  citations  of  allowance  and  valuation  of 

(Metcalf)    7665  2146 

WEIGHTS 

Concrete    (Dillman)    7156  1969 

Concrete,  amount  of  water  in  (Hazen) 7127  1956 

7161  1971 

Concrete  block  from  Crystal  Springs  Dam    (Dili- 
man)     7162  1971 

Concrete,  defendant's  method  of  weighing  inaccu- 
rate   (Dillman)     7164  1971 

Concrete,   Dillman 's    original    figures 7118  1954 

Concrete,  discussion  of  Dillman 's  methods  (Hazen)  7119  1954 

Concrete,  due  to  plums    (Dillman) 7156  1969 

Concrete,  in  Crystal  Springs  Dam   (Hazen) 7129  1957 

Concrete,  material   greater   than   finished  product 

(Hazen)     7130  1958 

Concrete  material,  less  than  140  pounds  (Dillman)      7157  1970 
Concrete,  material  required  to  make  a  yard  (Dili- 
man)     7166             1972 

Concrete,  method  of  weighing  adopted  (Hazen)..  7126  1956 

(Dillman) . .      7115  1953 

. .      7122  1955 

Concrete,  original  figures    (Dillman) 7125  1956 
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WEIGHTS— Continued. 

Concrete,  percentage  of  water  in  (Hazen) 7127  1956 

7161  1971 

Concrete,  percentage  of  water  in  material  mixed 

by   Dillman    (Ellis)     7130  1957 

Concrete,  porosity  equal  to  15%  of  volume  (Dill- 
man)     7115  1952 

Concrete,  samples  mixed  by  Dillman 7162  1971 

7163  1971 

Concrete,  would  be  shy  300  pounds  per  cubic  yard 

in  duplicating  Crystal  Springs  Dam   (Dillman)      7167  1972 

7168  1972 

Corrections    made    in    concrete    due    to    material 

weights    (Dillman)     7161  1970 

Pipe  riveted,  computed  from  formula    (Elliott)  .  . 

Pipe  riveted;  Hazen  and  Elliott's  compared 

Pipe  riveted,  method  of  computing   (Hazen) 

Sand  and  gravel  (Dillman) 7158  1970 

Sand,    estimate    does    not    allow    for    moisture    in 

material    (Dillman)     7123  1955 

Sand,  percentage  of  water  in   (Hazen) 7129  1957 

WELLS 

Livermore  Water  Company  connection  with  (Dili- 
man)     7378  2043 

Livermore   Water   Company,   cost  of   lining    (Mc- 

Cutchen)     7378  2043 

Livermore      Water      District,      dimensions      (Mc- 

Cutchen)      7379  2043 

"WESTERN  ENGINEER" 

Cost  of  Fort  Mason  Tunnel  (Hazen) 7328  2027 

WESTERN  PACIFIC  RAILWAY 

Excavation  costs   (Dillman)    7198  1983 

Money,   amount  borrowed    (Dillman) 7826  2205 

Tunnels,  compared  to   Spring  Valley's   (Dillman)       7066  1936 

Tunnels,   cost  would  have  no   affect   on   estimate 

(Dillman)      7085  1941 

Tunnels,  difficulties  encountered   (Dillman) 7065  1936 

Tunnels,  familiarity  with   (Dillman) 7082  1940 

Tunnels,  Suuol  contract  price   (Hazen) 

Tunnels,   Sunol,   overhead   corrections    (Hazen)... 

WILHELM,  GEO. 

Direct    examination    (City    Reservoirs) 

Cross    examination    

Central  Reservoir,   not  necessary  to  produce  as  a 

witness  (Searls)   7334  2029 
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"WILLIAMS  &  HAZEN 'S" 

Hydraulic  tables  referred  to   (Hazen) 7900  2242 

WISCONSIN  RAILROAD  COMMISSION 

Depreciation  methods  used    (Hazen) 8116  2335 

WROUGHT-ntON 

Clay  Street  Tank,  cost  of  (Dockweiler) 7263  2005 


